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STATE OF NEw JERSEY 
STATE HiGHWAY DEPARTMENT 
TRENTON 


Hone Spencer Miller, Jre, July 1, 19426 
State Highway Commissioner, 
Trenton, New Jerseye 


Dear Commissioner Miller: 


Submitted herewith is the report of the operations of the 
State Highway Department for the year 1941. 


The work of the several Divisions of the Department are 
covered in the reports of each Division and are attached heretoe 
Commenting briefly on these reports, your attention is called 
to the following facts. 


Construction Division 


During 1941, construction work was in progress on 185.567 
miles of various types of highway improvements, 62 stream bridges 
and culverts, 10 railroad grade separations, and 17 highway grade 
separations, the total value of work actually performed in 1941 
being $8,624,988.75. 


Contracts covering 111.760 miles of highway construction, 
25 stream bridges, 4 railroad grade separations, and 5 highway 
grade separations were completed in 1941; also, contracts under 
way covering 73e807 miles of highway construction, 57 stream 
bridges, 6 railroad grade separations, and 12 highway grade 
separations carried over into 1942. 


Federal Aid and Preference Ratings: During the early 
months of 1941 the general policy of the Public Roads Adminis= 
tration (PRA) was to promote and give preference to matters 
pertaining to improvement of the strategic military network and 
access roads to military establishments and industries engaged 
in defense productions We proceeded in accordance with that 
policye 


Through the summer increasing uncertainty developed as to 
costs of labor and materials and the ability to obtain delivere 
ies: contractors became hesitant to submit bids without defin= — 
ite priority ratings. The situation was acute when PRA issued 
a memorandum under date of September 2, 1941, outlining the 
general classifications of highway projects and preference rate 
ings that would apply to those classifications. We began ob= 
taining preference ratings the latter part of October for pro« 
jects under contract and for those programmed, and during 
November the situation seemed well on the way to becoming ene 
tirely clarified. 
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STATE OF NEw JERSEY 
STATE HiGHwAy DEPARTMENT 
TRENTON 


Hone Spencer Miller, Jrenmw==Hle 


PRA issued a memorandum dated November 27, 1941, emphasiz= 
ing the need of conserving critical materials by substitution 
of non»ecritical materials and deferment of nonessential proj- 
ects, and stressed the desirability of selecting projects 
essential for defense. PRA's letter of November 29, 1941, ad= 
vised that Preference Rating Certificates previously given to 
highway projects below A4 classification were not to be applied 
unless the individual projects were actually under contract by 
November 1, 1941. This, in effect, limited application of 
preference ratings to projects of military significance. A 
stop order was placed in effect by PRA on December 2, 1941, 
which limited consideration of projects for Federal financial 
participation to those certified by defense agencies as essential 
to the national defense. 


The war broke upon us on December 7, 1941, and the whole 
highway improvement program became very confusede PRA's 
memorandum of December 29, 1941, rescinded approval previously 
given to Regular Federal Aid programs, and outlined procedure 
to be followed in submitting such projects for consideration 
individuallys The outlook for 1942 was quite uncertains 


Engineering Assistance given to Federal Goverment: 

Department engineers cooperated fully with Federal authore- 
ities throughout 1941 by attending many meetings called by the 
Army, Navy and other Federal agencies and giving the benefit of 
our judgment and experience in connection with engineering 
problems requiring solutione We also undertook surveys and 
preparation of plans for access roads to Picatinny Arsenal, the 
Bayonne Naval Dry Dock and Supply Base, and to Fort Dix. Surveys 
were also undertaken and plans prepared for road and drainage 
facilities desired by the military authorities inside Fort Dix, 
Fort Monmouth and Fort Hancock. The cost of the surveys and pree 
paration of plans was financed by moneys allotted for the purpose 
by the Federal Goverment. 


In case of access roads financed by the Federal Government, 
the Department has given comprehensive study to their location 
and design in relation to ultimate improvement of the State 
Highway System with a view to eventually benefitting by the 
investment, where possible, after the war emergency has passede 
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Hone Spencer Miller, Jre---- 


STATE OF NEw JERSEY 
STATE HiGHwWAY DEPARTMENT 
TRENTON 


Standard Specifications: ‘A new edition of the Standard 
Specifications was issued in 1941, and constitutes a revision 
of the 1955 Specificationse The new specifications contain the 
revisions and additions necessary to bring our work up to the 
requirements of accepted current practicee The general arrange= 
ment and sequence of subjects conforms with the recommendations 
of the Federal Public Roads Administration, and our procedure 
is now tied in more completely with the Specifications of the 
American Association of State Highway Officials. 


Through the medium of the American Association of State 
Highway Officials, which is a national organization composed of 
representatives of the various State Highway Departments and the 
Public Roads Administration, standard specifications covering 
the highway industry as a whole have been developed and prepared 
during the past twenty years, for the purpose of promoting uni-~ 
form practice in design and construction. This work is carried 
on through committees of specialists on which members of this 
Department are represented, and new editions are brought out 
periodically to conform with the latest developments in highway 
design and constructione 


Traffic Studies: Study of traffic behavior on existing 
highways has been intensified in our efforts to improve our 
highway designs to allow for the normal reactions of the average 
person in the use thereof under all conditions of day and night 
drivinge Steady progress has been made in the development of 
the data with respect to time losses, capacities, and accidents, 
particularly at intersections, Mathematical means of calculating 
time losses and capacities at traffic light controlled intersec- 
tions have been devised for any set of conditions, and progress 
is being made in devising similar methods to calculate such data 
with respect to simple intersections, traffic circles, clover= 
leafs, and other special intersections. When formulas for this 
purpose have been completely developed it will be possible to 
more accurately determine the type of treatment best suited and 
most economical for any given intersection. 


Considerable additional study has been given to the effect 
of lane widths and roadway widths in relation to capacity and 
safety on both single and dual highways. In the light of infor- 
mation already developed our recent policy has been to increase 
lane widthse 
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STATE OF NEW JERSEY 
STATE HiGHwAyY DEPARTMENT 
TRENTON 


Hone Spencer Miller, IP ganna 


Studies have been made as to the effect of openings in the 
centre islands on dual highways with particular regard to safetye 
The trend is to limit openings in centre islands and confine 
crossing traffic to locations where special provisions are avail» 
able or can be designed for that purposé€e 


Reflecting Curb and Lane Separators: Castein=-place 
scored white reflecting curb for islands was substituted largely 
for precast in 1941 because of the cost differential. Further 
tests and experimental installations were made to make the scored 
curb more effective. Special scored reflecting lane separators 
were developed for use in new pavement designsa 


Interest in New Jersey reflecting curbs was aroused throughe 
out the country, and many explanatory letters with data were sent 
to various public bodies at their requeste 


| Highway Signs: In collaboration with the Maintenance 
Division, studies, tests, and experiments were undertaken to 
improve the visibility of our highway signse Investigation 
revealed that the light striking the smooth surface on the letters 
causes glare, particularly at night, which makes them ineffective 
from certain positions. A new type of letter surface was devised 
consisting of a field of small pyramids especially designed to 
disperse the light and thus eliminate that conditions 


Projects Division 


Motor Vehicle Aid: For the year 1941, awards of contract 
and force account work were approved for the construction of 525 
miles of surface pavement in the amount of $116,932.18; for the 
construction of bridges, $155,707e29; for gravel surfacing, 
18,566e79; and for drainage and repairs to County roads, 
32,745036, a total of $323,751-626 


Township and Borough Aid: During 1941, work was completed 
on 269.9 miles of roads in the amount of $2,411,986240, the 
State's: share of which was $2,065,501.96 or approximately 81%. 

Of this, 234e7 miles was surface constructione 


During the year 547 projects were completed, 55 incompleted, 
and funds allotted for 127. 
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STATE OF NEw JERSEY 
STATE H1iGHwAy DEPARTMENT 
TRENTON 


Hone Spencer Miller, Jrew=--=~756 


The following tabulation shows the mileage of municipal 
roads completed with Township & Boro Aid funds since 1921. 


Year Mileage Year Mileage 
1921 @ 14967 1932 = 167 ¢9 
1922 o- 197.20 1933 © 19265 
1923 = 8504 1934 = 21628 
1924 * 9962 1935 es L72elL 
1925 o 167 @7 1936 a 18802 
1926 es 170.0 1937 ‘es 25209 
1927 o 114.25 1938 co 24661 
1928 = 133 el 1939 we 24009 
1929 = 19028 1940 oe 19505 
19350 es 25168 1941 sm 26467 
1931 =~ 26909 ; 
Total = 5,956e5 


During the past few years there have been occasions where 
there has been a question as to the use of these Township & 
Boro Aid Construction funds on projects, and action had to be 
taken in accordance with Chapter 362 Pele 1958 wherein these 
funds could be used in accordance with the Statuteée 


The Township & Borough Aid Act provides for the "construce 
tion, grading and drainage of unimproved Township, Borough, Town, 
Village or City roads as provided tn said Acte" At the time the 
original act was passed in 1916, the word unimproved was certainly 
appropriate, but since that time there has been several hundred 
miles of roads constructed which are today becoming unsuitable 
for present-day traffic and have passed the stage where it would 
be economical to apply Township & Borough Aid Maintenance Fundse 


A great number of questions would be clarified in the future 
if the Township & Borough Aid Act was amended to read "construce 
tion, reconstruction, grading and drainage of Township, Boroughy 
Town, Village or City roadse 


Township & Borough Aid Maintenance: There was submitted 
to the State Highway Commissioner for 1941 funds, schedules 
totaling an estimated $523,655e28, of which the State's share 
was $470,872.30. There was available under this Act, starting 
with 1941 funds, $525,000. The amount obligated of the 1941 
funds was $448,355.70; the balance or $22,516.60 was from unused 
funds of previous yearse The Projects report shows a break-down 
of these figures by counties. 
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STATE OF NEw JERSEY 
STATE H1iGHWAY DEPARTMENT 
TRENTON 


Hone Spencer Miller, Jre---~--=/66 


The total amount of schedules ($523,655.28) was for the 
maintenance of an estimated 681 miles of roads previously built 
with Township & Boro Aid Construction funds and represents an 
average cost of approximately $769.00 per mile. 


Maintenance Division 


No Passing Zones: The establishment of "No Passing Zones" 
on highways and the marking of the same has been very generally 
accepted as a desirable procedure by practically all the States 
in the Unione At the present time the New Jersey Traffic Act 
does not provide for the establishment of such zones, their mark= 
ing or the enforcement of the "No Passing" featuree The estab- 
lishment of "No Passing Zones" is a vaiuable contribution to the 
safety of the traveling public. It is, therefore, recommended 
that the Legislature be asked to pass the necessary Legislation 
to permit the setting up and marking of such zonese It is unfor- 
tunate that at least one of our adjoining States has not adopted 
the National standards On the whole, however, the opinion is 
that the New Jersey law should be in conformity with the National 
standarde It is further recommended that the National standard 
be followed in any Legislation cnactcd. 


Elimination of Advertising Signs: On several occasions 
there have been sporadic attempts to eliminate advertising 
signs from the rights of way of State Highways, but at no time 
have our endeavors been entirely satisfactory. Many of our most 
heavily traveled sections of highways are literally lined with 
signs of all sorts and descriptions and the resulting appearance 
of the highways is decidedly objectionable. There are certain 
laws in existence which were designed to prevent this conditions 
It is, however, the opinion that these laws are principally 
observed in the breach thereof. If the State Highway Department 
were vested with the power of summary removal of signs from the 
rights of way of State Highways, a considerable contribution 
-would be made toward the clearing up of this situation. It is 
possible that there may be objections to granting such powers to 
the Department. If there be such valid objections, it is recom~ 
mended that some other equally satisfactory method be devised 
and the necessary laws enacted to bring about the elimination of 
the present forest of signs along the highways. 
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STATE OF NEW JERSEY 
STATE HiGHwAy DEPARTMENT 


TRENTON 
Hone Spencer Miller, JP eunn~=#7 6 
Research Organization: At the present time the State 


Highway Department has no real research organization. Practically 
all Divisions of the Department are so engrossed with their reg- 
ular duties that they have inadequate time to make a thorough and 
comprehensive study of matters requiring investigation. A number 
ef projects could be outlined of sufficient importance, both from 
a construction and an economic standpoint, to warrant the expend«= 
iture of a considerable sum on exhaustive researche It is, 
therefore, recommended that consideration be given to setting up 
a research organization in the Department. 


Electrical Division 


The United States Army, Federal Agencies and Defense Plants 
are making numerous requests for the installation of traffic 
Signals on the State Highway System and entrances to the various 
Army Camps or Defense Plants» When justified, these locations 
are given priority to the requests being received from municipal- 
ities for the installation of traffic signals. Thirty-two of 
these locations are now under consideration for installations to 
be made during 1942. 


It is again recommended that a study be made by our Legal 
Division to determine whether we cannot insist on the right to 
install State-owned lighting equipment and circuits on all util» 
ity company poles on the State Highway Department right-of-way. 


: Equipment Division 


The State owned equipment has been maintained in its usual 
excellent conditione In addition to the routine requirements 
involving service on, replacements and care of units, the 
Division engaged in 883 separate complete operationSe 


; The purchase of additional Mack trucks during the year 
placed the Division in a position to assign many of these units 
to the snow removal program, replacing much of the slower solid 
type of equipment, 
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STATE OF NEW JERSEY 
STATE HIGHWAY DEPARTMENT 
TRENTON 


Hone Spencer Miller, Iv ec-ane# 8s 


Laboratory Division 


Attached to the report of the Laboratory Division, you wiil 
find an analysis showing the amounts and types of materials tested 
during the yeare Among the more important items were 1,928,502 
gallons of asphaltic oils and 649,400 barrels of Portland Cemente 


Tables are attached showing the strengths secured in concrete 
pavement construction on State Highway and State Aid projectse 


We Pe Ae Work Relief Program 


Under the State Highway Department-We Pe Ae Work Relief 
Program, employment under the same varied from a high of 14,632 
on January 27, to a low of 3,168 on November 24. Ninety=eight (98) 
projects were completed and seventy-two (72) projects continued 
into 1942. 


Right of Way Division 


The Report of the Right of Way Division for 1941 shows that 
the number of agreements approved, awards approved and net cone 
demnations authorized total 638 in the aggregate sum of 
$2,369,376e07. The actual amount paid out during the year 1941 
on s6ttled cases was $2,542,902e6le 


In addition to actually negotiating for the acquisition of 
properties needed, the Negotiating Bureau assisted the Construc= 
tion Division in making preliminary estimates on various lines 
and also testified before Condemnation Commissioners and Juriese 


Administration Division 

The administrative work of the Department has been carried 
out in an efficient mannere The Auditing and Accounting, Purchase 
and Stores, Statistical, Personnel and other related units of the 
-Division, performing a large volume of work during the yeare 


Respectfully submitted, 


James Logan 
State Highway Engineer. 
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ORGANIZATION CHART 
January oe 1942. 
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STATE OF NEW JERSEY 
STATE HIGHWAY DEPARTMENT 
TRENTON 


Annual Report - 1941 
Construction Division 


TS/FC 


December 31, 1941. 


Mr. James Logan 
State Highway Engineer 
Trenton, New Jersey 


Dear Sir: 


The Annual Report covering activities of the Con- 
struction Division for the calendar year 1941 is herewith 
respectfully submitted. 


During 1941, construction work was in progress on 
185.567 miles of various types of highway improvements, 62 
stream bridges and culverts, 10 railroad gerade separations, 
and 17 highway grade separations, the total value of work 
actually performed in 1941 being $8,624,988.75. 


The above includes work performed in 1941 on the 
following: 


Le 79.013 miles of State Highway construction, lo 
stream bridges, 2 railroad grade separations, and 5 highway 
grade separations that were started previous to 1941 and 
finished during TO¢1, 


aa 30,123 miles of State Highway construction, lo 
stream bridges and 5 highway grade separations that were 
started previous to 1941, the completion of which will carry 
over into 1942. 


Oe 12.229 miles of State Highway construction and 1 
stream bridge that were started and completed in 1941. 


4. 35.728 miles of State Highway construction, 16 
stream bridges, 3 railroad grade separations, and 7 high- 
way grade separations that were started in 1941 and will 
carry over into 194c. 


D4 90.518 miles of secondary road construction, 9 
stream bridges, and 2 railroad grade separations on secondary 
roads that were completed in 1941; and 7.956 miles of 
secondary road construction, 6 stream bridges and 5 rail- 
road grade separations on secondary roads that will carry 
over into 1942. 
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Mr, Logan ; 12/31/41 Second 


From the above it is to be noted that contracts 
covering 111.760 miles of highway construction, 25 stream 
bridges, 4 railroad grade separations, and 5 highway grade 
separations were completed in 1941; also, that contracts 
under way covering 73.807 miles of highway construction, 
'37 stream bridges, 6 railroad grade separations, and le 
highway grade separations will carry over into 194c. 


The above is all more particularly shown in detail 
on tabulations immediately following this letter. 


Federal Aid and Preference Ratings 


During the early months of 1941 the general 
policy of the Public Roads Administration (PRA) was to 
promote and give preference to matters pertaining to im- 
provement of the strategic military network and access roads 
to military establishments and industries engaged in defense 
production. We proceeded in accordance with that policy. 


Through the sumner increasing uncertainty 
developed as to costs of labor and materials and the ability 
to obtain deliveries; contractors became hesitant to submit 
bids without definite priority ratings. The situation was 
acute when PRA issued a memorandum under date of September 
2, 1941, outlining the general classifications of highway 
projects and the preference ratings that would apply to 
those classifications. We began obtaining preference rat- 
ings the latter part of October for projects under contract 
and for those programmed, and during November the situation 
seemed well on the way to becoming entirely clarified. 


PRA issued a memorandum dated November 27, L241, 
emphasizing the need of conserving critical materials by 
substitution of non-critical materials and deferment of 
non-essential projects, and stressed the desirability of 
selecting projects essential for defense. PRA's letter of 
November 29, 1941, advised that Preference Rating 
Certificates previously given to highway projects below A4 
classification were not to be applied unless the individual 
projects were actually under contract by tasaselLpveThis, 
in effect, limited application of preference ratings to 
projects of military significance. \A stop order was placed 
in effect by PRA on December <, 1941, which limited con- 
sideration of projects for Federal financial participation 
to those certified by defense agencies as essential to the 
national defense. 
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The war broke upon us on December 7, 1941, and. the | 
whole highway improvement program became very confused. | 
PRA's memorandum of December 29, 1941, rescinded approval | 
previously given to Regular Federal Aid programs, and out- | 
lined procedure to be followed in submitting such projects 
for consideration individually. The outlook for 1942 was 
quite uncertain, 


Engineering Assistance given to Federal Government 


Department engineers cooperated fully with Federal 
authorities throughout 1941 by attending many meetings 
called by the Army, Navy and other Federal agencies and 
giving the benefit of our judgment and experience in, -conmec- 
tion with engineering problems requiring solution. We also 
undertook surveys and preparation of plans for access roads 
to Picatinny Arsenal, the Bayonne Naval Dry Dock and Supply 
Base, and to Fort Dix. Surveys were also undertaken and 
plans prepared for road and drainage facilities desired by 
the military authorities inside Fort Dix, Fort Monmouth and 
Fort Hancock. The cost of the surveys and preparation of 
plans was financed by moneys allotted for the purpose by 
the Federal Government. 


In case of access roads financed by the Federal 
Government, the Department has given comprehensive study tO 
their location and design in relation to ultimate improve - 
ment of the State Highway System with a view to eventually | 
benefitting by the investment, where possible, after the 
war emergency has passed. 


Special Activities 


In addition to the major functions of carrying on 
surveys, design, preparation of plans, and construction 
engineering and inspection covering new work, the following 
activities of this Division merit special mention. 


Standard Specifications 


A new edition of the Standard Specifications was 
issued in 1941, and constitutes a revision of the 1930 
Specifications. The new specifications contain the 
revisions and additions necessary to bring our work up to the 
requirements of accepted eurrent practice, . The general 
arrangement and sequence of subjects conforms with the 
recommendations of the Federal Public Roads Administration, 
and our procedure is now tied in more completely with the 
Specifications of the American Association of State Highway 
Officials. 
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Through the medium of the American Association of 
State Highway Officials, which is a national organization 
composed of representatives of the various State Highway 
Departments and the Public kKoads Administration, standard 
specifications covering the highway industry as a whole have 
been developed and prepared during the past twenty years, 
for the purpose of promoting uniform practice in design and 
construction. This work is carried on through committees 
of specialists on which members of this Department are 
represented, and new editions are brought out periodically 
to conform with the latest developments in highway design 
and construction. 


Traffic Studies 


Siucy Of traific behavior on existing highways 
has been intensified in our efforts to improve our highway 
designs to allow for the normal reactions of the average 
person in the use thereof under all conditions of day and 
night driving. Steady progress has been Made in the develop- 
ment of the data with respect to time losses, capacities, 
and accidents, particularly at intersections. Mathematical 
means of calculating time losses and capacities at traffic 
emt controlled intersections have been devised for any 
set of conditions, and progress is being made in devising 
similar methods to calculate such data with respect to 
simple intersections, traffic circles, cloverleafs, and other 
special intersections. When formulas for this purpose have 
been completely developed it will be possible to more 
accurately determine the type of treatment best suited and 
most economical for any given intersection. 


Considerable additional study has been given to 
the effect of lane widths and roadway widths in relation to 
capacity and safety on both single and dual highways. In 
the light of information already developed our recent policy 
has been to increase lane widths. 


Studies have been made as to the effect of open- 
ings in the center islands on dual highways with particular 
regard to safety. The trend is to limit openings in center 
tslands and confine crossing traffic to locations where 
special provisions are available or can be designed for that 
purpose, 


Research 


Research has been continued in our constant 
endeavor to more completely discover the causes of ‘deterior- 
ation and structural failures in road pavements and to 
develop ways and means to combat them, as well as to improve 
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features of design and methods of construction to produce a 
better or more economical product and to make our facilities 
more effective to expedite traffic movements in a safer 
manner. 


As it became acutely evident during 1941 that in- 
creasing scarcities would exist in certain road building 
materials, studies were immediately commenced to determine 
practical substitute designs that would not require or would 
minimize the use of critical materials. 


Extensive studies, tests, and experiments were 
carried on during the year particularly in connection with 
the following subjects:- 


Stresses in Early Life of Goncrete Pavements; 


Certain influences causing failures determined and 
means developed to minimize stresses destructive to newly 
laid concrete such as is caused by temperature changes. Tests 
undertaken to determine the effect of various types of curing 
materials with respect to temperature change. Extensive 
studies and tests made to determine frictional resistance to 
expansion and contraction of pavement slabs constructed on 
subgrades of various kinds of materials. 


Sub-base 


Intensive study and experimentation was undertaken 
with respect to subsoils underlying our pavements to deter- 
mine the extent to which various materials do or do not 
provide insulation against frost action and offer a safeguard 
from the destructive forces of frost heaving. Also, the 
reaction of various underlying materials, when saturated, 
to the pumping action of traffic. Our knowledge of this 
subject and of suitable sub-base materials has been materially 
increased, ) 


Steel Reinforcement: 


Tests made to more fully determine the efficiency 
of steel mats as now used to reinforce concrete pavements. 


Crack Survey: 


Undertaken in various parts of State and analyses 
and comparisons made to more fully determine influence, as 
related to the formation of cracks, of conditions on the 
ground, design, methods of construction, and conditions 
under which pavements were installed. 
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Reflecting Curb and Lane Separators: 


Cast-in-place scored white reflecting curb or 
islands was substituted largely for precast in 1941 because 
of the cost differential. Further tests and experimental 
installations were made to make the scored curb more 
effective. Special scored reflecting lane separators were 
developed for use in new pavement designs. 


Interest in New Jersey reflecting curbs was 
aroused throughout the country, and many explanatory letters 
with data were sent to various public bodies at their 
request. 


Tourn Structure? 


The performance of the modern joint designs 
developed by this Department and used in recent years has 
been closely watched and compared, and means devised and 
tested to improve certain features which have been sources 
oti trouble’. 


Highway Signs: 


In collaboration with the Maintenance Division, 
studies, tests, and experiments were undertaken to improve 
the visibility of our highway signs. Investigation revealed 
that the light striking the smooth surface on the letters 
causes glare, particularly at night, which makes them 
ineffective from certain positions. A new type of letter 
surface was devised consisting of a field of small pyramids 
especially designed to disperse the light and thus eliminate 
that condition. 
Statewide Highwa 


Planning Survey: 


The investment in this project paid early dividends 
during the critical days of 1941 as the Department was pre- 
pared to promptly contribute to the defense and war effort 
by furnishing to the War Department and State defense 
agencies urgently needed maps and information pertaining to 
-roads.and the physical development of New Jersey. 


The Survey was commenced in 1958 under an agreement 
dated April 19, 1938, with the United States Bureau of 
Public Roads, Department of Agriculture (now Public Roads 
Administration, Federal Works Agency.) It has been financed 
by a minimum amount of State funds supplemented largely by 
Federal funds. 
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The work has been directed by Department employees 
with extensive-assistance by W.P.A. workers assigned under ) 
an agreement with the Work Projects Administration. 


The work of the Survey is divided into three ma jor 
divisions: Road Inventory, Financial Survey, ana Tratiic 
survey. 


The Road Inventory comprises a complete detailed 
inventory of all roads and bridges in the Stete and their 
classification under urban streets and thoroughfares, town- 
ship and other rural roads, county roads, State highways, 
Federal Aid highways, and United States highways, together 
with the state of physical and cultural development of the 
State at large. This information is contained on large 
scale maps, known as "Base Maps," which in addition to road 
data show railroads and stations, airports and airway 
beacons, streams, dams, reservoirs, navigation facilities, 
political sub-divisions, military establishments, public 
buildings and institutions, utility plants, radio stations, 
sewage disposal plants, pumping stations, hotels, churches, 
schools and colleges, fire houses and force tl’ ranger 
stations, hospitals, cemeteries, farms and rural dwellings, 
business establishments, rural industrial plants, mines and 
guarries, parks and other recreational facilities, and 
scenic or historic sites. 


All information obtained in tne field during the 
three previous years was analyzed and recorded during 1941, 
and various tabulations of this data are now available. 


Maps of seven counties were completed in 1941, 
bringing to thirteen the number of counties completed. Maps 
of the remaining eight counties are in various stages of com- 
pletion and are expected to be completed during 194<. These 
maps are drafted on a scale of a mile to 4 inches, and are 
reduced for distribution to a scale of a mile to 2 inches. 

A State road map is also being prepared on a scale or 2 miles 
to an inch. 


. Because of the complete and accurate nature of 
the information contained on these maps their distribution 
has been restricted to government and other eligible agencies 
for the duration of the war. 


The Financial Survey is designed to reveal what 
groups pay for the various classifications of roads and 
streets and the extent of their use by those respective 
groups. Also, the relative parts of the various forms of 
taxation which go to road and street building and maintenance. 


hd fr: av Oa fe\re\ er 


soovolqes Imomttaqed ‘6 i petpotte need abit tow eat om 
mebiy boty iru aby altar v shieF.W YO gonads fees evianeixe 
eri 


cottstetninba etoehord aroM ects tte, tnemeos 


Toles gouad otal Sebivin et veysue she “te ohrow ent 
oft ae DAB ,veveurde, fekoaen oS ne baon 


Golitsteb sdelqnos 2 seetyanios Yrotneval Hbeof oat : | 

tlott ban siete off at Roa bere Dan ebsox- fife to yrto De 

“MWOs.,.betotisworond bre edeente peday tebrw nolteoli har 
Sernudtiaid a: i) 


PAwigin siete ,ebsor erates 4 BPHO a low: sedio Bie ali 
Tense gos ,eviwitatd aed: 42 het at? ie , eyewdatd BLA Locrofhet 
aT ee - oe Me oT ty : ; : 


t Toa tnoudgolLeveat pay vitiro Bae i? elevida to etats apf bye 
saital no Bbeatednos ek 1029 goto tet aid? ,apiel sje oop 
} MOLILOHS wt gabe ? 


t. j ,2qeM 9605" esc owonl ,eqem shee 
cowate borg adrogaba 20oltsd2 ban abeowlles wore adh 
2olilitast? aed 2 ie: <Stlovienes ,emeb amsente , BOOB 

ae. aieo wad lite, ~anoletvib- we Lootohe 
potolisgta e Big ’ ad ale 3 ifidy ,enoliuaigent bas Batol Lek 
, aay . sisete gatqmerg ,etosiq Loeogeth spawn 
Tojas¢ Jeetol bre seevor ont? 8ageltoo brs ‘Biot 
ae > gal z 


‘ , X : ne 
,otilfewh fated Os Omereat ,pelretomeo , aletioqedd ano FS 
f sim .acnelg Lubwdegcbat Levers etwomtal fdades eeonte 


bar ,tolitftosd Lanold sees Todo Ors exang GLI 
| \ »bedia ofsoteta 0 “olne 


ols 4“niteh blatt en ‘od bends tottamro tert Ifa 


.-PCL giieteh bobroner bas heraviens Baw etoay evolyverg ood 
~eldsiilave wor ets step aids to ecioh tained ee ines 
pot hOlS nt hig stew selinuos mever ‘ee eqeM . 
Bxteh Hotels Teo f Ititnawwoa Xo Todmurn ens needy tlt or perteunlie 
Non “te asnete prado tl, ete’ ee ttre s - tiinio aalnismex exit 
9 Sat! S#OL sctesbh bedelgmao ad of & stostxe etp Ste mort: 
ois Das ,everort Sb of eff se to eLane eno bet teth ete eqar 
seenon? & of oftm es *s elese £ 62 nottudiateLp. {ot Seouvbes 
Run 2 es 


* im 
a = £0 O2598 8 0 betsdenq gnted gels ef gant bao: pier 
Siem PLB 


10 etutes- etetuvroor Re etolymoos edt to anteded 
mokindinteklp ¢toert+ eqan 


spent mo -bentadnoos noliemrotak « Y. 
Dish, tromrrevosm- oF botolitzet need Bs 
toy ont: to ‘Hots sagb Leia ; 


died 
i a 
ee en | 
6eionens aldiniice tatto. 


iocdw Laover ot bomnt: 20h Bl revenue : Coho ont | 
bis ebnox. to. anoks soltieeste euottuy add tod veg Be 
ovistosqees S8ont td sey *roadt te toatxe ot bee 
20 emtoe? exoLrany eid to stangq avidater ont: 208d, 
monednion bis arkb Lived tyonte bibs, hats OF Ome 


Mr. Logan 43/31/41 Eighth 


All the field information for the Motor Vehicle 
Allocation and Road Use Study was obtained during 1940, and | 
that data is in course of being analyzed and tabulated. 


The Road Life Study of the State Highway System 
has been practically completed and the information given on 
straight line diagrams showing the construction by stages, 
dates of construction, type and width of pavement, and the 
cost. 


A study was made of the financial reports of the | 

State and political sub-divisions for the year 1958, taken as 

a sample year, to determine the source of all revenues and 

how expended. The expenditures have been elassified under: 

Highways and Streets, Public Welfare, Education, and General 

Government. Tabulations have been made showing the findings 

in detail. Highway revenues and expenditures have been kept 

up-to-date. 


The Traffic Survey was undertaken in 1940 to 
determine the density of traffic, and types and specifica- 
tions of vehicle using the various classifications of highway, 
together with the commodities transported by the various 
types of commercial vehicle. 


The field work for the Traffic Density Study was 
completed in February 1941, and the information has been com- 
piled. The data is being analyzed and adjusted for the 
purpose of showing it graphically on county and State maps. 


The field work for the Loadometer Study of 
commercial vehicles to determine weights, dimensions, tire 
sizes, axle spacing, capacities, and commodities carried was 
completed in February 1941, and this information has been 
analyzed and recorded. 


General 


All in all 1941 was a year of extreme uncertainty 
with the problems of normal operation multiplied because of 
conditions brought about by the war. However, I am glad to 
advise that the personnel of the Construction Division 
responded admirably in coping with changing conditions and 
‘increasing difficulties occasioned thereby. 


Respectfully ea A 


C. F. Bedwell 
Construction Engineer 
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SUMMARY OF CONSTRUCTION 


Y 
HIGHWAY DEPARTMENT 


| 


DURING 1941 


NEW JERSEY STATE 


MILEAGE AND TYPES OF PAVEMENT NUMBER OF BRIDGES VALUE OF WORK ACTUALLY PERFORMED DURING 1941 


GRADE SEPARATIONS GRADE SEPARATIONS 
STREAM ROAD STREAM 
or iene TOTALS ||) BRIDGES WORK BRIDGES 
RAILROAD HIGHWAY RAILROAD HIGHWAY 
STATE HIGHWAY WORK AWARDED PREVIOU# TO 1941 Hee COMPLETED IN 194 
20323 7.165 19.417 79.013 te ae $1,200,411.33 $78,840.16 $11,725.81 $1,290,977.30 
II.| STATE HIGHWAY WORK AWARDED PREVIOU# TO 1941 i H CARRIED [NTO 1942. 
11.634 a 18.489 30.123 2,477,831.57 206,715.18 $176,055.40 2,860,602.15 
III.| STATE HIGHWAY WORK AWARDED AND COMHLETED IN 194). 
8.116 ps 0.177 12.229 1 906 ,388.02 15,821.54 922,209.56 
IV.| STATE HIGHWAY WORK AWARDED IN ak ICH CARRI I INTO 1942 | 

28.695 ere 60134 35.728 1,847,695.51 265,002.04 83,155.97: 213,379.20 2,409,232.72 


86,021.84 18,591.70 104,613.54 


2,131.96 2,131.96 
523 ,620.20 122,195.20 164,758.25 610,573.65 


110 ,330.63 90,381.50 223,935.74 424 ,647.87 


e 
44.217 185.567 | $6, 954,431.06 $778,955.62 $502,167.47 $389,434.60 $8,624, 988.75 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
CONSTRUCTION DIVISION 
CONTRACTS AWARDED PREVIOUS TO 1941 


ky TYPES OF PAVEMENT - MILEAGE TOTAL ADJUSTED CONTRACT AMOUNTS ANT. COMPLETED AMOUNT AMOUNT TO BE 
LOCATION COUNTY PREVIOUS TO COMPLETED IN | COMPLETED IN | DIST. 
MILEAGE 
CONC. | BIT.CON. | GRAVEL | GRADING ROAD BRIDGE TOTAL 1941 1941 1942 
9B | DANFORTH AVE. - HUDSON COUNTY BLVD. HUDSON 1.0 
° 69 ‘ 54,8! J 3796 
i | rome eons Seaman tual xine) | Ran | eer perateae | Meare | tere | esata 
18 | EMBANKMENT APPROACHES TO VIADUCT seats ishing "910, "390, 
west 0.379 201,301.00 201,301.00 196,910.04 4,390.96 
4 G ONMOUTH 
2, | SORDONS CORWER ~ BROWNTOWN redecsetaol 336,411.11 $60,039.31 396,450.92 361,907.31 34,543.61 
4 43 MARNORA - BEESLEYS POINT CAPE MAY 
1.923 43330011 43,330611 42,100.00 1,230.11 s 
. 8A : 8B vet Nid gt Ne age ROAD (DUAL PAVING) PASSAIC 3.131 500, 583.37 53,283.48 553,866.35 16,025.65 525,242.65 12,598.55 | WN 
6 9 WATER MAIN ih ee cane yr oni 20476 238,937675 17,233.15 256,170.90 214,846.98 33,514676 7,809016 | N 
sTIO \SSAIC 42.49 8 49 51,651.71 36,590.78 N 
6 8 2 9 | BRIDGES - ROUTE S3, VALLEY ROAD, MOUNTAIN AVE. 88, 24204 8,242.4 : 
AND LOWER NOTCH ROAD PASSAIC 230,520.50 205,571.60 436,092.10 432,501.79 3,590.31 N 
8 i TROY BROOK = PASSAIC RIVER (DUAL GRADING) MORRIS 2.585 133,959.53 133,959.53 132,315.58 1,643.95 
6 11A | TROY BROOK - PINE BROOK (DUAL PAVING) vale 366,823.00 366,823.00 345,462.10 21,360.90 
" s ESSEX 
RELOCATION AT PASSAIC RIVER (DUAL PAVING) aioe 105,078.06 105,078.06 103 ,634677 1,443-29 
ESSE SS (SEER BRIDGE: 141,763.87 141,763.87 139,806.07 1,957.80 BR 
DENVILLE - COBBS CORNER (DUALIZED) 360,736.29 13,832.42 374,568.71 348,774.19 25,794.52 N 
LENIGH & NEW ENGLAND R.R. OVERPASS, SUSSEX 108,119.40 117,366.53 225,485.93 157,611.81 67,874e12 N 
REVISION OF CIRCLE, PECK'S CORNER 16,013.48 16,013.48 12,724.00 3,289.48 N 
ADAMS STATION - PLAINFIELD AVE. (DUALIZED) MIDDLESEX 0.499 729,794 612 729,794 012 598,200 00 131,594.12 
arch oer 35 (DUALIZED) olan 574,179.28 574,179.28 502,106.47 72,072.81 
F DDLESEX 23, 568239 23,568.39 23,568.39 
RAHWAY - ELIZABETH (WIDENING) UNION 89,482.11 89,482.11 80,642.00 8,840.11 
PASSAIC RIVER BRIDGE (STRUCTURAL STEEL) 1,089,42%.35 1,089,423.35 1,071,420.31 18,003.04 BR 
PASSAIC RIVER BRIDGE (DECK & APPROACHES) 0.890 109,355.20 138,110.98 247,466.18 242,527410 4,939.08 BR 
NECK hae @ ° 
TANG) ~ FOREST. NEMARK (GRADING) iA 30277 388,672.41 388,672.41 334,932.11 53,740.30 N 
DEANS - CRANBURY uk GRADING) MIDDLESEX 169,694.09 169,694.09 160,650.00 9,044.09 
LEBANON RELOCATION (DUAL GRADING HUNTERDON 85,288.12 85,288.12 74,300.00 10,988.12 
ANNANDALE RELOCATION (DUAL GRADING) HUNTERDON 280,830.85 43,024.70 273,855.55 ; 188,374.70 85,480.85 
VAN SYCKLES CORNER - WHITE HOUSE (DUAL GRAD.) | HUNTERDON 174,517.30 174,517.30 18,650.00 92,020.00 63,847.50 
WHITE HOUSE - NORTH BRANCH (DUAL GRADING) toe 191,769.36 6,911.72 198,681.08 85,511.72 99,834.79 13,334.57 


49,801,884.44 | $2,722,364.92 | $12,524,245.26 


120.853 


NORTH BRANCH = SOMERVILLE (DUAL GRADING) SOMERSET 22841 20841 83,118.77 83,118.77 48,900.00 34,218.77 

MORRIS AVENUE - RAHWAY RIVER (DUALIZED) UNION 20745 357,714 209 48,767.61 406,481.70 5,969.63 394,428.52 6,083.55 

RAHWAY RIVER - WESTFIELD AVENUE (DUALIZED) UNION 1,472 283,842.39 113,584.05 397,426.44 385,278.85 12,147.59 

PUBLIC SERVICE RAILWAY - MORRIS AVE. (DUALIZED) | UNION 20574 314,550.99 314,550.99 |} 271,650.59 42,900.40 

S. MAIN ST., LAMBERTVILLE (DUALIZED) HUNTERDON 0.697 162,152.19 7,073.00 169,225.19 1,750.00 167,475.19 

BRANCHVILLE RELOCATION SUSSEX 250,390.26 25,597.68 275,987.94 263,864.29 12,123.65 

ROUTE 33 - ASBURY AVENUE (GRADING) MONMOUTH 2.799 198, 753.09 198,753.09 54,300.00 123,800.00 20,653.09 

WEST LONG BRANCH CONNECTION (GRADING) MONMOUTH 1.611 171,691.49 6,788.01 178,479.50 36, 866420 141,613.30 

SMITH ST. - GREEN ST. (WIDENING) MIDDLESEX 84,524.92 84,524.92 83,500.00 1,024.92 

SO. APPROACH TO RARITAN RIVER BRIDGE MIDDLES&X 13,443.62 13,443.62 10,850.00 2,593.62 

WHITE HORSE - BORDENTOWN © (DUALIZED) tamed 295,203 +30 52,432.81 347,636.11 10,816.74 285,416.07 51,403.30 

ROUTE 38 - KRESSON (DUALIZED) BURLINGTON 481,979.12 481,979.12 477,820.00 4,159.12 

BRIDGEPORT BYPASS GLOUCESTER 81,422.23 81,422.23 77,500.00 3,922.23 

RACCOON CREEK BRIDGE GLOUCESTER 318,024.22 318,024.22 311,601.25 6,422.97 

WESTVILLE - PIERCE'S CORNER (GRADING) GLOUCESTER 3.203 208,006.95 21,791.00 229,797.95 159,091.00 70,706.95 S 

BRIDGEPORT - NORTONVILLE A GLOUCESTER 259,600.39 34,742.22 294,342.61 261,912.61 S 

RACCOON CREEK BRIDGE GLOUCEST SR 36,850.53 36,850.53 1,512.22 BR 

SOUTH DENNIS RELOCATION CAPE MAY 164,509.07 60,027.91 224,536.98 33,609.07 iS 

HAMMONTON = BUENA (W.P.A.) ATLAN TIC 298 621.43 68,294.65 $66,916.2E 178,749.50 S 

ALLAMUCHY-HACKETTSTOWN ROAD, SEC. 2 WARREN 3.007 155,925.59 158,135.2°¢ 144,223.57 13,911.72 N 

STOCKTON-FLEMINGTON ROAD, SEC. 2 HUNT BRDO 2.290 20290 49,201.52 49,201.52 4,715.00 44,486.52 Ss 

PITTSTOWN-JUTLAND ROAD, SEC. 2 HUNTERDON 1.340 «240 21,265.89 21,865.39 20,400.00 1,465.39 S 

MONMOUTH ROAD, SEC. 3 OCEAN 4.652 36, 227660 42,386.08 37,228.58 5,157.50 s 

Pon Seis OVERPASS, FRANKLIN AVE., BERLIN 0.828 22,260.71 55,721.98 16,129.54 39,592.41 s 

RAILROAD CROSSING PROTECTION 34,722.88 34,722.88 25,616.26 2,151.96 6,974 666 BR 
f, Ree SPATE HIGHWAY PROJECTS COMPLETED IN 1941 et 50.108 7165 10,417 | | $6,081, 504.7 $2, 255,212.13 $8,356, 716.89 | $7,045,739.59 $1,290,977.30 TNR Os Be 
wane ee STATE HIGHWAY PROJECTS CARKIED INTO 1942 a acl 11.634 Pek taro pctbeas | 30.123 $3 ,400,175.99 $425,323.37 $3 ,€25,499.36 $594,287.50 §2,860,602.15 $370,609.71 a 


$7,888,540.04 §4,258,324.95 | $377,584.37 


we * 10 ADJUST COSTS OF WORK COMPLETED BY MAINTENANCE DIVISION IN 1940 
ae OF a ee Sas ss #® INCLUDES ADDITIONAL COMPENSATION APPROPRIATED BY 1942 LEGISLATURE | } 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
CONSTRUCTION DIVISION 
CONTRACTS AWARDED IN 191 


Sees Abeper TYPE OF PAVEMENT - MILEAGES TOTAL ADJUSTED CONTRACT AMOUNTS 
MILEAGE 
CONCRETE |BIT. conc.| oxavet, | GRADING ROAD BRIDGE sia 


AMOUNT 
COMPLETED IN 
191 


N. Y. S & WR R OVERPASS, FAIRVIEW 0.110 10,80),.25 61,597.45 72,101.70 1,,932490 67,168.80 
HILLSIDE AV-TERRACE AV, HASBROUCK HTS. ROADSIDE 11,758.39 11,758.39 11,758.39 

ERIE R.R. & BERRYS CREEK VIADUCT 689,539.50 689,539.50 689,539 «50 
EMBANKMENT APPROACH TO VIADUCT 0.177 15,077.09 15,077.09 15,077.09 

VALLEY RD = PASSAIC AV, CLIFTON (GRADING) . 3.155 200 191.83 200,491.83 161,335.63 39,156.20 
SOUTH AMBOY - CHEESEQUAKE (DUALIZED) 2 17,795.36 ,9h9.2 62, 74-61 165,693 50 197,051.11 
GORDON'S CORNER - BROWNTOWN pete: aii paling: 3/952.65 12,790.20 
CHEESEQUAKE - BROWNTOWN 336,891.80 111,169.49 1:8, 361.29 22,794.49 25,566.80 
CONNECTION TO SOMERS PT. CIRCLE 72,703.06 72,703 -06 72,703 .06 

DENVILLE RELOCATION (DUAL PAVING) 230,030.64 9,855.21 321,885.85 314,291.81 10,59.0, 


RAHWAY - WOODBRIDGE (WIDENING) 


2.921 151,29),.01 151,29).01 147,354.10 3939.91 
ROBBINSVILLE - HIGHTSTOWN , 785.38 , 785.38 73,785.38 
REMOVAL OF OLD PASSAIC RIVER BRIDGE alte 87,753.28 7.153 "28 OF C6633 87-75 
DEANS - CRANBURY (DUAL PAVING) 6.377 667 , 739 48 180,966.20 848,705.68 803,966.20 bh, 739-48 


NEWARK VIADUCT (EMBANKMENT WIDENING) 209 , 200.26 209,200.26 9h, , 022.03 115,178.23 
LEBANON RELOCATION (DUAL PAVING) 38,056.81 L7 533-56 )85,590.37 185,590.37 
WHITE HOUSE RELOCATION (DUAL PAVING) 296,966 45 296,966 ..L5 296,966.45 
NORTH BRANCH RELOCATION (DUAL PAVING) 511,636.00 511,636.00 511,636.00 
STRAW CHURCH - ROUTE 2h 7,771.95 7,771.95 TsT11-95 


ANDERSONS CORNER = ASBURY AV. CIRCLE 0.760 0.967 216,717.80 216,717.80 13,300.00 82,4,17.80 
CHEESEQUAKE CREEK BRIDGE 92,893.70 92,893.70 63,923.90 878,969.80 
MORGAN - LAURENCE HARBOR (DUALIZE) 181,168.89 81,168.89 181,168.89 
W. LONG BRANCH CONNECTION (PAVING) 0.572 76,381.79 76,381.79 76,381.79 
IMPROVING INTERSECTIONS NEAR MT. HOLLY 28,017.15 28,017.15 28,017.15 
ROUTE 3, TO ROUTE 35 3.56) 197 ,2)3 7 15,821.54 213,065.01 213,065.01 
KRESSON - BERLIN (DUALIZED) 

23,69 .7h 23 ,6,9.7), 23,649.74 
LINDENWOLD & HURFFVILLE DRAINAGE 9,255.20 9,255.20 
PENNSVILLE - HOOK ROAD 13),,527.70 13,527.70 13,527.70 


e 
ee —— 


- NEWTON CR. BRIDGE NORTH APPROACH 0.182 9,369.50 118,128.25 57,797-75 57,797-75 S 
BIG TIMBER CR. BRIDGE NORTH APPROACH 0.139 0.139 26,633.91 36,115.20 62,749.11 62,749.11 Ss 
MALAGA BRANCH BRIDGE 9,774.48 9,77, 48 9,774.48 BR. 
OVERPASS OF ROUTE 2 59,273 -58 59,273.58 59,273.58 BR. 

FEDERAL PROJECTS (SECONDARY ROADS) 
CUTHBERT ROAD EXTENSION 1.52) 71,215.06 71,215.06 71,215.06 S 
OLD YORK ROAD BURLINGTON 5.760 37,231.10 37,231.10 32,550.00 },,681.10 S 
LAUREL LAKE BRIDGE CAMDEN 30, 21.55 30,241.55 30,241.55 BR. 
LAMBERTVILLE - BAPTISTOWN RD., SEC. 5 HUNTERDON 3.199 79,361.03 79,361.03 79,361.03 S 
BRUNSWICK PIKE ROAD, SECT. 1 HUNTSRDON 2.80 8,298.75 8,298.75 8,298.75 5 
WILEY ROAD, SECTION 2 0.712 0.712 15,014.30 23,187.80 38,202.10 38,202.10 Ss 
RACCOON CR. BRIDGE & APPROACHES 0.187 0.187 16,98),.50 50,266.00 67,250.50 50,729.40 16,521.10 . 
KINGWOOD - BYRAM ROAD SECTION 5 1.199 1.199 1,326.95 1,326.95 1, 326.95 
51A(1), 52A(1) - (3 BRIDGES) 62,53h.30 62,534.30 62,534.30 
CHURCH -BRIDGE #1116 6,231.55 6,231.55 6,231.55 

1), 57A(1), 58A(1), BRIDGES ) 69 , 253.09 69,253.09 45,142.10 24,110.99 
“some bel geeh a poll ees 1 0.425 0.101 73,731.06 16), 758.25 238,489.31 238,489.31 
D. L. & W. - DANFORTH ROAD, MADISON 22,096.14 1,6,236.3), 68,332.48 68,013 .13 319.35 
D. L. & W. - RIVERVIEW DR., TOTOWA ‘ 3,381.83 125 , 827.93 169,212.76 52,668.05 116,544.71 
C. R. R. N. J. - WEST AVE, SEWAREN MIDDLESEX 63 5hh3 99 13,889 «94 207 , 333.93 175,545.19 31,788.7h 
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STATE HIGHWAY PROJECTS COMPLETED IN 191 922,209.56 
2,109, 232.72 h, 276,239.15 


Le! (5 jax Ge ee WAS, nS oa! 
b ’ ae 
7 a 4 ah uy aN 

cn a 


teem + me . R - f ‘ oot . re than ol te pes bras ae ae oats 
‘ 


a a PRT 4" we ae ty Ye unos ; i wird a 
; ‘ ity ’ 


~ ioe ; 
aS . ‘ , a ad t eee ree ean tesco « 


Kars 20; it py vara RN rr Ww wm, a: 
rumwrvenbsu | ¢ med Ot BOTS, as puaadingore” 
) Bn G5 . POC UED HENS A kf, eee 


f Sige ER Oa BS aie a 
. ‘ivges)  ~ - \Cegtttaa) het reno" var OL DIAS 


wee ow - a Vee oe ft ee ee Putt biae 4 sipttpndal Gaon 
_ j m Sumas 4 
Ce ANE AS | Bl (RPL Aaet? OAs A) « YORE 
Scher uae . asain ~ GuKHOD a cay 
ae i web ; hie Gara yah) = sre Bae " 
ads es 3% BSR VO Vor ® OF Pee ' 


~~ 
’ 
i 
4 
t 
: 
; 
4 Z 
— maar - tei ee 


any (orga Gtloy eo dona eee 

.) ellis Sagem Bilal aah aba deet jag _— aoe tegen te ema d mB 

| ast (WLM) BMT SMOG RAR . 

‘ " wu Tie ' 

’ ECE fl PAPEL ~ dL MONT OSE 
fae 3gGae | iT Ae We (A SeRSAS, no. J natpowntit 


rad ater | IVA LA) year Rs » “Bain | 
‘ MS r iS aoe : tow agar renee & Hm 


ut (OSCR Tama OTA wh dora 
BUSTING, ENV AM Sine O LYADOIOS HORA * 
Jet Sos Sea WAV AT A Moe AcodsK Oa Sree | ase 3 
aie HIVAY JAG) ViSADOUS - wat 74 . LNGHSES 4 wg t 
ee aru ey econ! i. ih) IEE 
we wd ’ omy he 0 cube tale al At 1j gl Aut rigs ate vant il Reena es oe rs | a er 
seAR Ny . WOE: JAE SERA ~ gADS , aia gl Saat, | ea a 
Pal oe ’ fy 


Pe eK 


Suess Wee Sy SANG 14 Ge ; ' 
hus (2ST LON). ORAL - aOR UR abi § 33 
ea % : ary) 74 ATOR rs aay ae % yea v i AS A dé 
MCE STE | he: | See Sir hoe alone i - Ae ie 
os S sop dep hlde om porn nce vite & okt Jul ele j erpblewsins © pba pee hae neem ‘ 
1 i : , rin. 
; voter ; a ards or Gea | . or ah 


MRL LIG) MG = CE As f 


te tae 


——— 


; 

i) SUAS LGD TATE A CORR PRIR 5 |) Od * atlas) 
“DADA KOON « GRECO SE” | =) ee : 
rr — : : s : Casares eee ied othe Ligeti A alinimcowe ‘seneennrts ~ 
4 AD | So AOMGR a WADI ae A fo MOPMAM.- + 5 Sl) 72) 0 ene 
Cr TAA WR Seas). ko Meat ota f-) oer See Sr . 
het Se , ana ta WOAHS AGAMA FB 4} sa ig 

pataty ad ’ SA SOR 2O SeAtaave £ S2reid* 
_ eg od ee cee ta an taper an mn Hn mea sosnne ie bent sss res ae : 


} (S108 YAO, SRO AS 


Pye me 8 Se Rg eet OTe eRe ) 
; 


| 
' ; 7 
| satis KOEN LADR nr 4 (Share| gat 
EP yE | Bos LL anh 4 ES Maley 
! | DEA | a : bahay Ge pad S| 


OCP 2 bec |. eee. +, ‘hte ea LG 
A i: i aad . ree ar vow ‘ 
}, 22g so tei ATA ee D Biba 
: a i che ALES. MS * 
TETRRS CAR RAR: BIE HORT 
(omiyea: €) ~ Cf hao eg Lt 
Leta re isim-atntae 2 fa 


ie wie one i 7 < otc Heat lille tg ta Pitan = paella Ril Nh SAE) EE Onin dh eka 


} MOPARS ae pero re meee ee a OMAK {eae | 
¢ acti At tae” CURSE Bodden © Ae ee 
ATS oVAMOM MOSEL A PLATT RDROTUAR WS. OR . 9 
hee (eBay * atone Be ar + sk. Se 
Ones PPL PASTS bro i har Wing tinct al hip le Oe Le a 5 | 


Seer: fet eet aes oS ages eae ee oe de se ie oe oo a 


ot Vibha tad |i ay 4 xticlamgale bee snare 
ans aa ss \, a Se ae iia eerie ye cara Nk nee (lied 
Fp yeos ce. Eo Spent paeradbe vis fae ae 
ware ive : : . ae 6 ra Se qos > ete SFE A carer et yr ee ee ‘ 
US a : hii Kt gprs a 
ee eee {9a ttn il dol Gem ee ee es tn gp Per eee ee a mare 
ie ica | bind et ons biauerncaoion co samt ie eis py s 
- aoe eee ta Parr € ae ti : : - ve aa oh gee oa 


A Sethe Ee ‘ake is ry, ‘ie ; 


(ON, & i} eh | Pare 
k Jes om ‘ cneaeael C ited Ane 


scorns 


conn setae ts sae 


Lieve ar i 


FANN UAL REPORT * 
YEAR 1941. 


STATE HIGHWAY DEPARTMENT 


NORTHERN DISTRICT 


| C. Ae Burns District Engineer. 
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Annual Report, 
Northern District. 


Mr. C. F, Bedwell, 
Construction Engineers 
Trenton, N. d. 


Dear Sir: 


I am submitting herewith the Annual Report of the 


Northern Construction District for the year 1041. 


Yours very truly, 
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* ORGANIZATION CHART * 
Northern Construction District 1941. 
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CONSTRUCTION PROJECTS COMPLETED Ii! 1941 


CONTRACTS LET IN 1938. 


Section 
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CONTRACTS LET IN 1939. 
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CONTRACTS LET IN 1940. 
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CONTRACTS LET IN 1941. 
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Local Name 


Troy Brook to Passaic River, Grading 


Road Work at Four Bridges 

Troy Brook to Bloomfield avenue 
Port Street to Neck Lane 
Branchville Relocation 


Danforth Ave.s Hudson Co. Boulevard at 63rd St. 
Water Conduit Relocation 

Relocation at Pine Brook Bridge 
Parsippany-Troy Hill 

L.& N.E. Railroad Grade Crossing Hlimination 
Traffic Circle Revision at Peck's Corner 

Hast Grand Ave., Llizabeth Traffic Circle 
Passaic River Bridge & Approaches 

Public Service Railway to Morris avenue 


Allamuchy-Hackettstown Rd. 


Hillside Ave. to Terrace Ave.,Roadside Improvement 
Approach to Viaduct over Erie Railroad Grading 
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NORTHERN CONSTRUCTION DISTRICT ~ CONTRACTS COMPLETED IN 1941. 


Type of Pavement 
& lilleage 


Re 
Route Section Local Name County 
6 BE Troy Brook-Passaic River Morris 
6 8 & 9 Road Work at Four Bridges Passaic { 
9) 11A ‘Troy Brook to Bloomfld ave. Morris {Essex 
29 32 Port St. to Neck Lane Essex & Union 
$31 4 Branchville Relocation Sussex 
1 9B Danforth Av.,Hudson Co.Blvd. Hudson 
6 7 Reconstructing water Conduits Passaic 
6° 11B,12A4 Relocation at Pine Brook Bridge i.or.&Essex 
6 13 Parsippany-Troy Hills Miorris 
235 8B L.& U.E.RR. Grade Separation Sussex 
20 12k Traffic Cir.Rev.,»Peck's Corner Morris 
25 8E E.Grand ave.,blizabeth Traf.Cir. Union 
25 30C Passaic Riv. Bridge & App. Hud.&issex 
Se, 3B,1@& 2C P.S.Elec.Railwy to Morris av. Union 
County State Aid. 
FAS-8C (1)Sece2 Allamuchy-Hackettstown Warren 
2 6B Hillside Ave. to Terrace Ave. Bergen 
S3 1C basterly Approach to Viaduct Bergen 


inf. 


Grading Only 


0.96) 
0.19 
2.93 


Grading Only 


1.52 
4.64 


0.95 0.95 105 5078.06 
Date 2414 3605736 229 
0.45 0.45 108,119.40 
ovat Oya 16,013.48 
2.34 2434 89,482.11 
0.89 0.89 109,355.20 
Pht AW g 314,550.99 
0p | won) aie | 1,246,452 .04 
3.01 3.01 155,925.59 
CONTRACTS LET IN 1941 

Planting ii) i dy 758.59 
Grading Only Los07'7 609 
26,855.48 


Bit. ! Adjusted Con- 
Conce Conc. Total 


CONTRACTS LUT IN 1938 


133,959.53 


CONTRACTS LET IN 1939 


(0.36) (@soc) On Ramps 


0.19 250 5520.90 
Lavo 566 3825.00 

388 5672.41 
1.52 250 3390.26 
4,64 1,2565,406.17 


CONTRACTS LET IN 1940 
eOT 1.07 54,854.02 


No Paving 


885242.49 


tract Amount 


Amount Completed 
in 1938,1939 & 1940 


132,315.58 


226 3930.19 
545 5462.10 
534,932.11 
238,266.61 
Deeb 008 sO. 


9,474.21 
51,651.71 
103,634.77 
$34,941.77 
Slat las 
123724.00 
80,642.00 
108,181.99 
271,650.59 
1,0243822.09 


142,013.87 


Amount 


Completed in 1941 


1,643.95 


3,590.31 
21,560.99) 
53,740.50 
12,123.65 
90,615.16 


45,379.81 
36 5590.78 
1,443.29 
25,794.52 
56 3148,.31 
33,289.48 
8,840.11 
1,223.25 
42,900.40 


Dol »609,90 


13,911.72 


11,758.39 
15,077.09 


26 5835.48 
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UNCOMPLETED CONTRACTS CARRIED INTO 1942 


CONTRACTS LET in 1939. 

Route Section Local Name 

6 9 Union Avenue to Valley Road 

CONTRACTS LET IN 1940. 

S-35 1A Route 3 to Route 2 

6 SA & 8B Lexington Ave.-Valley Road 

as) 2D Morris Ave. to Rahway River 

CONTRACTS LET IN 1941. 

ZL Overpass N.Y. S. & W. Railroad Bridge approaches 

$3 1B Approaches to brie Railroad Overpass, 
Grading 

S3 5 Valley Road to Passaic Ave.,Grading 

6 21lA Denville Relocation, Paving 

25 7B Widening Rahway to Woodbridge 

2D 54 Embankment Widening, Grading 

29 2k Rahway River to Westfield Ave. 


Grade Crossing Eliminations on Other Than State Highways. 


D.L.& W. Railroad, Danforth Rd., Madison 
DeLo.& Vie. RLR. Riverview Drive, Totowa 
C.R.eR. of Nod. West Ave., Sewaren 


Percentage 


Completed 


96.7 
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Route Section 


NORTHERN CONSTRUCTION DISTRICT - PROJECTS UNCOMPLETED AT THE END OF 1941 


Type of Pavement 


& Mileage 


Re inf ° 
Local Name 


Union Ave. to Valley Road 


S3 1A Route 3 to Route 2 Bergen 1.46 
6 8A,8B Lezington Ave.-Valley Road Passaic 2.97 
29 2D Morris avee to kKahway River Union 2079 
ane 
1 Widening (verpass,N.Y.S.a@/. RR. App» Bergen Owit 
$3 1B Approaches Erie R,R.Overpass Bergen Grading 
S3 3 Valley Road to Passaic Ave. Passaic Grading 
6 21a Der ville telocation Morris 1.06 
25 7B wicening Rahway & \.oodbridge Union&liddsex 2.92 
ee 34 tmbanknent Viidening Essex Grading 
29 ae Ral.way River to Westfield Ave. Union 1.47 
0.06 


Grade Crossing Eliminations Not on State Highways. 


FAGS 274 
FAGM 30 (Cc) 
FAG 31 (1) 


CeReRe Of Node West Aves sSewaren iiiddlesex 
D.L.& WR eR. Danforth Ave. sliadison,liorris 
Pile Ventshe Riverview Dr.,Tfotowa Passaic 


Bit. 
Conc. 


County Conc. Total 


Adjusted Con- 
tract amount 


CONTRACTS LET IN 1939 


Passaic Grading « Drainage 


258 3937.75 


CONTRACTS LET IN 1940 


CONTRACTS LET IN 1941 


246 
‘eat 
Geld 


7.18 


> es 


220,095.11 
500 5583.37 
357,714.09 


1,078 ,592.07 


10,804.25 
201 5301.00 
200 5491.83 
230,030.64 
151,294.01 
209,200.26 
283,842.39 


1,286 ,964.38 


63,443.99 
22,096.14 
433384.83 


128,904.96 


Amount Completed 
to Dec. Sls 1941 


2315128.59 


197,941.27 
487 ,984,82 
351,630.54 


T3037 5506 ,00 


826.60 

196 5910.04 
161,335.63 
220,063.77 
147,354.10 
94 5022.03 
271,694.80 


1,092 5206.97 


32 3485.29 
215776279 
18,028,255 
72 9090.00 


Amount Carried 


into 1342 


7,809.16 


2231535 .84 
125,598.55 
6,083.59 


40,835.94 


9,977.65 
4,390.96 
39,156.20 
9,966.87 
3,939.91 
115,178.23 
125147.59 


194,757.41 


30,958.70 
319.35 
255356 .28 
“B56 3654000 
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SUGARY OF ROAD CONSTRUCTION PERFORMED IN THE NORTHERN DISTRICT ON THE 


4 NEV JERSUY STATE HIGHWAY SYSTEM DURING 1941 


Pavement & Mileage 


: Rein. Bit. Contract Value of 
Conc. Conc. Total Work Performed in 1941 
st CONTRACT WORK STARTE] IN 1938 - COMPLETED IN 1941 Grading 1,643.95 

” F " ¥ 1939 - ig wv 1941 4.64 4,64 aang. 

, 7 : " 1940 - ¥ wig doe 28 10.05 1.07 Ea APS Be 2215609.95 
COUNTY STATE AID WORK - 1940 - "* " 1941 | 3.01 3.01 18,931.72 
CONTRACT WORK STARTE] IN 1941 - i a ihe oes Grading ~- Planting 26 835.48 

be * ‘i 1939 - UNCOMPLETED 1941 Grading - Drainage 345514476 

" " ti " 1940 - " 1941 718 7s18 873 3933.06 

f i afi Aone. UG n 1941 5.56 5.56 1,092 206.97 
GRADE CROSS, ELIM.WO)I) STARTED IN 1941 ~ UNCOMPLITED 1941 0.81 0.81 72 3290.63 
TOTAL. es 50.44 1.88 52252 234275761.68 
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ROUTE #1, OVERPASS AT N.Y.S. & W. RR at Fairview, 
Bergen County. 


Bridge and Approaches . Fed. aid Proj. SN-FAGM-144 B (1)oNn 
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Ceneral Contractor: J. P. Burns. 

Bending Company: Seaboard Surety Co. 
Resident Engineer: David Pettigrew. 

Length of Project: 578.4 ft. -O .109 miles. 


Length, Type & Depth of pavement: 515 s.y.of 10" RC Read Pav. Surfaces 
212 s.y.of Bridge Approach Slabs 


Right of lay: hae 66 feet. 

Plans and Specifications approved by S.H.C. Juivy 17, 1941. 
Contract awarded; June 24, 1941. 

Date contract executed: Julv 18, 1941. 
Contract date for starting work: Auger 2, 1941. 

Date work actually started: Augy .4, 1941. 
Contract time for completion: 120 working days. 
Time used to date: ca ’ . 
Percentage completed to date: 56% 7 
Total amount of contract (ineluding bridge) 72,401.70 
Amount of contract (Read work): 10,804.25 
Amount completed to date: (Total Rd. & Br.) 4,084 .60 
Amount to be completed: _ 68,317.10 
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At present the bridge is narrow and is on the important Route #1, which 
connects the area near the George Vashington Bridge to the southern part 
of Hudson County. It is proposed to widen the bridge on the east side 

to eliminate the bottle-neck at this location. The contract awarded 

on June 24th, 1941 but due to the Defense Program it was impossible to 
get steel on time so very little has been done this year. »t present the 
Contractor is constructing foundations for the Jjridge abutments and piers. 
On Road items, only 7.8% has been done. On Bridge items only 5.37% has 
been done. 
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ROUTE 1, SECTION 9-B 


Danforth Ave. to Hudson Co. Blvd. at 63rd St. 
Bayonne and Jersey City, Hudson Co. 


WPA Proj. 1014-9-37 P52 


ee ee ES RS RE RET 


J.P, Burns 
Seaboard Surety Co. 
David Pettigrew 


General Contractor: 
Bonding Company: 
Resident Engineer: 


et ee Ae 


Length of Project: 
Length of WPA Project; 
Grading, Drainage & Paving 


5642 Ft. - 1.069 ii. 
1? tt 
6" Penetration with 1" A or T Top 
232+49 to 281465 40! Pavement 10' Shoulders 
281465 to 288+79 40! " 10' Sidewalks 


Right of Way: 120 Ft.e, 80 Ft., 60 Fte 


ET NS TRS ES TT SR, I 


Plans and Specifications Approved by S.H.C.: July 31, 1940 
Date Contract Awarded: September 10, 1940 


Date Contract Executed: 
Contract Date for Starting: 
Date Work Actually Started: 
Contract Time for Completion: 


September 14, 1940 
September 28, 1940 
September 25, 1940 
80 Working Days 


Accepted by S.H.C.: 


Extensions: 12 _ 5 


Time Consumed: go ON " 
Date of Completion; July 23, 1941 


Total Man-hours ob Contracts ToeLet 
Total Man-hours Consumed: 60 793 
Percentage iian-hours Used: 8495 


October 8, 1941 


aes eer 


Original Amount of Contract: $51,943.27 
Reductions; 424.351 
Extras é¢ Supplementals: 353555 .06 
Revised Contract Amount, Final: 04 5854.02 


a NR ee eee 


4 This section is from Danforth Ave. (Route 1) to Hudson County Boulevard at 
63rd Street, Bayonne. The borrow, excavation and drainage structures were 
constructed during the latter months of 1940, During the winter months no work 
was done. Work resumed in the Spring of 1941, the pavement consisting of 5" 
Macadam Foundation, 3" Penetration with a 1" Type "A" Top Surface was completed 
on July 23,.1941. This was a WPA Project and gave work to an average of 80 men 
daily. 
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_ROUTE ¢, SECTION 6-B; 


Roadside Improvement, Hillside ave. to Terrace Ave. 
Bergen County 


Feds Proj. 87a (2) & 870 (2). 


a 


General Contractor: \ieadow Brook Nurseries, Inc. 
Bonding Company: Royal Indemnity Co. 

Resident Engineer: AA. Paul 

Length of Project: of45 1l.sf. - 0.709 mi. 


2494.0 be be = 0,472 mi. 
ioulew Lele. ~ UVZST Wl. 


Length of F.A.Proj. 87-a (2): 
Deneth of F.A;Proj. 87-C (2 


om. 0 


Plans & Specifications Approved by S.H.C. June 3rd, 1941 
Date Contract Awarded: July ist, 1941] 
Date Contract Executed: July 15th, 1941 
Contract Date for Starting Work: August 7th, 1941 
Date Work Actually Started; uuly 2otity Lee) 
Contract Time for Completion: 60 Working Days after 
Sept. 1, 1941. 
Total Working Days Used: 58 Vorking Days 
Date Contract Completed: December 3, 1941 
Accepted by State Highway Commissioner: January 6th, 1942, 
Total Amount of Original Contract; Gle soo aie 
Amount of Extra Work: 4,40 
Amount of Reductions: 655.49 
Adjusted Contract amount, Final: 11,758.39 


This project begins at a point on Route 2 about 240 ft. + south of 
Hillside Ave, and extends in a northerly direction along Route 2 to a point 
550 ft.+ north of Terrace Ave. 

The work consists of planting the slopes and island areas in the 
Route 2 - Route 6 and Terrace Ave. Grade Separations with shade trees, small 
and flowering trees, shrubs and vines. 

The areas of the islands outside the limits of the plant beds were 
rough graded to eliminate numerous depressions caused by peat fires and were 
topsoiled and seeded. 

Work on the rough grading was started on July 29, 1941, and proceeded 
together with the topsoiling and seeding, until September 15, 1941, when it was 
Bevessary to shut down until the deciduous trees and shrubs became dormant. 

Work on the planting operation was resumed on October 23, 19412, and 
the entire contract was finally completed on December 3, 1941. 
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ROUTE S-3 SECTION l-a, Paving Rt.2 to Rt.3, 


Bergen County. 


Non Federal said Last Rutherford & Rutherford. 
General Contractors: LaFera-Grecco Cont. Co. 
Bonding Company: Standard Accident Ins.Co. 


Resident Engineer: David Pettigrew. 


Length of Project: the WG. @ L.thl miles. 
Grading drainage & Pavement: 48' 10'R.C.Pav.6tislend,10! 
improved should. 120‘total graded width, 
per © 20' of 10°R.C.Pav. on ranipe. 


Right of way: DPCP ove ee Cees 

Plans and Specifications approved by S.H.C. July 31, 1940. 
Date contract awarded: Aug. 20, 1940. 
Date contract executed; Auge 25, 1940. 
Contract date for starting: Sept.19, 1940. 
Date work actually started: Sept. 3, 1940. 
Contract time for completion: .20 working days 
Extensions: aie . 
Time consumed to date: im 146% " yiea 
Original contract amount: 225 3155.88 
Extras & Supplementals to date: 4,851.09 
Reductions to date; feel leSl 
Revised contract amount to date: £203;095.11 
AMount completed to date: 197 3941.27 
Amount to be completed: 22,153.84 


Percenta e completed: 89.93% 


Se ee ee ee ee te ne 


All of this construction work is across the Hackensack meadow lands. 

Work on this contract was started Sept. 3, 1940 and 25.2% was done during 
that year, including concrete pavement and excavation from a point west of 
the Brie R.R. to a point to the west near iieadow Koad in Rutherford. 

At present this contract is practically completed, the onlv items to be 
done are some wire rope railings topsoiling & seeding. It is proposed to 
do most of this work in the Spring of 1942. 
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Non Federal Aid 


ROUTE S-3; 


SECTION 1-B 


Approaches to Viaduct over Berry's Creeks 
Rast Rutherford & Rutherford, WN. Jd. 


Bergen County 


et 


= 


General Contractor: 
Bonding Company: 
Resident Engineer: 


Length of Project: 


Grading: 
Right of Ways 


ee ee 


Plans and Specifications approved by S.H.C. 


Date Contract Awarded: 

Date Contract Executed: 
Contract Date for Starting: 
Date Work Actually Started: 
Contract Time for Completion: 


S.J. Groves & Sons 
Royal Indemnity Company 
David Pettigrew 


ae es re ee 


2000 ft. - 0.379 mi. 
100 ft. wide - average 
1zO ft. 


ee FR A 


December 6, 1940 
December 27, 1940 
Yanuary 2, 1941 
February 10, 1941 
February 14, 1941 
100 Working Days 


Extensions: 130 1 '"! 
Working Days Consumed: 2165 " " 
Percent Completed to Date: 97% 


oe a en a 


Total Amount of Original Contract: $135 5941.00 


Extras & Supplementals to Date: 78 5510.00 
Reductions to Dates 12,950 -00 
Revised Contract smount to Date: 201,501.00 
Amount Completed to Date: 196 5910.04 

4,390.96 


Amount to be Completed: 


eer rn rr A 


This Contract was for the embankment approaches to viaduct over Berry's 
Creek and Hrie Railroad and is across part of the Hackensack Meadows. The 
intention was to excavate the meadow silt or mud to a clay line and backfill 
with borrow material. 

As the work progressed it was found that the fill material permeated into 
the clay and also caused mud-waves which reached a distance of about 400 ft. 
each side of the centerline. On the north side it completely filled a mosquito 
@2ten located 350 ft. from the centerline, This ditch was later relocated 
Poo its Irom the centerline. 

West and adjacent to the Erie Railroad tracks was a large ditch which drain- 
ed an area to the north, wherein is located the Sewerage Disposal Plant for 
Woodridge. Carlstadt and Hast Rutherford; also, this ditch is the outlet for 
all the mosquito ditches in this area, As the fill operations progressed it 
was found that the pushed material was filling this ditch; also that the brie 
Mainline Tracks showed aslight movement. To relieve the pressure on the Erie 
tracks and keep this ditch open it was decided to excavate the pushed material 
from the ditch by crane and trucks. Construction of this section started 
February, 1941, and operations continued throughout the summer months. It was 
first assumed that fill operations would be completed July 4, 1941, but due to 
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ROUTE S-3,» SECTION 1-B 


| numerous settlements of the fill, where at one time we had a direct settlement 
| of about 15 feet, and constant smaller settlements, the fill operations con- 
| tinued through the year. Due to fill settlements and pushed material on each 
| side, it was necessary to place an additional 120.000 cubic yards of Borrow 
| Excavation over the contract amount, 
At present this work is 9553 to 98% completed and it is proposed in the 
early months of next year to clean the Berry's Creek Channel and excavate the 
end of the fill so that the proposed Viaduct over the Drie Railroad can be 
constructed. 
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ROUT: S=6, SECTION 1-C 


East Approaches to Berry's Creek Viaduct, Completion 
of Embankment, Hust Rutherford, Nd. 


Bergen County 
Non Federal Aid 


oe 


General Contractor: - Magzoni Construction Co.» Inc. 
Bonding Company: Aetnu Cusualty & Surety Co. 
Resident Engineer: David Pettigrew 

Length of Project: 934 Feet, O.l77 Miles 

Grading: Plucing of “mbankment to Grade 
Right of Way: 120 Feet 


Plans and Specifications Approved by S,H.C.; April 2, 1941 


Date Contract Awarded: April 29, 1941 
Date Contruct Executed: May 5, 1941 
Contruct Date for Sturting: May 22, 1941 
Dute actually Sturted: May 15, 1941 
Contract Time for Completions 380 Working Days 
Time Consumed: 26 Working Days 
Date of Completion: July Ts 1941 
Accepted by S.H.C.: July 15, 1941 
Total Amount of Contract (Original): p15 5309.29 
Total Reduction: Doe ee 
Revised Contruct amount; Finals: 15,077.09 


This Section was necessitated because of a change in grade, made by the 
Bridge Department, of the proposed viaduct over the muin line of the Erie 
Railroad and Berry's Creek. The Contruct had only one item, Borrow, und was 
placed on the end of the fill East of the Erie Railroad. 

The Contract amount was 35,603 cu,yds. of Borrow and 35,063 cu.yds. was 
placed. 
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ROUTE S-3, SECTION 3 


Valley Road to Passaic Avenue 
In the City of Clifton and the County of Passaic 


W.P.A, 1027-16-60 P-55 


General Contractor: : Santaniello Bros. 
Bonding Company; Aetna Casualty & Surety Co. 
Engineer in Charges Maurice Radus 
AES LOL Tc no el RM 2) A ES ee a EL ele ee anne 
-Length of Projects 16,450.32! ~ 3,115 miles 
Lengths, Types & Depths of Pavements: 
| Main Highway Grading Only 
| Ramps & Intersections: Grading Only 
) Widths: Barth & Rock Cuts: 94' Present. 


Barth & Rock Cuts: 118* Future. 
Right of Way is 180' Plus Slope Rights: Vider at Ramps & Intersections. 
Shoulders: 10' & &' Graded Only. Under future 
porous material earth and red shale. 


Plans & Specifications Approved by S.H.C.: January 14; 1941 


Date Contract Awarded: March 4, 1941 
Date Contract Executed: March 10; 1941 
Contract Date for Starting Work: March 21, 1941 
Date Work Actually Started: Mareh 27s 1941 
Contract Time for Completion: 160 Working Days 
Extensions Granted: 2 Working Days 
Total Working Days Used to Date: 124 Working Days 
| Percentage Completed to Date: 80.67 Percent 
Nene een nnn ne nee cesomemetncaneet pempeleneenartrseinasieeetetepnneentntnehtcerinesineeerei 
Total Amount of Original Contract: $199,456.90 
Amount of Extras & Supplementals: 1,034.93 
Amount of Reductions: None 
Adjusted Contract Amount: £00 5491.83 
Amount of Contract Completed to Date: 1615335,.63 
Amount of Contract to be Completed: 59,156.20 
Manhours in Original Contract: 295 30358 
Manhours Used to December Sl, 1941 124,100 


A A I I A 


This Section begins east of Valley Road in the City of Clifton at Route 6, 
and runs in a southeasterly direction over new right-of-way and terminates at 
the westerly side of Passaic Avenue in the City of Clifton. This highway will 
cross under Grove Street, over Broad Street, under Hepburn Road, over Bloomfield 
Avenue and over the Newark Branch of the Erie Railroad. No work is to be done at 
these locations under this contract, but contracts for bridges at these locations 
will'be let at some future date. The Contractor began clearing site and 
stripping topsoil in the spring and followed through with earth and rock excava- 
tion and placing fills with borrow. Drainage work was started as soon as possible. 
All earth and rock excavation is now completed. The Contractor is now engaged in 
drainage work and trimming and topsoiling slopes. Weather permitting, the 
Contractor intends to carry on operations all winter. 
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ROUTE 6, SECTIONS 8 & 9 
Four Bridges -- Roadway Work 


Overpass at Lowér Notch Road, Underpuss at 

Mountain Ave. Overpass at Valley Road. Over- 

pass «t Route S-3 testbound. In the Township of 
Little Falls, Boro of V.est Paterson, City of Clifton. 
| Passuie County. 


P.WeA. Project Wo. Ned. 1365 3F 


A A le I 


ee a ne ee ee ee 


General Contractor: Geo. il. Brewster & Sons Inc. 
-- Bonding Compuny: U.S, Guarantee Co. 
-Sub-Contructor: Curb and Sidewulk. Frupaul Construction Co, 
Engineer in Churge: Roudwork, Maurice Raudus. 
Length of Project: Four Bridge Sites and Connecting 
Rumps and Streets. 
Type of Pavement: 6001 Feet of 10" Reinf. Cone.Pavt. 
100. Feet of 18" R,C,.Bridge app. 
Slabs, 


187 Feet of FABC-1 on 7" Maec.Found. 
1691 eet of FABC-l on 7" Bit.Pen. 
Macadam. 


a a i pe ee en ee rn ee ee 


\ fete snd Specifications approved by S.H.C. Murch 21, 1939. 


ate Contruct awarded: APPLL Loe LISo's 

ave Contract Executed: April 2Oy 1939. 
Contract Date for Starting V.ork; april 24, 1939. 
Date actually Started, Rouwd Work: April 26, 1939. 

Contract Time for Completion: Bridges & Road Work: 250 Calendar Duys. 
Extensions Grunted: Roud Works 105 Viorking Duys. 
Working Duys Used on Extension; Road Vork: 84 Working Duys. 
Date of Completion: May 26, 1941, 
Accepted by S.HsC. June 3, 1941. 
Original Contract amount; Bridges und Road Work: wol4 404.52 
Original Contruct Amount; Bridges: 186,413.55 
Originul Contract amount; Road Work: 1 ie a ata 
Extra Work & Supplemental agreements; Roud Vork: 107 5426.55 
Reductions; Roud Work: 4,906.62 
Adjusted Final Contract amount; Roud Work: 230 5520.50 


oe 


ee nn ep te a 


A complete description of this contract was given in the 1959 annul Report. 
fork wus resumed in 1940 and carried on at vurious intervuls during the year to 
stop on Nov. 9, 1940, work was ugain resumed on april 4, 1941, und curried on 
to completion on Muy 26, 1941, when all curbing, re-secding, top-soiling und 
incidental work was finished, 
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ROUTE 6s SECTIONS 8-A & 8-B 


Lexington Avenue - Vulley Road, 
City of Clifton 


Passaic County 
VF.A.Project 131-G (2) 


General Contractor: LauFera=Grecco Contracting Co. 
Bonding Company: Stundurd Accident Insurance 
Resident Engineer in Charge: FE. Beck 
-Length of Project: 16,534.29 Feet - 3,131 Miles 
-Pederal Aid Length of Project; 16,007.72 Feet - $,031 Miles 
Lengthss Types & Depths of Pavement: bGeotlegic = 10" BC, 
| 250 18" Br,App. Slabs 
526,57 Bridges(Existing) 
326 Existing Puvement (Center 
Island Construction) 
165534,09' 

Ramps & Intersections: Variable 
Center Islande 6'-19,5' in Width 
Right of Way 116 ' & Slope rights. Wider at rumps and intersections, 
Shoulders: 1700" Improved 10' & variable. 
Subgrude: Sand, Clay & Red Sandstone 
Main Highway 24'— 32' Concrete 
Plans and Specifications Approved by S.HiC. September 24, 1940 
Date Contract Awurded: October 15, 1940 
Date Contract Executed? October 18, 1940 
Contract Date for Starting Work; November 7; 1940 
Date Actually Started November 18, 1940 
Contract Time for Completion: 140 Working Days 
Extensions: ai Working Doys 
Totul Days Used to December 3l, 1941; 150 Vorking Days 
Percent Completed to December 31, 1941; 97 6% 

| Amount of Total Contract: $538 5800.00 

| Amount of Bridge Items: 534173.50 

| Amount of Contract (Road) 485 5626.50 
Amount of Reductions: . Lylileve 

| Amount of Extras; 16,668.79 


Druinage items were cleuned up during winter months. On this project to 
eliminate ice huzard from melting snow it wis decided to dish center island, 
install basins therein where there were cross druins available and ulso to con- 
struct each roadway with a crown, 

Paving operations started April 2lst, and were carried on without interrup- 
tion until completion September 13th. A 34-E Paver was used permitting batches 
of 9 bags (instead of the usual 7) in the paving operations which increased 
production. In the Spring the Contractor will have to rake, fertilize und seed 
topsoil ureas in islund areas. 
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ROUTE 6, SECTION 9, 
Union Avenue to Vallev Road 


In the Borough of Totowa, Township of Little Falls, Borough of 
West Paterson and City of Clifton. County of Passaic. 


WPA. 1014-16-42 P=28, 


General Contractor: | Santaniello Bros. 
Bonding Company: : Aetna Casualty & Surety Co. 
Engineer in Charge: Waurice Radus 


LL LC CC CO A 


Length of Project: 13,075.39' - 2.476 Mi. 

Length, Types & Depths of Pavements: 

Main Highway. Grading and Drainage. 

Ramps & Intersections: Grading & Drainage with the exception of Lower Notch 


Road which is relocated and paved for a distance of 
1120 Ft. with 7" Pen.Macadam Pavement. 

Widths: Rock Cuts Graded 118'-128', 
Barth Cuts & Fills Graded 126' - 136! 

R.O.W. is 150' Plus Slope Rights: Wider at Ramps & Intersections. 


Shoulders: Graded 10' 
Subgrade: Earths, Clay, Trap Rock & Red Sandstone. 
Plans & Specifications approved by S.H.C.« September 6, 1939 
Date Contract Awarded: October 13, 1939 
Date Contract Executed: Vetober 17, 1939 
Contract Date for Starting Vork;: November 5, 1939 
Date Work Actually Started; October 30; 1939 
Contract Time for Completion: 240 Working Days 
Extensions Granted: 140 Working Days 
Total Working Days Used to, Date: 379 Working Days 
Percentage Completed to Date: JGurL Percent » 
manhours in Original Contract: 638,809 

Total lianhours Used: 665,262 


Semi-Final Acceptance by State Highway Commissioner: January 6, 1942 
a dace seni etrape elated apenas sores sae ecponicrrsusoontoenceeihaeentnnsiryann ie sorenh nips sseninsnthaptamrnnalguaneing 


Total Amount of Original Contract (Incl.Bridges): $249,419.50 


Minus Bridges: 16,493.50 
Total Amount of Original Contract:(Road Items) 232 4925.69 
- Amount of Extras & Supplementals;: 6 5056.06 
Amount of Reductions: 44.00 
Adjusted Contract Amount: 258,937.75 
Amount of Contract Completed to Date; 251 lee. 
Amount of Contract to be Completed: 73809,16 


A complete description of this contract was given in the 19389 Annual Report. 
Contractor continued operations on drainage, grading, topsoiling and clean up. 
Work was completed in December, 1941. Some retopsoiling and reseeding will have 
to be done in the Spring of 1942, 

The manhours of '/,.P.A. Labor allocated to this Project were expended as of 
October 16, 1941. In view of the fact that the Project had not been completed at 
that time the Contractor is finishing the remaining items of work with his own 
forces and has filed a claim to cover cost of same. 
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ROUTE 6, SECTION 9. 
Valley Road, Clifton - Little Falls Station 
Relocation and Reconstruction of Newark and Passaic Valley Water 
Mains at \icBride Avenue, Lower Notch Road and Notch Road in the 


Township of Little Falls and the Borough of Vest Paterson. 


: Passaic County. 
Non Federal Aid. 


ne ee 


General Contractor: Santaniello Bros. 
Bonding Companys Aetna Casualty & Surety Co. 

_ Engineer in Charge: Maurice Radus 
Length of Project: Three Locations as Listed Above, 


Types and Sizes of Water tlains: Final Lengths: 1209 Ft. 42" Elec.Welded Steel 
1047.5 Ft, 48" " 4; - 
a0G0e0 Fu. OL” a + 


ee ee 


Plans and Specifications Approved by S.H.C. April 4, 1940 


Date Contract Awarded: May 28, 1940 
Date Contract Lxecuted: June 4; 1940 
Contract Date for Starting Work: sept. 9, 1940 
Date Actually Started: sept. li, 1940 
Contract Time for Completion; 90 V.orking Days 
Extensions Granted: 8 Working Days 
Working Days Used: 98 Working Days 
Date of Completion: July 1, 1941 
mecepted by S.H.C,. July 15, 1941 
Total Amount of Original Contract: $85 5663.30 
Extra Work and Supplemental Agreements: 4,103.87 
Reductions: 1,524.78 
Adjusted Contract Amount; Final. 885242 .49 


A complete description of this contract was given in the 1940 Annual Report. 
Work was carried on throughout the winter months and water main pipe work was 
completed February 20, 1941. Construction of manholes, vaults and other inciden- 
tal work continued to completion on July 1» 1941; 
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ROUTE 6, SECTION 11 


Troy Brook to Passaic River 
In the Tovmships of Parsippany - Troy Hills and Montville, 
Morris County 
Fed.Aid Proj, 88=-D 


Se neneenellloniemeneenneeentnnatinntnenmenensnnsnentenemmmnnennattienentnmenemed tenemamenmnaet tieiaamenmmmetennenmanntentaenmmmmenndammmnmennntimeneemmmemmentemanaennmmamnmnemamementimenmememetteemmemen= namaste eet ee a 


General Contractor: Gray Construction Company 
Bonding Company: U.S. Fidelity & Guaranty Co, 
Sub-Contractors: ; None 
Resident Engineer: A.A. Paul 
Length of Project; 15,650 ft. - 2.585 Mi. 
‘Length of Fed.Aid Proj. 88-D 13,030 ft. - 2.468 Mi. 
Type of Pavement: None, Grading « Drainage Only. 
Width: Graded: 80! 

Right-of-Way 120! 
Subgrade: Sand & Gravel 


——= 
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Pee & Soecifications Approved by S,H.C. December 7, 1937 


Date Contract Awarded: January 11, 1938 

Date Contract Executed: January 26, 1938 

Contract Date for Starting Work; February 5, 1938 

Date Work Actually Started: January 19, 19388 

Contract Time for Completion: 130 Working Days after May 1, 1938 
Extensions Granted: 26 Working Days 

Total Working Days Used: 156 Working Days 

Date Contract Completed: June 18, 1941 


Accented by State Highway Commissioner: July 8, 1941 
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Total Amount of Original Contract: $125 5626.64 
Amount of Extra & Supplemental Work: 113,327.58 
Amount of Keductions: 23994.69 
Adjusted Contract Amount, Final: 133,959 453 


te ae re ee, 


cme. 


A complete description of this Project was given in the 1938 Annual Report, 
The Project was completed in 1939 with the exception of an amount equivalent 
to $0.05 per square yard which was retained to cover the cost of reseeding the 
. areas where the grass failed to grow due to extremely dry hot weather. 
It was decided to do this work at the completion of the paving contract on 
| Route 6, Section 1l-A, and the reseeding was finally completed on June 18, 1941. 
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ROUTE 6, SECTION 11-aA 


Troy Brook to Bloomfield Avenue, 
In the Townships of Parsippany, Troy Hills, 
Montville and Caldwell 
Morris and Essex Counties 


FA; Project 88-D (2) 


General Contractor; : Gray Construction Co. 
Bonding Company: Seaboard Surety Co, 
Sub-Contractors: Pasquale Camillo 
Bonding Company: Globe Indemnity Co. 
Resident Engineer: AwA. Paul 


CLL AT I Lt CE 


Length of Project incl. Bridges; 15,966.67 1.f. ~ 3.024 mi. 
. : : SRel s oi 2O7405~L9 Lifts = 25929 mi. 
Length of F,A, Project 88=D (2): LGoprOOeLeri eh. & 29605 mi, 


Pavement: Length, Types Depths: 
Main Highway. 
14,758.22 ft, of 10° RC, Pavement Surface 
250,00 " “™ 18" R.C. Bridge Approach Slabs 
595.00 " Bridges 
Lo;G0Gece PU. Total 
Intersections, 
1560 ft. + of 7" Hot Application Penetration Macadam Pavement 
375 ft. + of 10" R.C, Pavement Surface 
Widths: Pavement: Main Highway - 40 Ft., 64 ft. and 22 ft. Eastbound, 
26 ft. westbound on Bloomfield Ave. Grade Separation. 
Intersections= 15 ft., 20 ft.» 24 ft., 30 ft. 


Graded Widths: OU Pte G6 120 Th, 
Right of Way: 120 ft. plus variable additional width at 
Bloomfield Ave. Intersection and Grade 
Separation. 
Shoulders: Improved Shoulders 8" average thickness, 2 ft. wide on each side 


of the centerline island and 10 ft. wide on each side of the 
pavement. 

Subgrade: Sand and Gravel 
18" layer of bankrun gravel throughout the Project. 
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Plans and specifications approved by S.HiC.: February 3, 1939 

Date Contract Awarded: February 27, 1939 

Date Contract Executed: March 14, 1939 

Contract Date for Starting Work; April Si 1939 

Date Work Actually Started: derilo<cO, 1939 

Contract Time for Completion 140 Working Vays after May 1, 1939 
Extensions Granted: a ‘i 

Total Working Days Used: to a 

Date Contract Completed; June 18, 1941 


Aceepted by State Highway Commissioner: July 8, 1941 


counwven, pepMMaEs ott of dooen 
callie Wort es Lat arin $n. pe pails ane} 


‘ 
ri Po : ei ; in 
! fowhiee ate, olin eae eenar ne i 
SO COS owe Ava got ‘ ona ‘@ ieteah) ny mi 
: ‘ x Ne : * a“ it ; { oh F 
= . : i owe cen ip ee OED ee nnn nen eadmnad AS See ee ee 
é by at J eS ah Ves 
F ) J 4 Sy yee . yi ma wean J . 
+ te r. Mi od '- 
‘a % 
pt wae "<0 1.088 ; ; 
wd wal 
* 
: ; 1 “ 
“ ; Peery ©! 2 Ce : 
t 
aor Le 
a « : ’ 
emis nine ee silts vag NE AO te I tS NA OR OEE A OT A LN HAAN me 


‘ 
3 


= cae WZ Sw» tel YOu. ddvete c@eaprrd . iad Of ott 


} ; 
" 7 : fey As 
’ . - tA S44 \ ak eae! a ay ae 
baw t . “ u 
rants” <oqvl .atqaed ' 
es ee dar 
ee 5 Ps e 
wenbanemntibing 5 Semper eas 5 Sled 
“ eo 2af 
mtene a Hone viet «ale 4 ‘ee is oor Saad Yi al A 
rn Lad * 
ied . Ae " / LF L) 
: 2 + : aps Pht Fy ; ‘ 
~ af A. 7 ) 
pasbsne " “et Py Gr tel 
Se cuadk= eimai yin eens x ae 
fagvot ott SaeG0a.e 
oe Cae i xg? os 7 2 
| ad s ats) o" 83h a 
4 ee ne pee tate Jade . 
% - te * 2 rtae ‘ ro ae) 3) ‘ Tt ee : ; 
“ eas Bott L a5)% thes " iL ale es * t Wd 
‘ ae de ey ‘ S709 2. Mr) Try see OS ive 
. j set o- 
8 237 £9 223% On ~ yagi ahah” iememeves 
‘ ” 
Bq . P a " (4a OS 4 ae . 4 MS ¥ 
a e 
. v4 »'> ‘ > oy te? 
y 7 a ea Pints ;* bob 
‘ 
; It G8! ot : eeithiW bubs 
ae ; 
ah mf - “* " 
’ fa a d 1 . } z * - ns a3 
Ress # 
' , es 4 : 
7 HM . z ' a) . 
+ bvY ae we 
. ep w fies : say 
- 4 ~ 1o% Cara E ~ if is 4 f I 
= ° 
5 5 4 , e 
A : A . r% ve + ia } J an at enc at } 1 a oh7 ? = 
ei etknet. Lom i.e 
ay pve iler? © Ree 
ale. 4 
fevant Bae boas. 
? a oo i+ : oo ms ‘omy * re. + vere ¢ cae 
® " \ eee 1s Uae EE he 0% tev 2s YFAARS hs +i Me a } 
i a = me 
~ “ oe —— on ee pore: ee Oe te OE = - a Coa ke eA ae ee heNty: ger 
‘| ( 
7 Bind oF (,0,8.e@ va bey SU tte snhottpo Pl fords 
ie eesti 
t n {sO TAWA 
* * . - fb 
, x 
44 ‘ f Yi Rc ee DBD Ge 
f * : 
‘ F ay . ‘ * i 
OMe a LETQA ee es Wihearase he | me eat 
‘ ‘ 
‘ : ty 
% & hw i Pe J ce SlTieir tas Mi “i i [ Mi SO 


mf cl x av ke ave saleaew Obs ; nolieignes. 10} sinh 


; ae 0 See 
v @! ad gle 


(WL OT ieee , hartetqued toa% 
yo Lee Lamos hed svete 


, 4 


ROUTE 6, SECTION ll-A 


Tctal Amount of Original Contract: $360 119.68 
| Amount of Extra « Supplemental Works: L4 geua. OD 
| Amount of Reductions: 10,590.33 
| Adjusted Contract Amount, Final: 366 5823.00 


Ce ee ee ee 


A complete description of this Project was given in the 1939 Annual Report. 
| The Contractor was compelled to discontinue work on January i3, 1941, due to 
cold weather during the winter leaving the completion of the grading, topsoiling 
and seeding; precast concrete curb, Type RS, and concrete center island pavement 
%O be completed in the spring. 

Work was resumed on March 31, 1941, and the contract was finally completed 
mi vune 18, 1941. 
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ROUTE 6, SECTIONS 11*B & 12-4 


Paving, Relocation at Pine Brook Bridge 
In the Townships of Montville and Caldwell, 
Morris & Essex Counties 


F.A. Project 88a (3) 
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General Contractor: Joseph Nesto & Co. 

Bonding Company; Standard accident Insurance Co. 
Sub-Contractors: Drainage- Cestone & Fastiggi Contg. Co.sInc. 
Curb & Center Island Pavement: Frapaul Construction Coe, Inc. 
Resident Engineer: Ach. Paul 


Length of Project incl. Bridges; 5316.24 lin.ft. - 1,006 miles 
. ‘ “ excl. . wUSecer “ 0.953 : 
Length of F.a.Proj. 88-A (3): SsiG.e 1,006 ..* 


A ee CECT LAOS COIN ECCI LCCC NOES CCIE SAAN npg eeonenerpemnsenpteD 


Pavement; Length, Type, Depths. 
Main Highway 
4982.27 ' of 10" R.C. Pavement Surface 
532.00' of 8" Plain Cone, Pavement Surface 
50.00" of 18" R.C. Bridge Approach Slabs 
283.97! Bridges 
0848.24! Total 
Intersections 
480.0' of 10" R.C, Pavement Surface 
91.0* of 8" Plain Conc. Pavement Surface 
Widths: Pavement: Main Highway 40', 54', 32' and 22' on Route 6 
Westbound, and 26' and 22' on Route 6 Eastbound. 
Intersections - 20! 
Graded Widths - 120° 
Right of Way 103!, 110', 120' plus variable 
additional width at Bloomfield ave. Grade Separation 
and intersection at existing Route 6. 


Shoulders; Improved Shoulders 8" average thickness, 2! 
wide on each side of the center line island and 10! 

; ° wide on each side of the pavement. 

‘Subgrade: Clay and gravel, small quantity of sand. 

Plans & Specifications Approved by S.H.C. January 23, 1940 

Date Contract Awarded; February 20, 1940 

Date Contract Executed: February 29, 1940 

Contract Date for Starting Work: March 22, 1940 

Date Work Actually Started; April 1, 1940 

Contract Time for Completion: 100 liorking Days after April 30, 1940 

Extensions Granted: None 

Total Working Days Used: 97 Working Days 

Date Contract Completed: lay 21, 1941 


Accepted by State Highway Commissioner: May 27, 194] 
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ROUTE 6, SECTIONS 11-B & 12-a 


Total Amount of Original Contract: wl04 5108 ,46 
Amount of Extra & Supplemental Work: 15248 .24 
Amount of Reductions; 278.64 
Adjusted Contract Amount, Final; 105 5078.06 


A complete description of this project was given in the 1940 Annual Report. 
All items of construction were completed before it was necessary for the Contract- 
or to shut down for the winter on January 13, 1941, with the exception of a 
small quantity of excavation, the seeding of the topsoiled areas, sodding and 
Federal Project marker posts. . 

Work was resumed on these items on April 25, 1941, and the contract was 
finally completed on ilay 21, 1941. 
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ROUTE 6, SECTION 13, 


Parsippany - Troy Hills Township 
Mountain Lakes Boro, Denville Township 
Morris County 
Fed.Aid Proj. 88-E(1) 


ceneral Contractor; LaFera-Grecco Contracting Co. 
Bonding Company: Standard Accident Insurance Co. 
Resident Engineer; F.E, Beck 

RS SE ERY Ae RAC a ee 

Length of Project: i4,vse.64 Ft. = 2.829 Mi. 
Length of F.A. Project: 14,939.64 Ft. - 2.829 Mi. 


_ Dualization of Present Road: 
Pavement Length, Type & Depths; 
14,443.59 Ft. of 10" R.C. Pavement Surface 
496.05 Ft. of 7" Pen.wacadam Runoff 


14,939.64 Ft. Total. 
| Widths: 
| Main Highway 40 Ft. & 44 Ft, 
Intersections 32 Ft. 
Gracecpaccuns oO Ft, to 90 Ft, 
Right of Way 100 Ft. - 107 "tt. 
Shoulders: Improved Shoulders 8" average thickness, 2 Ft. wide either side 
of Center Island and 10 Ft. wide on outside of concrete pavement. 
Subgrade: Gravel, Sand, 
Curbs: 6762 Ft. of Precast Concrete Curb, Type RS 


9500 Ft, White Concrete Vertical Curb, Type RV 
1183 Ft. Plain White Concrete Vertical 


a 


Plans & Specifications Approved by S.H.C. December 18, 19389 
Date Contract Awarded; January 5, 1940 
Date Contract Executed: January 11, 1940 
Contract Date for Starting “ork: February 2, 1940 

| Date Work Actually Started: January 15, 1940 
Contract Time for Completion: 150 Viorking Days 
Extensions Granted: el Working Days 
Total Working Days Used: 171 Working Days 

| Date Work Completed: June 25, 1941 

Accepted by the State Highway Commissioner: July 15, 1941 


Total Amount of Original Contracts: ' $356,999.99 
Less Bridge: 13679 .00 

Original Contract Amount (Road); 343 5320.99 
Total Amount Reductions: 353242 .02 
Total Amount Extras: 20 5657 «32 
Adjusted Contract Amount (Final Road) 360,736.29 


Barly in April operations were resumed to construct Westbound Roadway under 
DL. & W. RR.» & short portion of which the Contractor was unable to finish 
the previous season. This short section was entirely completed in early May. 


“oe 


or 


Lees 


‘ 
’ 
*h 
on 
iy - 
eet ' 
4 
: 
7 : 
Fi ‘ 


Pome me oo 


tay 


eect gM y game nephoy tt oe 


so-ponmpaprer seen) fa empathy deed haan elise TO Et eee ements thelr ere 


i 


aR ee HIT AD tT ereanrpeestyt: (it ommamar tits Cet AA A OG AGAR BNE ee Se eri. SO MM 


~ i» ‘ 
ro a 
4 
wy Mi 
ue ee \ 


) - f 4 
vy ba bs ¥ 
: 
' 
A , ° 
ar 
* ‘ 
, P) 
ct 
‘* 4 ¢ 4 
vale bimini en see 
oe 
: on 
y 
Pies asf 


% 
~ % 
. f if 
Mi : 
ohm 
i” 
’ : 


ith. GRR 


2 a A Re a 


nm artee 


ROUTE 6, SECTION cl-A 


Paving, Denville Relocation in the Township of Denville 
Morris County 


Non Federal sid. 


fe re ne 


General Contractor: Union Bldg. & Const. Corp. 
Bonding Company: ' American Bonding Co. 
Sub-Contractors: None 

Resident Engineer: ‘ Asis Paul 

Length of Project incl. Bridges: 9714.01 1.f. = 1.082 mi. 


. . . a emo. « 0081.94 1.f,. - 1,057 mi. 
Pavement: Length, Type, Depths. 
iiain Highway 
6080 ' of 10" B.C. Pavement Surface 
200* “or 16" RiC. Bridge Approach Slabs 
156" of Bridges 
SOU" “or 17 Pitun.Cone. Paves, Type A on 3" Modified Pen. 
ulacadam Intermediate Course and 4" Plain Macadam Found. 
(Half width of road Sta. 222+60 to Sta. 228+20) 
6966" Total 
Intersections & Ramps 
1596' of 10° R.C. Pavement Surface 
To oe.” Bit, Cone. Pavtis, Type PABC-1 ‘on 8" RLC,. Pavt. 
Foundation. 
174! of 1" Bitum., Conc. Pavt., Type A on 3” Modified Penet. 
Macadam Intermediate Course, and 4" Plain tacadam Found. 
2479' Total 
Widths: Pavement: wain Highway - 44', 54', 58! and 64' with variable 
widths at the Route 5-N Grade Separation and intersections. 
Intersections & Ramps: 2O', 30°. 
Graded Widths: 100', 110', variable. 
Right-of-Way: 120' plus additional width at the Route 5o-N 

Grade Separation and at intersections. 

Shoulders: Improved Shoulders 8" average thickness 10' wide on each 
side of the main highway where intersections or grade 
separations are not involved. Large quantity also 
placed in driveways. 

Subgrades: Sand & Gravel. 

8" layer of bank run gravel subbase material throughout 
the project. 


= 


Plans & Specifications Approved by 5.H.C. Mareh 8th, 1941 


Date Contract Awarded: june 17th» 1261 
Date Contract Executed: June 24th, 1941 
Contract Date for Starting Work: July 24ths 1941 
Date Work Actually Started: June 30th, 1941 
Contract Time for Completions 120 Working Days 
Extensions Granted to Date: eas, " 

Total Working Days Used to Date; ho ei 3 


Percent Completed to Date: 95.67% 
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ROUTE 6, SECTION 21-A 


Yotal “mount of Original Contract: yol6 5524.21 
Less Bridges: 94,646.63 
Amount of Original Contract, Roads 2215877.58 
Amount of Extra & Supplemental Work to Date: 9 5096.60 
Amount of Reductions to Date; 943.04 
Adjusted Contract Amount: ~ 230,030.64 
Amount Completed to Date: 220,065.77 
Amount to be Completed: 9,966.87 


a | AL SE I I ES ACT A NE A LIT LT ES, 


This project begins at a point on existing Route 6 about 250 feet west 
of wallace Ave. and extends in an easterly direction through the Township of 
Denville to the intersection at Ridgewood Drive. 

It is constructed on new right-of-way and is designed to by-pass the 
business section of Denville thereby eliminating considerable traffic congestion 
particularly during the summer months. The right-of-way was acquired during the 
construction of the grading contract on Route 6, Section 21, with the exception 
of two parcels at the westerly end of the job where the proposed access road to 
Picatinny Arsenal will join this section. 

The work being performed consists of completion of the grading previous- 
ly constructed on Route 6, Section 21, construction of concrete pavement on a 
bank-run gravel subbase, concrete curbing, drainage, improved shoulders, wire 
rope railing and incidental work. 

A large bridge over Route 5=N, a bridge over Den Brook on Route 6, and 
an extension of the existing bridge over Den Brook on Route 5-N were included in 
the contract and are now completed. 

Work on the drainage was started on June 30, 1941, and the grading 
operation on July 19, 1941. 

The concrete pavement was started on August 13, 1941, and finally com- 
pleted on November ll, 1941. 

Some delay was caused by a major change in the design of the westerly end 
of the project to agree with the proposed construction of the access road to 
Picatinny Arsenal and it was necessary to shut dowm the paving operation from 
September 28, 1941 to October 16, 1941, partly because of this change and partly 
because of the difficulty of obtaining structural steel for the bridges. 

Due to the unusually mild weather prevailing during the fall and winter, 
the Contractor has not as yet been compelled to discontinue his work and is at 
present constructing concrete curb and sidewalk. 

It is expected that the pavement can be opened to traffic some time during 
January, 1942, if weather conditions permit. © 
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ROUTE 235, SECTION 8=B 
Lehigh & New England Grade Crossing Elim. near Sussex 


Sussex County 
Fed.Aid Proj. FAGH 82-A (2) 


General Contractor: Ell Dorer Contracting Co. & 
. Jannarone Contracting Co. 

Bonding Company: Massachusetts Bonding & Insurance 
Engineer in Charge: C.E. Vanderhoof 

Length of Project; 2718.73' - 0,515 Mi. 
Lengths Type & Depth of Pavement: 

2400 lin.ft. Divided Highway 48! ~ 9" R.C, Pavement 

1851 sqsyds. Bit.Conc,Pavt, at Intersections & Crossovers, variable width. 

Width of Pavement; 20-54-64 Feet 

Graded Width: 48-84 Feet 

Right of Way Widths 120 Feet 

Shoulders: Improved 10 Feet Wide 


Plans and Specifications Approved by S.H.C. April 28, 1940 


Contract Awarded: July 1, 1940 
Contract Executed: July 9, 1940 
Contract Starting Date: July 29, 1940 
Work Actually Started: July 17, 1940 
Contract Time for Completion: 180 Working Days 
Total Working Days Useds 171 Working Days 
Date of Completion: ; October 20, 1941 
Accepted by State Highway Commissioner: November 6, 1941 
Original Contract Amount: $234 5968.81 

Less Amount of Bridge: 120,046.28 
Original Amount of Road Contract: 1145922453 
Amount of Reductions: 95014,79 
Amount of Extras & Supplementals: Croll gS 
Adjusted Amount of Road Contract, Final; 1085119.40 


This Project was described in the 1940 Annual Report. Placing of borrow in 
-the approach embankments continued throughout the winter,weather permitting, and 
were completed so that concrete pavement operations were started on May el, 1941, 
and completed June 27, 1941. 

Due to delay in excavating Papakating Creek work was not completed until 
October 20, 1941, 
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ROUTE 23, SECTION 12-E 
Revision of Traffic Circle at Peck's Corners 
Pompton Plains in the Township of Pequannock, 
Morris County 


Non Federal Aid. 


General Contractor: Union Bldg. & Constr. Corp. 
Bonding Company: American Bonding Co. 
Resident Engineer: AwA. Paul 

hength of Project: O07 Lefs-~ O,105 mi. 


Pavement: Length, Type, Depths. 
Main Highway 


557 1.f. of 9" RC. Pavement Surface 


Intersections 
co) Leale*t OF 9 R«C.- Pavement Surface 


Widths: Pavement: Main Highway - 32' on southbound roadway only 
Intersections - 20 ' and variable. 
Graded Widths: Variable in Traffic Circle 
Right-of-Way: Variable, Project lies entirely within 
existing right-of-way. 
Shoulders: None / 
Subgrade: Sand & Gravel. 


Plans & Specifications Approved by S.H.C. September 4, 1940 


Date Contract Awarded: October 15, 1940 
Date Contract Executed: October 24, 1940 
Contract Date for Starting Work: November 7, 1940 
Date Work actually Started: October 21, 1940 
: Contract Time for Completion: 40 Working Days 
: Extensions Granted: None 
Total Working Days Used; 28% Working Days 
Date Contract Completed: May 19, 1941 
Accepted by State Highway Commissioner: May 27, 1941 
Total Amount of Original Contract: » 165188,54 
- Amount of Extra & Supplemental Work: Were gs 
Amount of Reductions: | 548.77 
Adjusted Contract Amount, Final; 16,013.48 


eee 


A complete description of this Project was given in the 1940 Annual 
Report. VWork-was discontinued on Dec. 21,5 1940, because of cold weather and 
was resumed on April 28, 1941. The principal items completed during the 
Spring of 1941, consisted of topsoiling and seeding and construction of various 
types of curb. 
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ROUTE 25, SECTION 7-B, (Widening) — 
East Grand avenue, Rahway to \Voodbridge Cloverleaf 


Townships of Rahway and Woodbridge, Union and jiiddlesex Counties 


Non Federal Aid. 


ne a a a ee nr ret RE mE RS er em ne ae ae ce mt ener a 


General Contractor: Thomas Gallo 

Bonding Company: Standard Accident Insurance Co. 
Resident Engineer: S., taulbeck 

Length of Project: dopgtceseS] Linstts, or cstcl miles 
Lengths Type & Depth of Pavement: 
~10" R.C. Pavement; 5.0' wide 2,157! each side. 
as Sree 339 " . 

loeb. * 2,769 replacement 


1240 si 6,054 left side 
1245 * 1,148 " " 


Lea0 x Groot (\fisht..site 
Leetonia 424 left side 
Lovee ke 709 right sided 
eS 255 left side 
8" R.C. Foundation: pi cota 642 right & left 
fois Paved: Dai an P| Biel VeliyetwlZieif,btelotelo.oe 6 
Subgrade;: Clayey Loam 
Yidths Graded: LO'-15t-25'+30' 
Piens & Specifications approved by S.H.C.: Worl, 29 sh 1O4) 
Contract awarded: May 20, 1941 
Date Contract Executed: wlay 27, 1941 
Contract Date for Starting Work: June lo, 1941 
Date Work actually Started: June 10, 1941 
Contract Time for Completion: 100 Working Days 
Extensions Granted: Deity ¥ 
Adjusted Time for Completion: OR en i 
Yorking Days Used to Dec. 31; 1941: OB 
working days Remaining: sy . 
Completed to Date: 97.00% 
Total amount of Original Contract; wibesed9.60 
_ Amount of Extras to Date: 11,720.39 
Amount of Reductions to Date: 12,842.58 
Revised Contract amount(vemi-Final) 1515294,01 
amount of Work Completed: 147 5354.10 
Amount of Work to be Completed in 1942; op909,91 


ES SS RS AG = A RACED = OES ANS OPE AEE SY RE EE REO! A ES CE OO OT EY NS Rn NE RE mR NO NT 


This Project concists of widening existing concrete pavement of 49.5' minimum on 
each side to obtain a minimum width of 74.0', together with curb construction. 
This provides a minimum of 32.0! each side of an island of a minimum width of 
6.0', except at the Rahway River and the Pennsylvania Railroad Bridges where the 
width remains 50.0' or 24.0' roadway each side of a 2.0! island. The safety 
island is continuous throughout contract except at street intersections and im- 
portant driveways. 
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ROUTE 25, SECTION 7-B, Widening. 


Due to the exceedingly heavy traffic on this Project transit-mix concrete 
was specified. No detour being provided contract calls for two lanes of 
traffic on each side of safety island to be open to traffic except when 


actual concrete operations were in progress. The subgrade being of a water- 


bearing clayey loamt longitudinal stone drains were provided along entire Project 
together with lateral drains. 


Concrete pavement operations started July 15, 1941, and were completed 
December 5, 1941, 


The major item to be completed in 1942, is the topsoiling and seeding of 
slopes and shoulders. 
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ROUTE 25, SECTION 8+E 


Hast Grand Avenue to Elizabeth Circle 
Cities of Rahway and Linden, Union County | 


WPA Project 1014-20-31 P-44 


General Contractors 
Bonding Company: 
Resident Engineer: 


N.J. Asphalt & Paving Co. 
Aetna Casualty ¢ Surety Co. 
W.A. Kays 


Bengch of Project: 


‘Hength of W.P.A. Project: 


Length & Width 
Right of Way: 


Plans & Specifications Approved by S.H.C. 
Date Contract Awarded; 

Date Contract Executed: 

Contract Date for Starting: 

Date Work Actually Started: 

Contract Time for Completion; 
Extensions Granted: 

Adjusted Time for Completion: 

Time Consumed to Date: 

Contract Completed: 

Accepted by State Highway Commissioner: 


ipeoe Fey = 23567 Mix 
tanol Ma, BO Ft, Wide & 20 Ft, 


| 
| 
12338 Pos = Zeoul Mi. 
LOO Ft, 


April 9, 1940 
May 28, 1940 
June 6, 1940 
July 6, 1940 
July 9, 1940 

90 Working Days 
None 

90 Working Days 
88 Working Days 
June 3, 1941 
June 10, 194] 


Total Manhours in Contract: 75152 
Total Manhours Added: 2207 5 
Total Manhours Reduced: 2478.5 
Adjusted Manhours: 74930 
Total Manhours Consumed: 741238 
Original Contract Amount: ~81 5380.03 
Amount of Extra & Supplemental Work: 8,881.99 
Amount of Reductions; tre e9t 
Adjusted Amount of Contract to Date: 89 ,482,11 
Value of Work Completed to Date: 89 5482.11 


This Project was described in the 1940 annual Report. 


It consisted mainly 


of the removal of the stone shoulders and replacing them with 10" R.C, Pavement 


ana Curb. 


This widening gives two 32 foot roadways throughout the job. 


The contract was practically completed in 1940 but due to the cold weather 


the area back of curb could not be properly graded. 
return. in the spring and topsoil and seed these areas, 


June Srd, 1941. 


The Contractor agreed to 
This work was completed 
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ROUTE €5% SECTION 50-C 


Passaic River Bridge Deck and Approaches 


Newark and Kearny - - Hudson and Essex Counties 
Non Federal Aid 
General Contractor: LaFera-Grecco Contracting Co. 
Bonding Company: Standard Accident Insurance Co. 
Resident Engineer: S.W. Maulbeck 
WEeeneth of Project: 4564.9 Lin.Ft. or 0,859 Miles 
Lengths, Type & Depth of Pavement; 10" RoC» Pavement 30 Ft. Wide = 618 Ft. 
34 " 2 000: ® 
44 {t ‘t 1300 tt 
4918 © 
18" Br.App.Slabs 44 " ° bo." 
8" Conc.Found. Variable 
Widths Paved: 50 Ft., 34 Ft.s 44 Ft, 
Widths Graded; 40 Fte, 60 Ft., 50 Ft., 100 Ft. 


—— 


Plans & Specifications Approved by S.H.C.: June 4, 1940 


Contract Awarded: June 25, 1940 

Date Contract Executed: June 28, 1940 

Contract Date for Starting Work; July lls 1940 

Date Work Actually Started; July ll, 1940 

Contract Date for Completions December 1, 1940 

Extensions Granted: & Working Days 

Extensions Granted: To Barly Spring of i941 

Contract Completed: May’ll, 1941 

Accepted by State Highway Commissioner: May 27, 1941 

Total Amount of Original Contract (Incl.Bridge): $244 ,000 .00 
r e “as ‘ (Road): 105 5889.02 

Total Amount of Extras: 5 3424.62 
. wee Reductions: 1,958.44 


Revised Contract Amount, Final Road: 109,355.20 


_ Contract for this Project being let in 1940 is described in report for that 
year. Work carried over and completed in 1941 consisted of seeding slopes 
and shoulders and also laying precast curb and island pavement at Doremus Avenue 
and Jacobus Avenue which could not be done until Bridge was completed and traffic 
routed over same. 
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ROUTE 25; SECTION 32 


Port Street to Neck Lane, 
Newark and Elizabeth, Essex and Union Counties. 


WePeke Project 1014-7-9 P-22 Essex County 
1014-20-14 P=23 Union County 


General Contractors Santaniello Bros. 
Bonding Company: Aetna Casualty & Surety 
Resident Engireer: WeA, Kays 
Length of Project: 17,302 Ft. ~ 3.277 Miles 
Length of Vi.P.A. Project: 17,502 Ft. 3.277 Miles 
Grading Contract (Widening) 
Length « Width: vectl Mis 96 to 270' Wide 
Right of Way L86 Feet 
i cet eeerneer eo enemencerenoiee sentence 
Plans & Specifications Approved by S.H.C. May lO, 1939 
Date Contract Awarded: June 13, 1939 
Date Contract Executed: June 13, 1939 
Contract Date for Starting: duly 15,5 1939 
Date Work Actually Started: July 10, 1939 
Contract Time for Completion: 200 Working Days 
Extensions Granted: 150 Working Days 
Adjusted Tine for Completion: 500 Working Days 
Time Consumed to Date; 335s Working Days 
Date Vork Was Completed; May 19, 194] 
Contract accepted by State Highway Commissioner: May 27, 1941 
Total Manhours in Contract: 690,065 

_ Total Manhours Added: 129,332 
Adjusted Wanhours 819,397 
Total Manhours Consumed: 754 5295 


. a a a 


Original Contract Amount: $336,242.90 
Amount of Extras & Supplementals: 57,982.71 
Amount of Reductions: 53953220 
Adjusted Amount of Contract, Final: 588 5672.41 


This Project was started July 10th, 1939, and was described in the 1939 and 
1940 Annual Reports, 

During the construction of this section, test holes were dug in fills that 
had. been made outside the original roadway embankment, A large portion of these 
fills were found to be garbage dumps. These tests showed that a bad state of 
decomposition existed throughout these areas and it was decided that this material 
would be undesirable under the proposed roadways. Therefore, the Contractor was 
ordered to remove this garbage and replace it with Borrow Excavation. A large 
portion. of these refuse dumps were 10 to 12 feet in depth. Other areas within the 
limits of the proposed roadways were found to be garbage dumps, namely, Sta.498 
to Sta, 506 on the north side, Sta. 549 to Sta, 570 on the northwest side, Sta.560 
to 570 on the southeast side, and from Sta. 574 to Sta. 611 on the northwest side. 
In December, 1940, the Contractor was directed to proceed with the removal of 
refuse from these areas and replace it with Borrow Excavation as had been done at 
other locations. 


3 ~> z : H TS q 1 y 
ale La eobten anny gyn eee ne eer Se IAN RC: HA RSA CARRIE) AEH OREN A At AA HT SEE TRI ae Sana pte nomen ete dt cesta bere tr rae an her ORAS mre 


moltnued | 


hoy ermine ana 


ve eatin erintgy Date des mteeertree = Py ya 1 ry oP INET s a ee ee 
. = Ld x 


«| oF Sh cle ce i os a? 5 
go Re Of aS EMeU barat 
ol ts a on «y t pede yeh ‘ Ae SUA 
WRENS Bi Yr LAIR Os oe. t Cra 
“¢ 
xt Cords w dim | 


“ we ot “ LT. wr 
“ : , is : 
¥ ah ie ee i, army  * , ai eh 
a kM 1} aa, al lage 4 ! #x sacs ede alee 
(arxinebiy} 
2 . 
: wh < oo 
p Ath Be 2 Li TVS eh. 
“bias A 3 é 
— Re EE ER eI SR Sb RON li aimtiniganirens ee ama cam a cL 2) Lele Ray 


€ ae ¢ 
ne are : i ow "hee %y = 7 ¥. 

woe! gOk YR *-.9 Ne eee YS romney , enol sottigog 

eu SE ae megs ts : J 2ber hehe i with Me ip » 


-* * 
OL «fl enel Ae .. ¢hetvosx® foam 
2eGL el vint ; ; nat ade 107 ote 
RIAL AGL yan shedratt: Yi leaiems 
eet ges elk BOSS . daeltolqhod so site 
“eagat exfuscl Oa) sboatratg & ey 


jeu 


anal. aciaially 08s sf fate Lamey “to wae 
snisdiay eeee +o7 2 ay Pate i 


Oe ae oe share lynn ours saw 
[aor .0S ved stenolagione) vawinth eter we 


50, O84 stoe too 


te ass) tom fs 5, 
(ey ' 
See eS A 7 ebay we 


ter) gf Py . a Ow b> { 
C5 ro ¥ ’ 
Ve ee SR ; te OL 
mg tee We be raengee © rt 
3% Pe oh On ee rae ONS ali Wie 
ee en ee ee ee Ce a eaten LEE Se RE ERE EE ANITET ee rye Sov EL RS RR URINE sd made ote tn aie meme t Sa. eee a ge ACN 


02,5835, 9868). i .  -ptawed), tsetsneg 
ie OOGa Te + SEL SO ARMOR axertxa: 


* < 
the CO Gteg epivos 
tl %, a0 mow uk ney 4 1 i 
[h.S 794 BOe plant ..foetiio- 
Sierra te nantte nny ae itr meh nen oo beer a Pee 7 NA TTT AY AENEAN RA OSETIA AAI OCDE AL LIA ee eee 


f 


bua REL sid of bedixeseh saw baw O8Ol .dd0l yvivk beraere Gav Jaelnvae 
\ ~~ 


sadnoqed ie 
tent efit af. sub sve ecole teed gap ktoen elit 3 io. mobtounte noo Oty, an 


of? ‘to anityoy omaf A .dhepoleadme yawbeow Lankatp ede ebiqrrs abi 
2 ros i & cade hewode ex aet osnent ’ aca 5 ‘PROTA cd ; oF haw’? 


fernretam spits tede bebiser eaw 3 Bose erate anand iv otagoun? base i xe Nod 


IPR soOtests HKG). off .S1oletsedh |. evewpaot phrdyi iui od <enn aidatieok 
esiai A »~toltaveoxd woure ddiw of essiged Dae egedaea aidt ovomet’ 


gilt sindiv eeoiwr ioddd «ro yeh at geet Sf o¢ OF etem eqauh eeaiex easd? 


8€3,a06 <ylomex «equ ogadiag ge of Dowel etew eyewoeet pesoqotd | eid 4 
O86,078 .ebhle Jcowlttros edt wo-OVG sath of C23 gate sehie ciyon ORy mio Gis 
sobia feewddton oft so [f8 (edt of ATG (ate mot? bie sg obee teseddvor edt a6 
to bem omor. ostd 11} Ew h hevoony og he neat bb ew Bidbisvindniteenir aad Ror , 


£ 

ae Tt 

* , ak ¥ y “yt a ee * 
A232 anab iead han ea STO 


a ed Lit iy nd 
‘ 
‘we 


ROUTE 25, SECTION 32 


mentioned section was partly muck excavation approximately 265 feet 
carried to hard bottom so as to give a stable fill outside the 
embankment for the support of the proposed roadway. 
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ROUTL 25, SECTION 34, 
Foundry St». to Port St.» City of Newark, Ussex County. 


WePens Project Pei7. 


en ae en ee A I NL 


General Contractors; International Lxcavating Co, 
Bonding Company; Travellers Indemnity Co. 
Engineer in Charges Reli, Beck 


oe 


a am em er nn ee ee me ee ee ee en pt a ee a i er ee ee 


Plans and Specifications Approved by S.il.C. “arch 18, 1941] 


Date Contract Awarded: pune. 10». 194i 
Date Contract Executed: June 20, 1941 
Contract Time for Starting: duly gly 104] 
Date actually Started; wuly cos Lott 
Contract Time for Completion: 120 ‘working Days 
Extensions Granted: 14 Working Davs 
Adjusted Time for Completion: 184 Working Days 
working Days Used to Date: 105 Working Days 
lorking Days itemaining in Contract: 29 Viorking Days 
Percentage Completed to Date: 45% 
Length of Project: RGecco (inett. or Ca0lk Niles 
Type of Viorks (Construction of Roadway Embankment ) 
Widths: Fills Granded 66 Feet 


intersections Graded to Various 
' Widths as Required. 
Right of Viavy width varies between 360 Peet and 60 Feet. 


a A EE A A a A RS ET A RR 


"ota. Amount of Original Contract: Loo »o78,00 
Extra Work; 10,497.76 
Reductions: 875.50 
Adjusted Contract «amount: 209,200.26 
Amount of Contract Completed to Date: 94 5022.08 
func of Contract to be Completed: Lis el 78ecd 
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—— 


This Project consists of the construction of roadway embankment at six 
different locations between Port St. and Pulaski Skyway an over all length of 
- 2,012 miles in the Citv of Newark and is preliminary to the ultimate construction 
of viaducts and bridges to comprise a relief highway for Route <5 between the 
above stated limits. This work has been set up.as al..P.A..Project. 109,560 
manhours: has been allottdéd, but with a reduction and extra we are now allotted 
115,165 manhours for the completion of it. Te date approximately 33,000 manhours 
have been expended in placing 1715400 cubic yards of embankment material. The 
construction progress has been somewhat less than the theoretical, because of the 
lack of Right of Vay limiting the working areas. One location at Roanoke Street 
was made available at the time contract work was started on July 25, 1941. The 
second parcel west of Delancy St. was made available sug. 5, 1941, and two addi- 
tional parcels, Port St. and Foundry St. were made available on Nov, 35, 1941. 
The parcel east of Delaney St. was made available to the Contractor Dec. 9, 1941 
and City property west of Wilson ave. is. still in the process of Right of Way 
negotiation, 
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ROUTE 29, SECTION 2-D 
Morris Avenue to Rahway River, Union County 


Federal Aid Project 178-C (1) 


ed 


eee a 


General Contractors; LaFera-Grecco Contracting Co. 
Bonding Company: Standard Accident Ins, Co, 
Engineer in Charge: RM, Beck 

Length of Project: 145492 Lefeom 2.745 miles 
Length of F.a. Projects l4sGc0 Dyiy ~ 2.715 miles 


Length, Width, Type and Depth of Pavement; 
10" R.C. Pavement. 
8906 1,f. 24' wide \.estbound Roadway 


3735 1,f. 24" " Connections between east and westbound 
845 1.f. 30' " East and westbound ramps 
Poti bel, a’ ~*tG S46" widening on north and south sides 
2800 1.f. 5' " to 32’ average 22' widening on south side 
£6560 Lif, 


10" Plain Concrete Pavement. 252 1,f, average width 7' 


18" R.C. Bridge Approach Slab. 100 1.f, 30' wide 
50 1,f,. 34' wide 
TSO 1,f. Total 
2" FABC-1 on 8" R.C. Foundation Pavement. 
7526 lin.ft, 9' average width, Intersections. 
p60." © 16" wide~ Turnoff's 
eau. " Poa 


1" Bit.Conc. Type A on 7" Mod,Pen.“ac.Base. 
{115 lin.ft. - Varied Width at intersections. 


8" R.C, Pavement Surface. 
1466 lin.ft. 40' wide Rosemont ave. Relocation 
610 " " 30! wide Rosemont ave. Relocation (Connections) 


Right of Way Widths: 

Westbound Roadway 74 feet 

Kastbound Roadway 75 feet 

Rosemont Ave. Relocation 60 feet 
Right of Way varies between 95' and 240' between ilorris Ave, and Rosemont Ave. 
Between Rosemont Ave. and Station 338+0, R.O.W. varies between 75' and 110', 
widening out at intersections. 


Graded Widths; 
Westbound Roadway 60 feet 
Double Roadway between Rosemont Ave. and Station 338+0; 
graded width varies between 70 feet and 100 feet. 
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ROUTE 29, SECTION 2-D 


‘mproved Shoulders: 
Subgrades: 


Plans and Specifications Approved by S.H.C.: 
Date Contract Awarded: 

Date Contract Executed: 

Contract Date for Starting Work; 
Date Actually Started: 

Contract Time for Completion: 
Extensions Granted: 

~Adjusted Time for Completion; 
Days Used to Date: 

Days Remaining: 

Completed to Date: 


ee eee te 


Total amount of Contract (Including Bridge): 
Total Amount of Contract (Road): 

Reductions: 

Hxtrass: 

Adjusted Amount of Contract (Road): 

Amount Completed to Date: 

Amount to be Completed: 


10' wide, average depth 8" 
Gravel 


es ee 


July 23, 1940 
October 15, 1940 
Uctober 18, 1940 
November 7, 1940 
December 14, 1940 
140 Working Days 

7 Working Days 
147 Working Days 
139% Working Days 

7s Working Days 
98.30% 


—— 


401,000.00 
351,855.16 
758.62 
6yo.57 a5 
357,714.09 
351,630.54 
6,083.55 


This Project was fully described in the 1940 Report. The work under the 
contract has been completed during the year. aA small amount will be retained 
from the final estimate to cover area of seeding which will require reseeding 
during the Spring of 1942. 
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ROUTE 29, SECTION 2-E 
Townships of Springfield and Mountainside, Union County 


Federal Aid Project 178-D (1) 


General Contractor: Franklin Contracting Co. 
Bonding Company: Standard Accident Insurance Co. 
Resident Engineer: Weise Kays 

Length of Project: T7775 tinstt. = 1.472 miler 


‘Main Highway: 
7600.4 linsft, 10" R.C. Pavement Surf'ace 20'to 40' wide 


100 mage 18" R.C. Bridge Approach Slabs 30' to 32' wide 
108.6 " ® Bridges " 
7867 Total 


Springfield Avenue: 
201556 Linstts 10" R.C. Pavement Surface 42' wide 


nh 18" R.C. Bridge Approach Slabs 42' wide 

eeo.4 ¥ Bridge 

L250 = " Tota} 
Cross-overs. 

bese Linyrte 10" R.C. Pavement Surface 24' wide 
Main Pavement at Intersections, 

ere -lingit. Ooo, Base with PABC-1 Surface 10% to 20' wide 
Ramps. 

Hero Lanett « 10" R.C. Pavement Surface 20! to 30' wide 

Shoulders, 


iz Improved Shoulders (Stone) 8" Average Thickness 10' wide each side of pavt. 
| Subgrade,. 
Gravel (8" depth) 


Plans and Specifications Approved by S.H.C.: November 19, 1940 
Date Contract Awarded: December 23, 1940 
Date Contract Executed: January 10, 1941 
Contract Date for Starting Work: February 3, 1941 
Date Actually Started: Road Work: February 4, 1941 
Contract Time for Completion: 140 working days 
Extensions granted: 2 " & 
Total Working Days Used to Date: ae u 
Percentage Completed to Date: 96,6" : 
Total Amount of Original Contract (Incl.Bridges): $599,285.29 
i tit a ender es 113,584.05 
Total amount of Original Contract (Road Items) 2855701,24 
Extra Work and Supplemental agreements: 12 3370.87 
Reductions; . 14,229.72 
Adjusted Contract Amount (Road Items) 283,842.39 
Amount of Contract Completed to Date: 271,694.80 


Amount of Contract to Complete: 123;147.59 


* ioe Ls oe a8 5 { iy hoy ee “ Peo ee es) a ee ee 9 Ae WERE A ; i chin 
2,ITSt 25 obit Nose epiw. *O) eaertolnt BaaNeTA 7G { asad?) emebivoid Dete 


set oer rn "Fy pe E oy 
Xe bate WS yy ’ 4 
- +7 i , 
a ara a ee a eee eee errs Cee eee ere tee Ser ae oe es eee re ee arn 
pact ace ste ae i Cel asaelenty 5 ies abe 
‘ P a ” : if * ‘ is ; j vA 
G0 meftes tied pile : Sy, fae AN 
+e 7a : d uN isis ‘ 
,o]. s9nk wert Topbiask be ehiare DEA Sy. 
; 4 ; Ve A eine y i Mi ri : ‘ a an 4 : 
2 RPS oor oy eat gee peat ee sms enrentnataentdanalascihnopsese sete tensa inn ee lgemmtatesiosheerinnetsieneaniteti patnisherilel ebteep Regina ‘ 
ie Oy 1a 
: AES) + wt SS mes ai ; ah a ; 
Mert Fat hee oe eit tet ‘ tyy rr , a ITHSF <A 
& 7 . . ; , 
a © s * oO ba ota tt * Ls ; ie 
'OS oF OS otatwe trenevet 40,8 POL ett mil 
iden Mote et Se erate it <i - wa or t iD 
iw ? "OS #OBic NOBOVMA shred » Dell, ef * 
: ; ‘# ! 
' esahish ' 
. uw ; 
Laeret 
oy we 
. 
" 7 be oo 
ne te oi a4 i = R Won ie: oy 
abiw. 'S ons'tts®) tomeved soe POL . 
m 2a et Fi in ‘i ve 4 ae F) aa ye 
ebiw "SD. edele HOS OTA epg t 1 Ser re, te 
> 4 im . } ee te ‘ , 
Ey oP tf | , 
S f asot t 1 irs 
SoiW td i Ea i 5) tau. rH oF wy Bt ‘e Ze, Jet Me OL 
: eitos i noaned nt td, ED 
* " Art rl 2h . Yes i 
ry SOD Fake 5a") ALG Oty t ARCw ee an: Peal: ae "Oh ea’ Le 
; 
ety ius = oF *08 aseteud Inenered (ole Mi 
SY - 


a ne Se Oe a ee ee ee ee ee eee re tes 


ef. .OL sodmevalt te lelian YO PevouaqA eno ivaalisoege’ 
tS sodmeoet | ' abobiaws soetae 
ise! , OL woes’ ! > phadgoexs. trina 
Gf 48 vaawade rote mny kote ant “ih aang 
poe! 4h VSR a % v4y9 t byxoe + frat “ott vif . 
ah ancaeow O22 snoktolama?) <5 omit 
. ‘ S o 1 Dernaty 2 80, 
8 eee etal ot beall ayet gaia 

8,96 raga of -hetelaae) 


ee ee Se ee ee 


PEE ee ny = eA REE MEER Fae Ee ERS mR wp? eaten A mete en 


1S. des sonbitt, Loakl ) toads fandigd #0 ‘Lo savor 

OG. Ray BT: oat hint agghsnd | Ms 
6S. £0), c58 Aamestl biog) Poersinod Peatai artes Ol 
TROVEs SI eae : aS maMOO A fasene kan Bote 
wtbSeRJ 4 


a. Bros) ss, sourtta 


. 
. 
om 


aon 


ROUTE 29, SECTION 2-E 


This project which extends from the Rahway River to Westfield avenue, 
Mountainside is the conversion of this section into a dual highway by utilizing 
the existing pavement as the eastbound roadway and constructing the westbound 
roadway at the east end of the contract about 235 feet north of the old right 
of way thereby not disturbing existing houses and business places on the old road. 

These widely separated roadways converge to a central section where a grade 
separation was constructed carrying South Springfield Avenue over Route 29. In 
this area the existing 29 foot pavement was widened 10 feet to 20 feet on each 
side and a center island, 4 to 6 feet in width, constructed. At the westerly end 
-of the project is a grade separation where the westbound roadway is carried over 
northbound Westfield Avenue. 

The new alignment of the westbound roadway required the construction of a 
bridge over the Rahway River and a 10 foot culvert at the relocation of a brook 
just west of the Rahway River. 

Between this culvert and Hillside avenue the property owner had constructed 
field drains due to a wet condition. In order to have these drains function 
properly where the highway crossed them, the storm sewer through this area was 
constructed as a combination drain and the field drains were connected with it. 

The new construction gives two roadways with a width of 21.5 to 32 feet of 
concrete pavement, the narrower widths having a 10 foot improved shoulder except 
at intersections where an 8" base with FABC top was constructed to make it full 
width paving. 

Gravel subbase material 8" deep was used under all pavement that was built 
on new alignment and stone drains were constructed along all areas where the 
existing pavement was widened. 

Due to the fact that this section of highway will be lighted the precast 

| sloping curb was changed to poured in place sloping curbs thereby making a 

| considerable saving in cost. 

: The construction of this section is completed with the exception of some 
curb at islands, concrete steps, headwalls, guardrail and topsoiling and seeding 
that could not be completed due to cold weather. 
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ROUTE 29, SECTIONS 3B, 1C & 2C (\.idening) 


Public Service uwlectric Railroad to Morris avenue. 
Hillside ¢ Union Townships, Union County 


Federal aid Project 178 B (1). 


General Contractor: Franklin Contracting Company 
Bonding Company: Standard accident Insurance Co. 
Sub-contractor: (Excav.,Borrow, Subbaseé: Louis d4immerman 
Removal of Conc.Pavement) 
Bonding Company: Glen Falls Indemnity 
Resident Engineer: S.¥%. Maulbeck ; 
Beneth of Project: LospeS.iS Lin. ft»,or. 24574 miles 
Length, Type & Depth of Pavement: 
10" R.C. Pavement 10' wide = 4460 feet each side 
15! {t = 872 tt t it 
2Ot tt re 582 ai tt 1 
30! ‘ - 3535 is 
40! ‘: - 770 : 
50! ‘ - 200 - 
10269 : 
10" P.C, Pavement: ioe ON Cary ia 
8" R.C.Pavt.Foundation 5! to 20! wide 2790 feet 
ae Pr.app.» Slabs 30! wide - roe. 
40! t <7 50 Ai} 
5ot an} bs 50 it 
2" Bit.Cone.Pavement FA=-BC-1, 5' to 20! wide ~ 2790 feet 
Widths Paved: 5'-10'+15'-20'-30' -40'-50! 
Widths Graded: 451-50'-60!-75't=-100! 
Plans *% Specifications Approved by S.H.C. Jan, 20s 1940 
Contract Avarded: Feb. 20, 1940 
UaGed Contract Executed; Mar. 1, 1940 
Sontract Date for Starting \-ork: ars ef, 1940 
Date ‘ork Actually Started: Mare 1S, 1940 
Contract Time for Completion: 134U_ ‘orking Days after 4-30-40 
. Extensions Granted: 10s * is 
Total Working Days Used: 1405" , 
York Completed: Julv 10, 1941 
“Aceepted by State Highway Commissioner: a ee rake ete 
Total Amount of Original Contract: $518 9852453 
Total Amount of Lxtras: 14,578,21 
Total amount of Reductions: LoeG? Oe ID 


Adjusted Contract Amount (Final): 314,550.99 


ae ee ee ae Sa ee en EN ES 


Contract for this Project being let in 1940, is described in report for that year. 
Work carried over and completed in 1941, consisted of completion of Hilldale 
Place and Yauxhall Road Approaches to Bridges, 
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ROUTE S-31, SECTION 4 
Branchville Relocation, Sussex County 


Federal Aid Project 101-C (1) 


es a 


General Contractor: Salmon Bros., Inc. 
Bonding Company: . Standard Accident Insurance Co. 
Engineer in Charge: ; C.E, Vanderhoof 
Length of Project: 1.516 miles = 8003.55' 
Lengths Type & Depth of Pavement; 
te 3150 lin.ft. Divided Highway 40 ft.- 9" R.C. Pavement 
PUO Jifieit. Single  * $0 ft.- 9" R.C, Pavement 
Peo difiat%,. Single ™ 20 £t.- 9" R,C, Pavement 


With 2599 sq.yds. of Plain Concrete at 
Crossovers from single to divided highway 8" thick. 
7 Bit. Conc. Pavt. - 345 lin.ft. 20 ft. wide at Newton Road 


A * . Soin et ee 1  Merris Avenve 
pS iy S90 ™ 7 pier " Lake Kemah Road 
Width of Pavement: 20; 60 & 40 Feet, 
Graded Width: 88 to 120 Feet, 
R.O,W. Widths 120 Peet. 
Shoulders: Improved 10 Ft. Wide 
Fiene and Specifications Approved by &.H.C, PONE ete LISD 
Contract Awarded: July 18, 19389 
Contract Executed; (aly Bie LOSS 
_ Contract Starting Date: August 2l, 1939 
Work Actually Started: Wuly 2oy 1939 
Contract Time for Completion; 150 Working Days 
Extensions Granted: 16 m e 
Adjusted Time for Completion: BO ae +4 
Total Working Days Used: BOD ae nt ‘ 
Date of Completion: April 28) 1941 
: Accepted by State Highway Commissioner: May 13, 1941 
| . 
| Original Contract Amount: DAO f wok) wo) 
Less Amount of Bridge: 225741 .00 
Original amount of Road Contract: 254 5769.50 
Amount of Reductions; 9 p00 .2e 
Amount of Extras & Supplementals: 24 5630.68 
Adjusted Amount of Road Contract, Final: 290 5390.26 


This Project was described in the 1939 Annual Report. All work was completed 
in 1940 with the exception of fertilizing and seeding a part of the topsoiled 
areas, this work being completed in April of this year. 
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ALLAWJUCHY - HACKETTSTOVN ROAD, SECTION ¢ 
Varren County 


U.S. Public Works Project FAS-7C (1) 


et ern EE EN A TE NT RRR A ES ES | LL EY | ST 


General Contractor: Union Bldg. & Const. Co. 
Bonding Company: American Bonding Company 
Sub-Contractor;: Guard Rail: Amodeo & Van Ostenbridge 
Engineer in Charges Cel, Vanderhoof 
Length of Project; bfseOGes Ft. = 6.271 Mi, 
Length, Type and Depth of Pavement: 
fre. 12940 to 250+0 105100 Ft. 8" R.C, Pavement 
Rta. 25070 to 288+0 pa0GO Fo, 8" B.0. Pavement 
Sta. 288+0 to 301468.6 1,368.6 Ft. 8" Bit.Surface Treated 
Gravel 
Width of Favement: 
Pee (let) to 250+) 20 Ft. | 
Bees Got) to 28840 40 Ft. | 
Sta. 288+0 to 301+68.6 30 It. | 
Graded Width: 54 Ft. to 40 Ft. | 
Right of Way Width: 66 Ft. | 
Shoulders; Barth 7 Ft. Wide 
a * | 
| Plans and Specifications Approved by S.H.C. February 6, 1940 
| Contract Awarded: March 28, 1940 
Date Contract Executed; April 3, 1940 
Contract Date for Starting York: May 1, 1940 
| Actually Started: April coy 1940 
| Contract Time for Completion: 140 \working Days 
‘Total Working Days Used: 1355 =" : 
Date of Completion: July 19, 1941 
Aecepted by State Highway Commissioner: PUL egy toed 
Original Contract Amount: | $161,019.93 
Less Amount of Bridge: 2204.54 
Original Amount of Road Contract: 158,815,389 
Amount of Extra Vork: 1,054,09 
Amount of Reductions: 5,948.89 
Adjusted amount of Road Contracts; Final: 155 5925 .59 


This Project was described in the 1940 Annual Report. Work carried over 
and completed in 1941, consisted of topsoiling and seeding, construction of 
guard rail and field fence and the oiling of gravel pavement, 


cite 
STO DO Ea re Byer it r : 
1 4% 
ih ee Re « 7 | ‘ 
CL) OV SBR robin]: ail 
vi 
; a et ‘ awe Se AR a eee sell aoeenlii ate eile hnaiienel Ai eehae, nine tes enealer aan a 211 pantech ne roeernnela anti eRaleabeRines Sia \dalilewelr Webs Green ul 


ty # es Pee 
© eh = " 
¥ d ’ 
7 ‘ Fs “ ‘ 
‘ \ hn 
; bs r — 
i 5 ; ts ha are. &) oe 
5 *? . 
a - J * + Le :* 
\ — — ae sown pany —" . paint tity 1s-iell tthe tatinen ath igenin andar a eee oe 
fe + wy 
» eae | : Lad 
: : - « 4 
250 . fob vy , Ps 
” 2 Tig s j <4 ae a Hee] 
i i : S ‘ ) 
. eH. : = a nt OF 
2 - ’ ° i + 
. a ‘ a >t “> 
es ' . ~/ a te ' : 
. 
4 : . é 
a" ¥ > -’ tat Tow © a 4 2 
a 
. Vv = 3 
; 
’ PES * a 
| ‘ ” 
: ‘ 48 . 
7 ~) H 
_ ay ' fat 
; 
7 i — ‘ a er SNA Ny nam pm cle de ann cna a me pein meee seme aaa 
r = 
: N ) Ata’ > P ’ = 
‘ a . * 2 att A i 
a hye 
b 
; , gz be)| 
‘ eyo § * i ' 
‘ - r Rab "Ls8) 2a) ft 
r = Suse 
eS eee 
“ 
P ; P ay . 
ashe 5 
» ' 4 i 
. ‘ % 4 whe 
é} - . 
, ks 
he ‘ . ont ; i 
, rratetasa! eA: 
Sth abe teh a é, 7 ’ — we-eveine het mate 2 £00 Cue OMe nT Se leer deena: a ewnter ee Ce ee oe ae ees 
iA 
tis i 
. 5 ee i Pit Ph Li | 
:) #4 
. t: bs ef "ter Be! 
- ‘ n 
Pies ~~ ' a. i ’ 
” = LU tu 


“ 
a 
> 
= 
a 
2 


oe 


en Ferg 

a 7 1 =, 
“feta g VERE (Lani. a oaientod Baie Tr na) id. F 
rm - y 


' Beet eo s)he A Gok wit sub bed Kaen ieee tak OF { 
ey i Po ve Sas ti yet Oe) baskh Wipye 4 pet Lf ATE hig oe ie 


>heneth of Project incl. Bridge: 


D.L.& We. RR. Grade Crossing Elimination 
Danforth Road, Madison, in the Borough of Madison 
Morris County 


P.A. Project FAG 30 (1) 


ec a a ert i A CL OL SLY COLL A LTC LOE ALES AAT ee a A 


General Contractor: F.F. Baker 

Bonding Company: Seaboard Surety Co. 
Sub-Contractorss None 

Resident Engineer: AA. Paul 


oe a = 


1050 2.f. = 0.199 mb. 
; excl. ‘ GUTaO as =O. E'S mis 
Length of F.A. Proj. FAG 30 (1) 1060- Tif = 0.199 mix 
Pavement: Length, Tyne, Depths: 
Main Highway 
911.5 of 2" Bit. Conc. Pavt.» Type A on 6" Bit. Pen,Mac.Found. 
138.5' Bridge 
1050.0 Total 


t W " 


Intersections 
Z CR ha tor 5st eee eR | i re 7 
110! of 2" Bit.Conc.Pavt.s,Type A on 6" Bit.Pen.Mac.Found,. 


Widths: Pavement: Wain Highway- Beginning of Project to 8+00-30'. 
8+50 to 10+00 30" to 27'. 
Intersections - 30° 
Graded Widths: Beginning of Project to Beech Ave. -47' 
Beech Ave. to end of Project- Variable. 

Right-of-way; 50' plus slope easements. 

Shoulders: None 

Subgrade: Sand & Gravel 


8" Layer of Bankrun Gravel Subbase Throughout the 


Project. 


Plans & Specifications Approved by S.H.C. 


Date Contract Awarded: 

Date Contract lxecuted: 

Contract Date for Starting Work: 

Date Work Actually Started: 

Contract Time for Completion: 

Extensions Granted to Date: 

Total Working Days Used to Date: 

Date Contract Completed, semi-final: 

Percentage Completed to Date; 

Accepted by State Highway Commissioner, 
Semi-Final: 


Total Amount of Original Contract: 
Less Bridge: 
Amount of Original Contract, Road: 


Amount of Extra & Supplemental Work to Date: 


Amount of Keductions to Date: 
Adjusted Contract Amount, Semi-Final: 


Amount to be Retained on SemieFinal Estimate: 


alee ge a A CS 


February 25, 1941 

Hori ig £94) 

April lie Leet 

PLAY a 1941 

May Ls 1941 

130 Working Days 
7 i] M 

toe it in 

December 8, 1941 

99.6% 


January 13, 1942, 


ae eS 


#69 5994.66 
47 5595.43 
22 399.23 

294.90 
597.99 
22,096.14 
319.35 
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D.Le& W. RR, Grade Crossing Elimination 
Danforth Roads Madison, in the Borough of Madison 


—— 


This Project begins at a point in Danforth Road 185'+ southwest of 
Fairwood Roads, extends along Danforth Road in a northeasterly direction to the 
intersection of Rose Ave. and lies entirely within the Borough of Madison, 

The work performed under this contract consists of the construction 


- of a bridge over the tracks of the D,L. & W. Railroad thereby eliminating a 
-dangerous grade crossing and includes the construction of the necessary approach 


road. 

The principal items of construction on this roadway consist of Borrow, 
2" Bit. Conc. Pavement, Type A on a 6" Bituminous Penetration Macadam 
Foundation with Plain Concrete Curbs and Sidewalk, Drainage and Wire Rope 
Railing. 

Work on the drainage was started on May 1, 1941, and the embankment 
was started on August 4, 1941, The paving was started on Nov. 10, 1941, and 
completed on Nov. 29, 1941. 

Considerable delay was experienced in the road work due to the 
difficulty in obtaining steel for the bridge as no embankment could be placed 
until the abutments were completed. 

All items of construction on this project have been completed with 
the exception of the fertilizing and seeding and a small quantity of top- 
soiling. These items will be completed in the Spring of 1942, and have been 
retained on the semi-final estimate. The pavement was opened to traffic the 
morning of Dec. 6, 1941. 
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D.L.& W. Railroad, Grade Crossing Elimination 
Riverview Drives, Totowa, Passaic County 


Federal Aid Project No. FAGM 31 (1) 


General Contractor; Franklin Contracting Co. 
Bonding Company: Maryland Casualty Co. 
Engineer in Charge: ; C.E. Vanderhoof 

Length of Project: 1565 ft. - 0.296 mi. 


Length, Type and Depth of Pavement: 1565 ft, 2" Bit.Cone, on 6" 
Pen, hiac. Foundation 
4200 ft. 6" Pen. Mac. Pavts« 


Widths; Riverview Drive, Pavement 30' 
Graded 50! 

Vreeland Ave. Pavement 20! 

Graded 50' 


Plans and Specifications Approved by S.H.D. June 24, 1941] 


Date Contract Awarded: July 25, 1941 
Date Contract Executed: July 30, 1941 
Contract Date for Starting Work: August 15, 1941 
Date Actually Started Work; august 14, 1941 
Contract Time for Completion: 150 Working Days 
Time Consumed to Date: 685" - 
Original Contract Amount: yl715352,76 
Less Amount of Bridge: 1273967.95 
Original Amount of Road Contract: 43 5384.83 
No Extras or Xeductions to Date; ~—-— 
Value of Work Completed to Date: 18,028.55 
Percentage of Work Completed to Date: 30.70% 

This Project eliminated a grade crossing over the D.L. & 1. Railroad at 


Totowa, Passaic County. 

The Major portion of this Project is the bridge construction, the road work 
consisting mainly of the approach fills with a bituminous pavement surface. 

_ The Vreeland avenue Relocation fill and pavement have been completed 
permitting the diversion of traffic from Riverview brive and work is progressing 
on the approach fills as bridge construction will permit. 
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Grade Crossing Hlimination at Central R.R. of l.d., 
West Avenue, Sewaren, Woodbridge Tovmship;, 
iiiddlesex County 


Federal Aid Project FAGS 27 A (1) 


a a a = RR 


General Contractor: Hogan-Gaul Construction Co. 

Bonding Company: , Indemnity Insurance Co. of 
North America. 

Sub-Contractor: (Borrow) - Cantelope & Devino, Inc, 

Resident Engineer: S.W. Maulbeck 

Length of Project: 1,821.8 lin.ft. or 0.345 Mi. 


_ Length, Type & Depth of Pavement: 
7" Hot Application Pen.liac.Pavt. with 


| Soeeveecone. Type "A" Top 42 ft. Wide - 1,616 ft. 
) 3" Hot Application Pen.iuacePavt. on 
| 4" wiacadam Foundation oot te = 1 882 FU. 
Cy Ge Si fs 
Widths Paved: oO ft.> 66 ft. - 46 ft. 
Widths Graded: pO hte 0 Fin ~ 100 fue 120 ft. 
Plans & Specifications Approved by S.H.C. February 14, 1941 
Contract Awarded: March 25, 1941 
Date Contract Executed: April 4, 1941 
Contract Date for Starting Viork: oria 27s 2741. 
| Date Work Actually Started: May 13, 1941 
| Contract Time for Completion: 150 Vorking Days 
| Time Used to Dec, 31, 1941; Pt i 
Time Remaining: 7 re . 
Completed to Dates 51.20% 
Original Amount of Contract (Incl.Bridge) $209 5980.63 
Original Amount of Contract (Road Only) 63,165,07 
Amount of Reductions to Date: 148.40 
Amount of Extras to Date: 407 632 
Revised Contract smount to Date: 63 5443.99 
Amount of Work Completed to Date: 32 5485,29 
Amount of Work *c be Completed in 1942; 303958,.70 


This Project consists of the elimination of an existing crossing at grade of the 

Central R.R. of N.J. by elevating and relocating a portion of West Ave, thereby 
| earrying West Ave. over the tracks of the railroad on a structural steel bridge. 

The road work consists of the construction of the approach embankment which is 

to be paved with penetraction macadam pavement on a 8" bank run gravel subgrade 
| topped off by a 2" bituminous concrete pavement, Type A, together with concrete curb. 
i The iajor items to be completed in 1942 are constructing bituminous concrete 
pavement on a penetration macadam base, completing embankments and concrete curb, 
constructing wire rope guard rail, topsoiling and seeding slopes and bituminous 
penetration macadam sidewalks, 
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Yearly Report - 1941. 
Southern Construction 
District 


i 


HDR: MM 


March 4, 1941 


recs Fs Bedwell 
Construction Engineer 
Trenton, New Jersey 


Dear Gir: 


There is submitted herewith the yearly 
report of the Southern Construction District 
for the year 1941. 


Your attention is called to tables and 
charts showing the strengths secured in 


concrete pavement construction during this 
season. 


Respectfully submitted, 


7 Vv ee 4 ahheuy 


Hy, De Robbins 
DIStrict Engineer 
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Route 4 
Connection to Somers Point Traffic Circle 
Stepe Projoct 


Pia or Somers Point AGlantic County 


Gencral Contractor: Monihan Contracting Company 
Bonding Company: Fidelity & Deposit Co. of Md. 
Resident Engincer: ee 
tenetn of Project: pio tA LCs 

Pavement: OF ansCs, Single 20 

Shoulders: Av, Vo" 10° wide 

Gradcd: 40' for present road and 60+additional Or 2 GUS 

dualing . 

Right of Way: _Variabic 90'to 220) ey eo ees 
Pace Reccivod: Loon Sf) Gontract Awardcd: 5-20-41 

Datc of Contract: 5-20-41 

fontract Date for Startins: 6610-41 Deco, Seo Guce ; O-26-41 
Completion Time ool Working Days ixtensions;: 3 Working Days 
Contract Completcd: 53 Working Days (Dato) 9-24-41 

Work Acceptcd by Commissioncr: 10-85-41 Ar. rote ee 
Amount of Original Contract: moe yous «isl: 

Extra Work: 70.59 Reductions: 219.64 
pPameai- Cost: rey 1 Os 06 


Amount Completcd in 1941 tte (Uae O | 


2 eee A RR ER ER RT 


5 


This project, constructed during ne summer of Lo4l, 
eonsistcda of about half a mile of paved roadway on new eli omiont.. 
connceting Route 4 with the Somers Point Prattic UArcls, ang, 1s 
the final link in connecting Occan City with the State Highway 
Systcm. The twonty-foot concrete pavement was laid as half of a 
future dual highway, and the intersection with Route a La OL Ue 
"Pretzel" typc, and paved with bituminous pavement, A complete 
drainage system was requircd, @ene sting or 4200 lineal fect. of 
pipe, 37 manholcs and inlets, and a box OULVGI™ « 

Work on the project went forward without any serious 

Pee ioulty, end was greatly Peet iiueced by the use of cxperienced 
men on such itcms of work as bituminous paving, reflecting and 
Hien Gurb, and box culvert, as well as. on the conercte pavement. 
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Route 4, Section 1B (Paving) 
South Amboy to Cheesequake 
State Project 


City of So. Amboy 
Boro of Sayreville 


Madison Township Middlesex County = 
General Contractor: GaP, Melanka & Son, .Inc. 

Bonding Company: Standard Accident Ins. 00. 
Resident Engineer: Re i be Dederiok Ts (e Rinnevy 
Leneth of Project: ee (Cs JUL aes 

Pavement : 9" R.C. single 22' width with 


otgone gutter & ourd, adjacent 
to island 


Shoulders: Av 74" Gravel 8! wide 
Graded: 22). single width with 16°. & 17* 


island adjacent to existing 
LO roadway  <O' sidewalk spaces 


Right of Way: (Widths) 0 NE CS vin Pa. 
Bids Received: 5-16-41 Contract Awarded: 5-20-41 

Date of Contract: br2e7-41 

Contract Date for Starting: 7-15-41 Date Started: 7-15-41 
Completion time: 120 Working Days 
doesnt is ll ee, pele Working Days 
Amount of Original Contract: & $17,795.36 (Road) 

Amount of Adjusted Contract to 12-51-41 317,795.56 

Amount cémpleted to Dec. 51, 1941: 146,515.79 


The encased steel beam,2-39! span, bridge over Bordentown AViak, 
weave luded| in this contract at a bid of 944,949.25. It is about 
41% completed 12-31-41. “eae yite se 

This section to Cheeseyuake had previously been widened with 
erading of the second stage area on the Fieht in 1938 under a W.P.A. 
man-hour contract. The present contract provides for conversion to 
paved dual highway, overpassing Bordentown Ave., to the Cheesequake 
junction of Route 4 Alternate to Matawan and Route 34 and the 
recently opened Route 4 Relocation to Adelphia, Lakewood and lower 
Jersey Shore resorts. 

This contract calls for the paving of the right or southbound 
side with 24' of 9" R.C. pavement and 8' gravel shoulder and widensthe 
existing 20' concrete pavement on the left or northbound side to 22' 
‘width with a 10! eravel shoulder. Completed construction will provide 
291 widths of travelled way with 16' to 17' center island throughout. 
Between Sta. 57 & 69 the full 32' widths are paved, curb to curb, Ab 
Sta. 60+50, Route 4 will overpass Bordentown Ave. with a dual width 
Beam Fncesement structure under this contract. 

Paving operations were started on Oct. 6th and continued steadily 
feat Dec, 18th with completion of the leat and 10" lanes, Ernston Road 
intersection on the Right and all narrow Janes and croscovers from 
Po. 126 to the end at Cheéseguake and Section 42A. No paving has 
been done at the Bordentown Ave. relocation and ramp approaches. 

This job will remain active throughout the winter. An early 
Spring resumption is planned to complete the concrete pavement 
remaining. 


Route. 4, Section 1D 
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Route 4 Relocation, Section 41 
Gordon's Corner-Browntown 
Federal Project # 151B(1) 


Madison, Marlboro 


& Manalapan Townships Middlesex & Monmouth Counties 


EOE RTE 


General Contractor: Franklin Contracting Co. 
Bonding Company: Standard Accident Ins. Co, 
Resident Engineer: J.u. Dederick eee 
Length of Project: Se200 MLLes 

Pavement: 97 R, C. single 20' width 
Shoulders: Ave. 7%" Gravel 10' wide 
Graded: 40* with 5' & 10' walk space 
Right of Way: L2Q'.& 140° 

Bids Received: 12-29-59 Contract Awarded: 1-5-40 


Date of Contract: 1-11-40 

Contract Date for starting: 1-24-40 Date started: 1-22-40 
Completion time: 140° Workine Days Extensions: 6 W. Days 
Contrect Completed 146 Working Days (Date) 6-9-41 

Work Accepted by Commissioner: 7-86-41 


Amount of Original Contract @525,984.8 “Road ae 
Extra work? Ue 12,728.75 Reductions: 92,302.50 
Final Cost: 006,411.11 

A ae we - ‘ Arma rz 

Amount Completed in 1941: ¥ 334,545.61 


Four stream bridges and a bridse over Rt. 4 fora county road at Sta. 
AB8+ were included in this contract. The cost of these bridges were 
as follows: Sta. 448+45, S' span R.C, Box Culvert Wa, oros6G5 Stas 
467+93 8! R.C. Box Culvert $3,885.29; Sta. 488+13, 45' Encased I Beam 
$23,570.75; Sta. 645460, let RC. $10,462.42 and Sta. 656460, SU! 
span R.C,. $17,892.80 


pe ie AE RO A Sa 


a adetanemenminenmneian 


ed 


This is a link of the relocated Route 4 between Cheesequake and 
Adelphia, by-passing Freehold Borough, and extends northward from the 
‘portion now completed to Gordon's Corner and, for the most part, over 
undeveloped territory to Browntown. This relocation project now com- 
pleted affords a fast and direct route out of the Metropolitan 
area to Lakewood and lower Jersey Shore resorts. 

This project provides first stage construction on the left of a 
planned dual highway. Midway, at Hawkints Corner, the 120' width 
right-of-way widens to one of 140* for the balance of the way. At sta. 
AS8 Route 4 is carried under the Union Mills Road by an underpass 
provided for in this contract. The alignment for approximately 3 
miles absorbs an existing gravel roadway and for the other ~ tiles 
traverses new terrain of marshy woodland. 

This 5 mile link of relocated Route 4 between Gordon's Corner 
and Browntown was completed in all its major features by December 
1940. As the concrete pavement and gravel shoulders were not 
completed until late December, frost conditions caused a winter 
shut-down of all major operations with only work on euard rail and 
washboard Scnpipuine., On April 7, 1v41 work was resumed on the 
shaping of slopes and grading of topsoil areas and after 45 miles 
were ready, topsoiling and sceding started on May 4; Bituminous 
Concrete Pavement, Type "A at intcrsections was completed on May 
Peeena 611 other work on June 9, LO4l. 

Excellent workmanship on the grading and sloping and skilled 
raking and sowing produced 4 fi > and a very 
Savistactory spring grass gro 
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Route 4 Relocation, Section 41 
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Route 4, Section 414 
Gordon's Corner to Browntown 

(Roadside Improvement ) 
Federal Project # SN-FAP 181B(2) 


Madison, Marlboro 


& Manalapan Townships | _.. Middlesex.& Monmouth Countics 
General Contractor: Grandview Nurseries 

Bonding Company: U. S. Fidelity-Guaranty Co. 

Peete ony meiner: pe UOMO dee hgh et ae ae 

beneun of Project: | Se Lac wiles 

Peeweeot Ways AO! & 120" 21 EEE oe 
Bids Received: 10-5-41 Contract Awarded 10-21-41 


Date of Contract: 10-51-41 

Contract Date for starting: 11-19-41 Date started: 11-25-41 
gmpletion time 40 forking Days 
ime used to 12-31-41 el. Working. Days 


A ER RONEN OE OE 


“Amount of Original Contract: $21,742. 8 iets ip 
Amount of Addusted Contract to le- 5) AL, vel, 
Prone completed to Dec» 31, 1941 


eer meen RY 


To improve the appearance and better protect the sloped, ! a 
contract for the Roadside Improvement of the 5 miles of Route 4, 
Section 41 from Gordon's Corner to Browntown provided for the 
planting of 602 deciduous trees, 540 small and flowering trees, 
14 pe eersen PANGS» e026 shrubs all at designated locations and 
21000 Honeysuckle plants on selected slopes. Work carricd 
specdily and with excellent procedure until cold weather in early 
Jan. 1942 caused postponement Of  Clenvine neil early spring. 
Practically all tree and honeysuckle holes have been excavated 
ama topsoiied and 767 balicd and bagced trees planted. Locations 
ana tree sclections and approvals are made by the Landscape Divisi 
and ficld construction inspection, reports and cstimates by the 
Peaecruction Division forces. 
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Route 4, Section 4cA 
Cheesequake to Browntown, Paving. 
federal Aid Project # 181 ¢ (1) 


Madison Township: ; | Middlesex County pea sail: 

General Contractor: Jannarone Contracting Co. 

Bonding Company: Massachusetts Bonding & 
Insurance Co. 

Resident Engineer: J. &. Dederick HUM 

Penetn of Project: oyi46 wiles 

Pavement: 9" R. CG. 20! wide with 2-32' widths separated 


by e 16! Teland for dual connection at Cheesequake 
end & Route S 28 overpass 
Shoulders: Av 7%" gravel 10% wide 
Graded: 40' single width with 40' & 60! eraded (previous 
contract) for future dualing,1lo and 20% 
sidewalk spaces. 


Right of Way: 120 & 140) 

Bids Received: 12-27-40 Contract Awarded: 1-7-41 

Date of Contract 1-13-41 

Contract Date for Starting: 1-24-41 Date Started: 5-4-41 
Completion time and extensions to 12-31-41: 120+30 W, Days or POOCW <0 
Time used to Lam eet 1G) Workine Dayo wale 
Amount of Original Contract: " 545,715 ,24 

Amount of Adjusted Contract to Loon tehl te” “BAG, Col «CO 

Amount completed to Dec. Sl, he Sas 311,325.00 


Bridges included in this contract cost as follows: 
Route 4 Alternate to Matawan over Route 4 Northbound 85'6" span 
“encased thru girder GO GByolaeuo 
Route 4 over S28 at Browntown enca ed beams 2-38'-2" span 

| $ ,57,978418 


‘SP epen x5* concrete box Gulvert at Tenants Brook 5,216.08 
and 4 similar one at the Branch of tenants Brook e Og ei Leto 
The concrete slab bridge at Warne's Brook cost i oad f 


This section, slightly over 5 miles long, is the final link of 
relocated Route 4 from Cheesequake to Adelphia, and when the 9"h.C. 
pavement was completed here, curb placed, highway dienting and trafiic 
giesns installed, the entire Relocated Route 4 project, started in 19387 
was opened to the traveling public on Dec.24, Ve. hat port ion or 
old Route 4, passing Tron Cheesequake through Matawan,Marlboro and 
Freehold to Adelphia, is now designated as Route 4 Alternate. The 
newly opened relocated portion, over new territory, affords a faster 
and more direct route out of the Metropolitan Area over the new Edison 
Bridge to South Amboy, and by-passins Freehold to Adelphia, Lakewood 
and lower Jersey Shore resorts, 

The grading and drainace work having been completed in 1940 by 
WRA forces, this 1941 program paving contract was to provide at the 
Gheeseaquake end 4 connection to the dual highway widening now being 
performed under the Section 1B contract and to connect with section, 
41 at Brownton. Paving was finally started July 7 and all concrete 
pavement was completed on GOetoper e2lst, Work continue on grading and 
shaping, curb construction and topsoiling until Dec. 23 when ail work, 
except that on guard rail, ceased for Che WIRES. |! | 

Route 4, Section 42A (Paving) 
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Routc 4, 


Marmora-Becslcy 


WPA Project 


Uvpcer Township 


Goncral Contractor: 
Bonding Company: 


cetion 43 
he OLG 
-LO16-5-25 P=26 


Cape May County 


The Highway Corporation 
Actna Casualty & Surcty Company 


Resident Enginccr: EH. Me. Gillcttec rind ae ee 
Peomeon Of Projoct: Tecee WLLeS 
Paycmcnt oe BS)’ Wide 
1 
Sroulucrs: ae Grevcl. 10° wide 
Gradcd: Pole Go Sol with) LOf to 267 end variable side walks 
es Wey ON ee aes ee Se 
hace Roocived: 10-6-59 Gontract Awarded: 10-31-59 
Pees oO. Contract: 11-4=59 
Soairect Datc. for starting: 11-16-59 Dato otartcd: L- 2-40 
Cem .etion Time: 100° Jorling pays Extensions 4 Working Days 
Gontract Complctcd 1024 Working Days (Date) Tie Ga 
Work Acceptca by Commissioncr es We d4e4) 
Amount of Original Comtract CBE (iia 
Hours Work: Soe foe he Sg ie Na aes eects 79 
Final Cost: BAe walt 
mate. Comoictcd in 194). ee eee a Li. ae Uebssotatis eee. 
This work was complctcd in 1940 with the cxecption of some 


S-oine snd Guard rail work. 
Po eanuery and the sccding was 
an arrangement with the Landsc 
LAUOT « 

(Sec 1940 Revort) 


Cc 


aoe 


ADG 


guard rail was complctcd carly 
ompleted later in t Spring by 
Dive. 1G SUDGrV ise W 


vi ai otie 


1aue 


negere 


Route 25(Rt.1(1917),Section 5) 
Drainage & Shoulder Paving Yhru Dayton 
WPA Project 1016-12-50 P-54 


South Brunswick Township Middlesex County 

General Contractor: Utility Construction Company 

Bonding Company: Standard Accident Insurance Co. 

Resident Engineer: ory wiiler « Hy A, Hartmann 

ferein of Project: 0.644 miles 

enoulders: 7" thick variable width-4" macadam, 2" penetration 
ween i" bit cones Gop 

Graded: variable to 40* 7 

Bids Received: 10-11-40 Contract Awarded: 11-4-40 

Date of Contract: 11-12-40 

Contract Date for Starting: 11-20-40 Date Started: 12-10-40 

Completion time: 90 Working Days Extensions: 30 W. Days 


Total 120 Working Dyas 
Contract Completed:120 Working Days (Date) 11-13-41 


Work Accepted by Commissioner: 11-17-41 


Amount of Original Contract: & £5,900498 
Reductions: Be ec Ps A, 
Extra Work: 754,901 
Finei Cost: Go, DO yOo 
“Amount Completed in 1941: ane. 3. 25,068.59 


The paving of shoulders with bituminous conerete and the 
‘construction of a drainage system on this section of highway was 
a long needed improvement, both from the standpoint of the 
highway system and that of the local community thru which the 
highway passes. 


Clearing & grubbing was startea December 10, 1940 by the 
State Highway Dept., in cooperation with the Works Frosress 
Administration. The improvement supplied work for men at a time 
when many were unemployed, Ali labor and a portion of the 
materials used were supplied by the Yorks Progress Administration. 
Supervision of the work and the remainder of the materials used 
were supplied by the contractor. 


The work was constructed during heavy traffic conditions, 
with little traffic delay. 
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Route 25 Section 5B & 6B Widening 
Port Reading RR to Plainfield Av 
Federal Aid # 95 H(2) & 95G (2) 


Fa 


Raritan & Woodbridge Townships Middlesex County 

General Contractor: - N. J. State Highway 

: Maintenance Div. 

Resident Engineer: : pais Bly 

beusohn.of Project: 6.648 miles 

Pavement: HO’ he Oe 1O' wide 

Shoulders: vi" x 55' wide improved 

Graded: Sg) (duel with 1l2' center 
island 

Right of Way: 100? wide 

tate ror otarting:  le=-1-38 Date Started: 12-16-58 

Completion time: 160 Working Days 

Contract Completed: 7-35-40 L537? Working Days. used 

Work Accepted by Commissioner: 7-16-40 

Amount of Original Estimate; 6 507,513.86 (Road) 

extra Work: 29,059.66 

Reductions: 34 447,01 

Amount of Adjusted Estimate: 502,106.47 (Road) 


Actual cost of completed work to 1é@-31-41 074,179.28 


Actual amount charged in 1941 % 1120,60 


Actual amount completed 1939 & | aan 
‘1940 and not reported in summary 470,952.21 , Tey lesb. 


ol cecal apniectioncoartneninaeoneere 


Bridge items are included in above actual costs. 


pesca ANSE PO OS. C OPA AECL DEL LLCS ILLIA A 


This section of widening was completed in 1940. This report 
is to properly adjust actual coaetaes | For further details see 
report for 1940. 


Route 25 Section 5B & 6B Widening 
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Route 25 Section 26C 
Robbinsville to Hightstown (Curbing) 


Fast & West Windsor & 


Washington Township Mercer County 

i General Contractor: Maintenance Div. of State 
Highway Dept. 

i Resident Engineer: Rie Oe. el 


| Length of Project: 4.365 miles 

| Shoulders: 1" Type A. Bit. Paving placed on 2* reshaped 
improved stone shoulders adjacent to the new 
center island curb. The island cross overs 
are similarly paved on macadam foundation. 


Project Started: 4027-41 Project Completed: 10-17-41 


Amount of Original Construction Work Order: y 65,941.00 
Amount Cost of Construction Reported: $ 73,785.58 


This contract was given to the Maintenance Division of the 
New Jersey State Highway Department in the form of a construction 
Work Order dated 1-27-41. 


The work consisted of constructing scored curb, poured in 
place together with the paving of adjacent areas and cross overs 
with Bituminous Concrete, Type A. 


The curb work progressed rapidly and satisfactorily as did 
the necessary preparation for the Bituminous Concrete paving. The 
Topsoil and Seeding item was promptly attended to. However due to 
various delays the actual paving with the Bituminous Concrete took 
the better part of the summer and was not finished until 
September 1941. 


This was the first extensive job where the new type of 
scored curb (8" x 15"), poured in place on 4 soil foundation was used. 


Route 25, Section 260 


AS ‘wa } 
ae, A 
} Uh ai : ry S y en v 
YyMte rhe BP Abe eae aes wee ner Beant)" 
ait a Ak Ph he OF at eed, | ee &. F va 
fh we tan eth 9 i bates, SE | \ ¥ 
7 7 er oe 4 4 f A VEY 2 oe y fy 
(maid) frase dings at wee Rauison AN 
aN be in i ‘ eM y 
fo ¥ . 
i, Ri 
tr eer ) ~ Pm 22) 7 id 
cat Mathie) eae mad the 
y to ee 7 ee ne Cee eri > ee i as PANES RESALE CA SRO es IN Said 
} 
i: 4 
y 


ee ee ee Se re 


f fo. ever 
: i A 
rR CS eee 
be ‘ \ 
h £ $ 7 be 
a, ee 
- — ae se EN rm hE ghey ER erty 
ie " + 
fee Ene 
@ , 
a ee 4° aoe WP x et ae toh TRMO o0 70 
TE ee St amc aNS es nm Yin a Sa aE muha iandeaisanire tuiteake wien rsa ohealtin sears hain hietiiaiaeiiies 
7 - “ 5 » . ; 
< i “ e r 
Poh? iA 2f LVLAL tho 
e 4 cat fa ey eY ; y . NONI rr 
f iO 1 BW 
a 
a ee 
. ~~ _ ep ce a on? ae 2 ‘. Phen, re “hm Be pe 1 
THO” ~deus f ALTO eIO0 To bedaletoe se 
a t £ » > - 4 
"> # ‘ Us * tS Ey ae aey 2a 3 : “Te re? hrc a + { a Sw 
ake £4 POSE Zs Wo WLS. Oho MLW tear 
4 - eagtt" - va nig ym, Os 
arceiy bs Ata oh inlsie . “ 
Xk eget. ,atderened apor 
+ ‘ m F 
S, £ + eae. +P tar A+ >, 2 : - ¥. 
Hto Fe cry ; wm: ito oy Pe yer Oy eae 8 ‘ 
6 » Vis ci vse: bits FEVTROTY Atow aioe 
of Tas Cooma erst). te ge, ere 
ai > ws tee ef bk A hs ROE ‘ ta BA MOLF TBC ae YIRe . 
x ri, i es eine WT we 4 “ * eS CRESS fee gy ob % “ iw i. 
a YA » ¥, . ew SI eS Eee hoek ere + 
“. + - ”~ ] 4 . - ¥ 
é J C23 RA Seeks a ant Adee | ‘Feu J oP ‘it Bess, YS 82 
; i Ct At aoe Sh ila atte > ats alte ies! pee) shea ttl en hI he | , 
ats OHALe t TON Be Dae) ee eis 20 Stag +6 
«LDGE 
| 
ee a rr ¢ se # ott aor. PF 2 s p 
Oto ts | SVianeise. Jech? off oaw eae 
‘ ' ; : a : 
Fs f “ - ¥ j a - ¥ ee np FE f ‘die® ie pe cee * ‘Bae 0 
* j IIHT. Lio 8 z SOT! LE DOT ates Fm eee 
f . LU ay A, 


Rouve 25, Section 33 
Deans to Cranbury (Grading) 
WPA Project 1016-12-40 P-30 


Cranbury & So. Brunswick Townships Middlescx County kc 

General Contractor: Villa Contracting Co., Inc. 

Bonding Company: The Metropolitan Casualty 

Bae Ce Olu ie ne 

Resident Engincer: ey dé Wey Hillier ee 

Peoeun of Project: 6.2035 

Graded: De aeons OF Lor Pupunre 
dual roadway 

Right of Way: 120' & 140' ys ey 

Bids Received: 9-29-59 Contract Awarded: 10-24-39 

Date of Contract; LO-27.-59 

P@eurect Date for Starting: 11-5-99 Date Started: 11-14-39 

Completion time: 200 Working Days Extensions: 24 Working Days 

Contract Completcd:224 Working Days (Date) 4-15-41 Total 224 

Work Accepted by Commissioncr: 4-22-41 M4 

Amount of Original Contract: oe boo v7 GO g64 

Reductions: . B,oole.? 

Extra Work: 24,508,64 

Final Cost: 169,694.09 

Amount Completcd in 1941 , 9,044,09 


This projcet, cxccpt on the southerly end for 23 miles, is 
over new alignment, by-passing East of Dayton and overpassing the 
F gia tts 

- Considerable ditching and wet excavation were necessary on the 
northerly end where the new alignment passes thru a swamp areca. 

Due to the delay in improvement by W.P.A. to Big Ditch wo was 
necessary to raise the grade of the portion of our drainage system 
Perit AaTCh.s 

Most of this work was completed in 1940 cxcept a small amount 
of drain pipe, ditching and clean up which was done early in the 
spring of 1941. 


Route 25, Section 33 
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Route 25, Section 33A 
Deans to Cranbury (Paving) 


I 


Federal Project #4 SN-FAP 123c (2) 


ree | RRS 


Cranbury & So. Brunswick Townships Middlesex County 


General Contractor: Geo. M. Brewster & Son, Inc. 
Bonding Company: Aetna Casualty & Surety Co. 
Resident Engincer: i He hs Hartmann ts Cy Bly 
Penetn of Project: Ceol. wiles 
Pavement: DPE gg DUAL BOF Some, WEAR 
shoulders: Pyne ) depth improved, @%. & 

10° wide. 
Graded: 35! & 33' dual widths separated 


Dy Feros 20° & Soh end 4* 
Heep, ©", 15'&20' graded walks 


Right of Way: | me 1202. & 140' oe Laie ae 
Bids Received: 12-30-40 Contrace Awarded: 1-741 
here OL “COntLract: le 1l4-41 

Gontract Date for Starting: 1-24-41 Date Started: 1-18-41 


Completion time and extensions to 12-51-41: 140+11 W, Days Total 151 
Mime used to lé-51-41: 145 VW. Days 


Amount of Original Contract: $670,590.00 (Road) 

Amount of Adjustod Contract to 12-31-41 $ 667,759.48 

Amount completed to Dec. 31, 1941: yw 625,000.00 

Five Bridecs completcd in this contract cost as follows: 

Lawrence Brook 40! span encased steel beams : 45,650.26 
Big Ditch 18* span RR. C. % 17,686,07 
Jamesburg Road 52 span encased stecl beams & O35, pe4e0? 
Frechold & Jamesburg R R 2-56span & 1-45!. 7" middle span encased 
steel beams 3. 79,049.67 
Branch of Cranbury Brook Ext. Lee vegere ns Cy ee Ow ea 


The work consisted of constructing five bridges, including an 
overpass of the Freehold & Jamesburg RR Co and another. overpass. of 
the County Road to Jamesburg togcther with over 6 miles of dual 
paving. 


This ig one of the lst bulk cement jobs we have supervised with 
more or less difficulties. Satisfaction could be obtained if the 
eement was coolcr and the coment bin & boxcs were properly designed. 

The concrete was mixcd with a 34h dual power and spread with a 
mechanical spreader. 

All prceast curb was changed to scored curb that was cast 
in place at a saving in price. 

The roadway is on new alignment for about 4 milcs. It was 
@pened to traffic Dec, 27, 1941 and is functioning satisfactorily. 

The work rcomaining is seceding, fertilizing, curb, guard soil 
and clean up. 


Route 25, Section 535A 


eh) ae . 


RY Hi Ronee 


4 ikea ak ei . 
ry aanve coe A eh edie ocean Ney Nites» fen -7te-mpe ater BOLO ere Ts 
6 Meee we ddemine gy : pe % : 2 
Au i . one | eee! é 
m § - ? te hays £ stg Cae 
‘uae F : oy, 
: 2 bt 
if 2 


a th hw 
el ieee ae a eee eee Coe ign (nore 


; * - oo m » F “ 
it ; ‘ 
} P oe 2 > Fa ¥ 
= 
7 5) oe PAP 
so we 
a ' , _ 
' =m 
—— , ix # ; 
; ae, ‘ a wa - ‘V2 
QO . - * ite 
4 0 Tae - - 
< ; ab ays tay 
Z oa 74 v : z * 
: cr 39 
f C F. i 
' 
= , x e , 
os 
« ‘ Pa g 
+4 i 
agian! sham ib ha sae ata aetna dah ra ae wt be ne shine POLAR aes aie 
? *, o we a i a Te wee ~ 0 om dy =e A, PAA AOI 95 Sree} na 6 ” 
‘ ; a ¢ : L ™ i , 4 4 . 
- - : . ru bei Lf ane ® 
7 ’ ; : ‘ ba 4, tere : Me ee 
vs H , wer" om 
: is 2 we b S, 
. P ~ Pa ‘ . 
- » 1 op ; a iz | ey ’ 
, . a ‘ 9 a - - eX ns hee 
, , | Res 
“ oT a bal 
— 9p Cate Brant ts Sundar payee wm AA Sh te poe Ap tea: eRe yaad Sheeler engiialnaab detent bbttsinhc bintehpbuaibteha 
i reo 3 . , - 
4 «7 
< a * » ce ay: 1 
* mae es i “ 
P Par ; 4 = 
s a. ¢ . # obie ~~ z - 
j a 
S . 
; tk ; . ‘ * 
eT 
’ : = n 
; < # 
call 1 7 
+ F fj rata } ee a 
¥ wa % fn 4 
: ‘ ‘ é 
’ 
: “i * 4 ght tt ‘ F ef 
s- — . 4 r iA ( . 
5 ’ : 
a! ers } 
” cit 2 
cial a F “ i : : Fe) fay 
* - 4 
y v al ‘ 7 he t . , 
‘ } ~ | - e bal red re. 
7 4 ce ‘ 4 
y a 
‘ * * £ Ly ys ay & 
5 
, : 
s = 2 
. ~~ ree ett mn ey res oreik Og teense 
eeiate 5 : 
’ . . — 
ae 
‘ 
% s a a 
y : WE Ri 
F haar 
Sir Sie 
| ‘ : 
: o i Ee | v2? 
: : - ; { 2 H 
¥ be : mete dy 
rs “P Ld iz 
' BX ; i 7 ) ful ‘ 
ates ’ = . ' 
- . . * * 
‘ ‘ eh SS ¢ 4 tin : 
‘ f Sth 
Py : z > s ’ ‘ ? a ee f ‘ 
; a , * ‘ 
* 1" 5 7 
‘| : i; ; 
ery, | 
fy : wig 
i a8 ‘ ‘ 
ay 
' - » ’ 4, 
: ‘ id 2 j - + °F he We wea re 
. Oh) ay . me ay ay eo ok 
. Be 2% NEF + y ys 
t. _ > ; et wt + , 
i net p 3 < ; Foe i 
: an “4 ‘a “i a iy : 
J : + 4 . yee y wy 4 
* ~ # > * ‘ 
: b & E 4 L . 2 a? “ 
u 4 
if , 
ie Te : " s 
(3 


Route S26, Section 1B & 
Route go, Sections 40 & SC 
Adams Station to Plainfield Avenue 
Federal Aid Projects 955(3), 95F(2) & 95H(3) 


City of New Brunswick and 
No, Brunswick & Raritan Townships Middlesex County 


General Contractor: N.oJ» State Highway Maint. Div. 

Resident Engineer: fa U4 Ly ue 

Length of Project: 6.518 miles (includes Raritan River Br. 
soos 

Pavement: 10" R. C. Widening to provide dual highways 


oo) o7* Wide WLOn) veriable center 
Letende 21 -to La* 
George's Road Circle at Rt. 25 & S26 paved 
Minimum width of 26* with curbs. 
Raritan River Bridge converted to d=24! 
roadways with 24" Center Island Curb 
Shoulders: Average 73" x 6,6! Improved 
Graded: SOT TORO 
Right of Way: 
Date for Starting: Date Started: 9-7 -39 
Completion time: 180 Working Days Extensions: 28 W. Days Total 208 
Contract Completed: 203% W. Days (Date) June 3, 1941 
York Accepted by Commissioner: July 29th as of June 3, 1941 


Amount of Original Estimate:  G6eeeos,) 7) (inel, bra. items) 
Extra Work: 128,250.74 

Reductions: 152,729.64 

Amount of Adjusted Estimate: 628,395.87 ; 
Tiersen eeeretevenninpemiprerervineermeesemrapear neritic etn ae Ae eae 
Actual Cost of work to 12-61-41 8 729,794.12 Inel. 
Actual amount completed in 1941 OM a ob ae a )Bridge 
Actual amount completed 1939 & 1940 . | . LO teemes 
and not reported in summary DO eos 151,594.12) 


) These sections complete the dualing of Route 25 & Route 26 
between Trenton and Jersey City. 

“Work on Section 5C, Raritan River Bridge to Plainfield Avenue 
was pushed with the result that all work on this section except 
Safety Island and Topsoiling & Secding was completed in 1959, Full 
width paving was constructed throughout this section with curb. 

1939 work on the remaining sections, Raritan River Bridge to 
Adams Station, was limited to excavation and Drainage. This was 
completed in 1940 together with paving, islands, etc. 

The main features of this work are the Traffic Circle at 
George's Road Intersection (Rt,25-S526 intersection). Safety Island 
Construction, Pavement Moving, similar to preceding. section, and the 
installation of subbase under all new pavement construction. 

The work completed in 1941 was principally seeding on S26 and 
George's Road Circle and general cleaning up. 


Route Sé6, Section 1B & 
Route 25, Sections 40 & SC 
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Route 28-24 Conn, Link, Section 2 
Roadside Improvement 
Straw Church to Route 24 
Federal Project # SN-FAP 179A(3) & 32A(3) 


Lopatcong, Greenwich & Pohatcong Townships Warren County 
General Contractor: Grandview Nurseries 
Bonding Company: UeseFidelity & Guarancy Co. 
Resident Engineer: HE. C. Benoist Ws 
Lensth of Project: LerOo miles 

Right of Way: ; beu 

hice Received: 4-9-4] Contract Awarded: 4-10-41 
Date of Contract: 4.~-18-41 

Wonevact Dave for Starting: 5-15-41 Date Started: _ 8-20-41 
Completion Time: 3O Working Days 

Gontract Completed: 30 Working Days (Date) 12-1-41 

Work Accepted by Commissioner: 1-15-42 

Amount of Original Contract: Po Loby.b 

Reductions: 418.90 

Extra Work: See. 

Final Cost: Hie Lee 


a 


This contract consisted of the planting of trees, shrubs etc. 
on islands and slopes which were constructed and topsoiled and 
seeded under a general. road contract in 1940. 


This job was awarded late in the spring but due to the 
advanced dry, hot season, the planting was deferred until fall. 


There were 549 evergreen and deciduous trees planted together 
with 2171 shrubs and vines along connecting link Section « from 
Straw Church to Route 24, and along Route e4. 


The actual planting was started on Sep. 11 and completed 
in Nov. 1941, and the total contract completed on Dec, 1, 1941. 
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Route 28, Section 22 
Lebanon Relocation (Grading) 
Annandale-Van Syckles Corner 

WPA State Project #1016-10-17 P-31 


Clinton Township & 


Lebanon Boro Hunterdon County 

General Contractor: Samuel Colacurcio, Inc. 

Bonding Company: The Aetna Casualty & Surety Co. 
Resident Engineer: ee CUOTIICK . sens et era gan 
Oeein. of Project: Broo miles 

Graded: 120! with 10 walk space each side (50! 


depressed center island space with 35' roadway 
each side) 


Right of Way: Oe eGo ty: fod | | 
Bids Received: 9-29-59 Contract Awarded: 10-15-59 
Date of Contract: 10-17-59 

Contract Date for Starting: 10-27-39 Date Started: 10-30-39 
Completion time: 150 W. Days xténsions: 3 W.Days 153 Total 
Contract Completed: 135 W. Days (Date) 2028-41 

Work Accepted by Commissioner: b-20n41 , 
Amount of Original Contract: (By, 526456 

Extra Work: 9,220.76 

Reductions: 16,670.40 

* Total Cost allowed to date: 80,076.98 

Amount Completed in 1941: my Tie Pe 


PsDisposition of additional claims by contractor, and ef deduction of 
$6,213.57 for WPA man-hours used in excess of specificd allotment 
remains to be detcrmined. 


eee ea 


cn rt A SL I 


This is the first section of the reconstruction of Route 28 
from Clinton to Somerville. This section by-passes the Boro of 
Lebanon on the North, eliminating the hazardous traffic condition 
ercated by the narrow pavement in the business section of the town. 


This contract was for the grading, drainage and topsoiling for 
a dual roadway under the Highway's W.P.A. program. Progress was 
poor due to the slowness of the contractor in starting excavation 
in 1939 before freezing weather set in, The W.P.A. labor on this 
eontract was fairly efficient, although progress was slow due tO 
unfavorable weather during the time of the contract. 


Work was completed during 1940 except the cleaning up ens 
the job. 


Route 68, Section 2e 
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. Route 28, Section 22A 
Lebanon Relocation (Paving) 
State Project 


Clinton Township Huntcrdon County Risin’ coaran atta 
General Contractor: Jannarone Contracting Company 
Bonding Company: Massachusetts Bonding & Ins. Co. 
Residcnt BOP Lncer ree Ten em ecormi ck 

Lenech of Project: C4.0¢o miles 

Pavement: ele, Weaweo width 

BiouULaers : Av. 8" Improved 4* & 10' wide 

Graded: 37! dual width, 48' and variable eenter island, 9' & 


13' walk spaccs 
Right of Way: 160! 
Bids Received: 12-90-41 Contract Awarded: 12-9-41 
[eee rar Contract: 12-19-41 
Contract Date for Starting 12-31-41 


Completion time: 120 Working Days , wn 
Amount of Original Contract: ‘ 438,056.81 (Road) 


a ce ir erage a a aa ES ae Tn 


Tt is expected this work Will cet under wey. for paving 
carly in the Spring. The grading of this scction was done under a 
‘previous contract. 
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Route 28, Section 23 (Grading) 
Clinton Point to’ C.kiks. Bridge at Annandale 
State Project 


ee erdon County 

General Contractor: | Samuel Colacurcio, Inc., 

Bonding Company: Aetna Casualty & Surety Co. 

Resident Engincer: hes Ts NeCormick 

fern of Project: is752 Miles 

Graded: Pa80" Go 45' rosdwaye with 50* to 70' center 
island and 18t to 20' walk space each side. 

Right of Way: 158" to 3200) hl 

Bids Received: 12-27-40 Contract Awarded: 12-27-40 

Paseo: Contract: 1-35-41 

Contract Date for Starting: 1-17-41 Date Started: 2-11-41 

Completion time fo 12-31-41: 150 Working Days 

Hxetensions: 20 Working Deys 

Time used to 12-31-41 187 Working Days 

Amount of Original Contract: G232 529.15. (Road) 

Amount of Adjusted Contract to 12-d1-41: (200,650,859 

Amount completed to Dec. 31, 1941; 5145,550,.00 


This contract also inéludes a 30' span R. C. Arch Bridge 218! long 
which cost’ $ 45,024.70 


The contract provides for grading and drainage of 2 7ubb 156! 
and 160! Right of ay from Clinton Point to the C.R.R. Vries av 
Annandale on Route 28. 

Tie Bradinge provides for a grade separation of Route 30 and 
Route 28 at Clinton Point with the necessary bridges, etc., to be 
built under a future contract, There is one bridge, an arch 
culvert over Beaver Brook, now completed on this contract. Most of 
this job is across new Right of Way with about three thousand fect 
paralleling Route 28 East of Annandale. 

Work was started on clearing site and grading operations got 
under way at the end of March and were continued with the required 
rate of progress until early in July when the job was 50% complete, 

Grading equipment was gradually withdrawn from the job and work 
proceeded at a slower rate of progress until the last week in 
Decembcr when the actual amount of work complcted was about 69% 
as compared to the required progress of 100%, 

The main items still to be completed are solid rock Limestone 
and borrow excavation, and topsoil and seeding, 


Route 28, Section 23(Grading) 
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Route 28, Section 24 (Grading) 
Van Syckles Corner to White House 
State Project 


Clinton & Rcadington Townships Hunterdon County 

General Contractor: Cie i Dee 

Bonding Company: National Surety Corporation 
Resiaent Engincer: Woe its Meo rmi Ck 

leneth of Project: vatou Miles 

Graced: 2.35' roadways with 20' walk spaces & 50' eenter island 


space except along existing roadway the walk space is 13’ 
and the center island space 60- 


Right of Way: 160' Ks 


ee re a ert er 


a 


a ee es 


Bids Received: 9-20-40 Contract Awardcd: 9-20-40 

Date of Contract: 9-50-40 

Gontract Date for Starting: 10-4-40 Date. Starved: 11-29-40 
Gompletion time: 150 Working Days 

Time used to 12-31-41 Ween Working Pays ae mete FY 
Amount of Original Contract: & 17S sae7 800 

Amount of Adjusted Contract to 12-51-41 Cee 4 OO 

Amount edmpicted to Dec. dl, 1941 L100 5670..00 


Amount completed in 1941 92,020.00 re ie soe it 
. This section of the reconstruction of Route 28 extends from 
Van Sycklcs Corner, East of Lebanon to wiiee mouse. tlhe Larger 

part of this section follows the existing Right of Vay which has 
been widened to secure a minimum width of 160 fcoct. This section 
by-passes part of White House on the South, eliminating the present 
traffic hazard at this location. 


This contract is for grading, drainage and top-soiling in 
preparation for paving in the future, 


The contract is now 63% complete. Progress on this section 
has been slow due to the same contrector having the adjoining 
section on which he has boen concentrating, and removal of equip- 
ment to defense airport jobs. 


This contract should be completed by June 1, 194¢. 
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Route. 28, Section 25 (Grading) 
White House-North Branch 
State Project 


| Readington & Branchburg Townships Hunterdon & Somerset Counties 
| General Contractor: Gere ait Ke 
| Bonding Company: National Surety Corporation 
| Resident Engineer: a Ceo MeCcormick | eo en 
ioeneon or Project: A ee rmi Les 
Graded: 2-35! roadways with 50' center island and 10! to 
| 20 walk spaces. 
Right of \ay: 160! Bae ve 
| Bids Received: 9-6-40 Contract Awarded: 9-10-40 
Date of Contract: 9-25-40 | 
| Gontract Date for Starting: 9-24-40 _Date Started: 9-26-40 
Completion Time: 150 Working Days 
Contract Semi-Completed: 119% Working Days (Date ) 12-1-41 
| Work Semi-finally accepted by Commissioner: 12-16-41 
Amount of Original Contract: SeGeua75.61 (Road) 
Reductions: 10,766.20 
Extra Work: 260,00 
Semi-final Cost MOTO Dg OO 
Amount Completed to 1e-1-41 178,454.79 
Amount Completed in 1941 99,884.79 


meet... Box Culvert Cattle Pass Bridge is included in this 

contract and cost $6,811.72 | 
This section of the reconstruction of Route 28 extends from 

White House to the Raritan River at North Branch. Fart is over 

new Right of Way, the remainder along the existing Right of. Way 

which has been widened to give 4 minimum width of 160 feet. This 

section by-passes on the South, both White House at the West end 

of the section, and North Branch at the Bast end, eliminating the 

present traffic hazards in these two towns. 


This contract is for crading, drainage and top-soiling in 
preparation for paving int Cheers. 


| The contract is now complete with the exception of general 
eleanup. Progress at the atart was exceptionally good due to 

| efficient supervision and operation of the LeTourneau carryalls 
and Tournapulls. However, the contractor removec most of his 
equipment to defense airport jobs, slowing up progress on this 
contract. 
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Route 28, Section 244 & 25A 
Whitehouse Relocation, Paving 
State Project 


Clinton & Readington Townships Runverdon County é, 
General Contractor: Franklin Contracting Company 
Bonding Company: Standard Accident Ins. Co. 
Resident Engineer: Ree ecormick © ee eee 
Length of Project: Veron miles 

Pavement: Oo. ey aus 2a" widties 

SuoOUTaers : Av. 8" thick 4' and 10' wide improved. 

Graded: 2-39' dual widths with 48' center isiene and 19° 


walk spaces. 
Raeht of Way: L604 


———» 


eo ee ee 


Ry sa RR a nc eA ET 
Bids Received: 12-12-41 Contract Awarded: 12-25-41 


Deve of Contract: 12-60-41 
Contract Date for Starting: 1-14-42 
Completion time: 100 Working Days 


eee Ean ncn en ane 


Amount of Original Contract: & 296,966.45 


Tt is expected this work of paving a craded 
will get under way in the Spring as soon as the 


This contract will eliminate the dangerous 


spent a AIRE OED ACTA CLOT LLL 


——= 


Richt of Way 
eround will permit, 


traffic passing 


thru a narrow built-up residential Gistrict of White House. 


Route 28, Section 25B & 264 
North Branch Relocation, Paving 
State Project 


Branchburg Township _. Somerset Count ee 


General Contractor: Francis A, Canuso & Son 
Bonding Company: ; Standard Accident Ins. Co. 
Re ere incor he eT Cormick 
Length of Project: een miles 

Pavement : 10% PoC. duel 26° @ oo widths. 

Shoulders: iy. 6" thick &" 4) @ 010! wide. 

Graded: 35! & 37! dual widths with 50' and 48! center 
islands respectively 

| Right of Way: 160" eee 4 

Bids Received: 12-19-41 Contract Awarded: 12-25-41 
Date of Contract: 12-30-41 

Contract Date for Starting: 1-14-46 . 

Completion time: Baht) pelrversing Days 

Amount of Original Contract; S Oi Coo y U0 


This contract provides for the paving on a graded Right of 
Way eliminating the State Highway thru North Branch by-passing 
to the south on a line from Fiddlers Elbow intersecting Route 28 
Fast of the Raritan River. The river bridge and bridge over 
Station Road will be built under a séparate contract. 


This paving contract is expected to start as soon as sround 
permits in the Spring, 


Route 28, Section 25B & c6A 
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Route 28, Section 26 & 
Route 28-29 Conn,,Section 1 (Grading) 
North Branch to Somerville 
WEA Project 1016-18-54 P-37 


Bridgewater Township Hunterdon County Somerset we 
General Contractor: Villa Contracting Co., Inc., 
Bonding Company: Metropolitan Casualty Ins. Co. 
en, . . SE alive bs 
Resident Engineer: L,t. McCormick pelo enes 
Length of Project: 2.o4l miles 

Graded: 2-37' roadways with 48! center 


island & 9' to 19' walk space 
each side. 


Right of ‘Way: 160'= 

eh eget nee ten at SENS 
Poe Received: 1-5-40 Contract Awarded: 1-29-40 

Date of Contract: 2-2-40 

Contract Date for Starting 2-14-40 Date Started: re eal 1 Stak sd 


Completion Time: 140 Working Days Extensions: 5 Working Days 
Total 145 W. Days 


Contract Gompleted: 120 Working Days (Date) YODA): 
Work Accepted by Commissioner: 11-25-41 mele 
Amount of Original Contract: © 106,021 78 
Reductions: 29,945.40 
Extra Work: 3,040.39 
Final Cost: Boy tLoe ys 7 
atest erry sere kereiomtconeneneat ore carom scissile cA es ence 


Amount Completed_in 1941: ee ES Py aa 


This section of the reconstructed Route 28, between 
Somerville and Clinton, extends from the Raritan River at North 
Branch to the intersection of Routes 29 & Sl at Somerville, It is 
entirely over new right of way, 160 feet minimum width, by-passing 
North Branch on the South, eliminating the hazardous traffic 
condition in this town. 

This contract was for grading, drainage and top-soiling under 
the Highway's W.P.A, program, 

Wee rosress Was poor due to the late: date on which the contractor 
atarted his excavation. The W.P.A. labor performed their share of 
“the work in a very satisfactory manner, 

Tile contract, 72% complete, was terminated 7-15-41, due to 
the inability of the W.P.A. to supply sufficient men to adequately 
carry on the work. 


Route 28, Section 26 & 
Rouver2e=c0 Conn. , Section 1 
(Grading) 
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Route 29, Section 6A 
South Main St., Lambertville 
WPA Project 1016-10-24 P-53 


Ciuy of Lambertville and 


W. Amwell Township Hunterdon County 
Segeral Contractor: - Geo. Ms Brewster & Son, Inc, 
Bonding Company: The Aetna Casualty & Surety Co, 
Resident Engineer: Carl Teegen ie 
Peveen of Project: 0.697 miles 
Pavement: 9" R. C. 2-30' roadways separated by 4! 
center island. 
Shoulders: (None) 
Graded: 2-50! roadways with 4' center islands & 
Gwe BDace .66ch Side 
Pero eye oO OD ah use i alg 
Bice Received: 11-15-40 Contract Awarded: 12-4-40 


Date of Contract: 12-4-40 
Contract Date for Starting: 12-19-40 Date Started: 1e-17-40 _ 


Completion time: 120 W. Days Tetensions? 12 W. Days Totaltise 
Concreact Completed: 116 W. Days 11-8-41 

Work Accepted by Commissioner: 12-9-41 

Amount of Original Contract: @ 128,245.96 (Road) 

Extra Work: 41,563.15 

Reductions: gy DIOS IE 


Total Cost allowed to date for Roaa: 149,815.19 (Disposition of 
ational claims by contractor remains to be determined). 


An 8 span R. C. slab bridge was included in this contract and cost 
Cy ey pes 


SE Gs SEN ee eee sc pct haa a aaa aa 


This project is to widen the approach to Lambertville at the 
junction of Main Street and Route 29. Work was started in January 
fT 29by WP A forces’ on excavation and drainage structures. Work 
on these items was carried on until April 1941, when it became 
evident that the WP A could not supply the contractor with 
sufficient labor to properly prosecute the work. By mutual 
agreement the WP A withdrew, after completing approximately 12% of 
the contract, and the State agreed to reimburse the contractor for 
Seen beeouent labor hire in Jieu of WP A labor. The contract was 

completed with contract labor only. 


Route 29, Section 6A 
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Route 35+35 Conn.s Section 1 
Rt. 55 at Anderson's Cor, to Asbury Ave. at Wayside Rd. 
otate Project 


ohrewsbury & 


Neptune Townships Monmouth County 

General Contractor: Thomas Gallo 

Bonding Company: Standard Accident Ins, Co. 

Resident Engineer: Vs. EB. Markle 

femecn of Project: 2e'99 Miles 

Pavement: eUNGrove, Of ais wide, with 20) of treated 
surface, 

Shoulders: 5. @ 10' of above that is untreated. 

Graded: p-oo' or 40' roadways with 20' & variable 
center islands, 

Pano) Way: 140' & variable at intersections. | 

Bids Received: 9-6-40 Contract Awarded: 9-11-40 

Date of Contract: 9-14-40 

Contract Date for Starting: 9-19-40 Date Started: 9-19-40 


Completion time to 12-31-41: 150 Working Days Extensions: 54 W. Days 
or 184 Total 


eeaeeused to le-51-41: ; 156 Working Days 
Amount of Original Contract: oO 207, 718,67 
Amount of Adjusted Contract to 12-31-41 OO too e09 
Amount completed to Dec. Jl, 1941 {igs OO 
Amount completed in 1941 Boyd , OD 


The bridges were completed by Weldon Contracting Company in the 
first contract on this section. 


ae ee EE Re ERE | ERE 


This project was designed as an entrance to Asbury Park from 
the North and West which would avoid the congested traffic 
Poye bicns prevailing at the intersection of Route 33 and Route 4N, 
Pervert olon which in addition to Ghe conflicting lanes of heavy 
7277 1c at this intersection is further complicated by the railroad 
crossing just West of Route AN. 

“The contract consists of heavy grading, drainage and gravel 
eurcece. 
An extension of 34 days was granted due to the awarding of a 
contract for concrete pavement in June 1941 and which necessitated 
Peewee in one plans of the contractor for the seeding and. clean- 
mp of. this job. 

Good progress on the excavation items was accomplished by the 
use of four larze capacity grading units of 16 and 20 Cu. Yd, size. 
At this writing the contract is approximately 90% complete with 
178000 Sq. yds. seeding and final clean-up, the only uncompleted 
work to be done in the Spring of 1942. 

The Right of Way was graded for a dual raodway, one side of 
which was graveled. The other side was top soiled and seeded, 


Route: 45-65 Gonn,: Section 1 
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Route 33-35 Conn., Section 1A (Paving) & 2 Grading) 
Anderson's Corner to R35 Traffic Circle 


Shrewsbury & Neptune Townships Monmouth County bie 
General Contractor: Jannarone Contracting Co. 
Bonding Company: Massachusetts Bonding & Ins.Co. 
Resident Engineer: eae iy VY. HE, Markle 
Lenecth of Project: Os eo Miles 
Pavement: ON Ost eine 2’ wide 
Shoulders: Av. 7%" Gravel 10' wide 
Graded: inierevious contract for 
2445) or, 40" dual roadways 

Right of Way: 140 & variable at 

Pees eee ee bersect Ons syle 
Bids Received: 6-15-41 Contract Awarded: 6-17-41 
Date of Contract: 6-25-41 
Contract Date for Starting: 8-20-41 Date Started: 10-33-41 
Completion time: 100 Working Days 


Time used to 12-31-41 As type e4G5 Working Days~ = 
Amount of Original Contract: OR 16,717 ,80 
Amount of Adjusted Contract to 12-31-41 216,717.80 
Amount completed to Dec. 31, 1941: 184,500.00 Mey 
This project consists of the paving of the newly graded entrance 
to Asbury Park Via a cutoff from Route 335 at Anderson's Corner to 
“Asbury Ave. and the srading for the widening along Asbury Avenue 
from Bowne Road to the Asbury Ave. Traffic Circle. 
Clearing and grading operations were started on Oots, OFG cand 
the paving was startcd on Oct, 2rd and was completed on Dec. 1st. 
Good progress on the paving operation was secured by means of two 
27% Ransome Mixers in tandem, one pouring the bottom of slab and 
mhewother placing the top. Whis enabled the contractor to, finisn 
the conerete pavement before the starting of cold weather, The 
Pavement was laid in one 11' and one 12' slab. 
Work was started on the Macadam Foundation Course on Oct. 8th 
at The Route 23 Intersection and was completed in this area on 
Dec. Sth, The Tyve "7" was furnished and placed by tne Tar Asphalt 
Service Co., of New Brunswick, starting at this intersection on 
eee oth and completing, on Dec, 9th, . The remaining intersections 
were not started due to the lateness of the season, 
Highway lighting at intersections anda sions, evo, were 
installed on the 2.8 mile section from Route 35 to Asbury aAve., 
and the roadway was opened for traffic on Dec. Bord 
Grading. and drainace operations are expected to continue 
throuchout the Winter from Bowne Road to the Asbury Ave. 
Traffic Circle. 
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Bouts ooeos Vonns, Section 1A 
(Paving) & 2 Grading) 
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houve 6O,,Section 12B & 135B 
Smith St,..to Green Street Shoulder Paving 
WPA Project 1016-12-45 P-45 


Woodbridge Township _. Middlesex County me 
General Contractor: Franklin Contracting Company 
Bonding Company: Standard Accident Insurance Co, 
Resident iingineer: Harry A. Hartmann 

Hevetn of Project: 2.949 miles 

Pavement : Seen? & LO* Tepabins 

Graded: 2-d2' Roadway with 16' center island and 


PUT Walk space eagh mide except at underpasses 
ab LsVay R.R. & New Brunswick Ave. where Center 
tote ee 6! and 2) iwaetks each side. 


Right of Way: LeU? ee ia 
Bids Received: 5-35-40 Contract Awarded: 5-28-40 

Date of Contract: 6-4-40 | 

Contract Date for Starting: 6-15-40 Date Started: Tm 9-40 
Completion Time: 70 Working Days Extensions: 20 W. Days 90 Total 
Contract Completed: 88% Working Days (Date) 5-841 

Work Accepted by Commissioner: | ane o- 135-41 

Amount of Original Contract: Ty GogS 0.5 LO 

Reductions: 1,219.46 

Extra Work: OO ye eno 

Final Cost: 84,524.92 

Amount Completed in 1941: Rey Oa IRS es as ae | bly 


This section consists mainly of paving existing gravel 
‘shoulders with 9" reinforced concrete pavement. Two ten foot 
concrete lanes and a gravel shoulder in each direction, separated 
by a sixtecn foot center island, had been constructed under a 
previous contract. 

The contract time of completion was revised to ninety (90) days, 
due to a change order which involved the addition of two traffic 
janes between New Brunswick Ave. and the Lehigh Valley Railroad, the 
24 foot traveled way in either direction being inadequate. 

This contract was completed in 1940 except some sod curb and 
clean up which was done early in spring of 1941. 

The improvement eliminates costly maintenance of gravel 
shoulders and drainage structures, adds to the cleanliness of the 
highway, and increases the traffic capacity of the main artery of 
travel from the Metropolitan area to the shore resorts. 
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Route $5, Section 14B 
Roadside Improvement 

South Approach to Raritan River Bridge 
Federal Project 128D(1) 


Peeeeee seyreville |. Middlesex County ws 
General Contractor: Grandview Nurseries 
Bonding Company: Indemnity Insurance Co. of 
N, America 

Resident Engineer: Harry A. Hartmann Os) 
Tenet of Project: OL752 miles 
Right of Way: LLO'-210'2 

IS EEE Oe 
Bids Received: 9-20-40 Contract Awarded: 10-1-40 
Date of Contract: 10-7-40 
Contract Date for Starting: 11-8-40 Date Started: ____ 10~24-40 
Completion Time: 50 Working Days 
Contract Completed: 40 Working Days (Date) 5-1-41 
Work Accepted by Commissioner: or l3-41 
Amount of Original Contract: i 15,997.02 
Reductions: 594.40 
Extra Work: O 
Final Cost: 13,443.62 
Amount Completed in 1941: pee «Or 


a en RT OA CC A TT CL EC CL SC LE 


This section of highway was constructed early in 1940, under 
a previous contract, and is a link in the Perth Amboy By-Pass, a 
part of the main route from the Metropolitan area to the shore 
resorts. 


This project is comprised for the most part of the planting 
of young trees and shrubbery, and the topsoiling to a depth of two 
inches and the seeding of the circle, The planting is finished & 
topsoil placed. The seeding was completed in the early spring of 
1941. 


“Serving the dual purpose of beautifying the area in which 
used, and also of holding slopes from wash-outs, roadside improvement 
is proving of real worth in highway construction and maintenance. 
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ROULGLoO, Section 33A 
Morgan-Laurence Harbor 
otate Project 


moro OL Sayreville 
& Madison Township Middlesex County 


ee es ee 


Beneral Gontractor: Weldon Contracting Company 
Bondines Company: seaboard Surety Company 
Resident Engineer: H, A. Hartmann way, ened 2 %9 
Memeo of Project: Leco? miles 
Pavement: Oo Vee s oobi WEROLR) and 62' dual widths, 

Rego es" Bi oeno. On 7" Pen, Mac. 30' wide 
Shoulders: ee Woe AY. oe oravel 10° wide. 
Graded: O7* wiith Lo’ e¢enter island along existing pavement; 


Peso Widtaswvawn 4* center.isiand. Ramps 30’ wide. 
Sicewalks 9’ to 15' wide. 
Right of Way: 114' and 1155' and variable 


Se ee  cetemiehetioeinmnememiemmetanendl 


meee 


Bids Received: Li-21-41 Contract Awarded: 11-25-41 
Date of Contract: 11-28-41 

Contract Date for Starting: 12-12-41 Date Started: 12-26-41 
Completion time: 200 Working Days Beg. or l-42 
Amount of Original Contract: » 481,168.89 

Amount of Adjusted Contract to 12-31-41 4» 481,168.89 

moins completed to Dec. 31, 1941: 0 


et 


This project provides for extending the dual pavement from 
Morgan to the Laurence Harbor side of Cheesequake Creek. A new 
bridge and viaduct across Cheesequake Creek and adjacent low 
jena is under construction in a separate contract. <A contract is 
yet to be made for the construction of a new bridge over the N.Y. 
and Long Branch RR. 

Work has only started on building the necessary turf dykes 
in preparation for pumping the wet excavation. 


Route 55, Section 3S8A 


> + » ah » rs 
oe rt ; ays ? vv ie a? 
4 c of git rn ae 
oO : rT Ah ee td de 
. 
ry La 
, pee } ty f ae 
ey ¢ : , i | Bd it Vit at A 
° i Ce ee er ner een winner om es ESO 


se re :f 


7 , n r< ‘e r ‘ee ~ * 
; ok Lie l8-SL oF toaitnoW bedepthl 
ri. wn . a e Res 
ri Pe ¢t@ eVGU  O0 yey olom 
>. - 7 . M 
—— Se ——- Sguew oe —— oe ID a a EA A RT NE eT 
mg . i r . » a | why 78 ee as one + 
i mers ror 2ehivorg Toe 
y oa " ‘ ow . . I —_, > 7 
' owe Pe ‘ * p t ry m1 7 rw fe 
e+ ai id re) ; oa 7 AP "Ys | ahd bb Ak 
- - 5 2 7a . > 5 A - 
ars | ’ +7 ’ ’ ‘ many * a tot date Ss Fe ao Ae 4 - 
Wy war i Lo et AB UVOOCOSGReY B8OTtes Fogoesy. 
¢ r cv ' a ty = > re f re oh, i bs re : 
\ eu sf - So kei v 7 <5 i Itt ecaw ay eee Lo ha al ae yi 
rS , an o totrerte incite we i. 
Bhd PH Mae Lv eB ho5 a BE CY ed ODE 


erty ee > 
yeery 


is idols) wl ay a ui 
Tat | OR a 
' Me k, 4 
“7 tof ernst cap $ 
" it haw oO thee” ¢2¥ *e ee 
rang in * 
stat “aor ipa Tecaytolt 
tid 63 woble itotos Bes 00 
z ’ e * + yee 2d a 
ia A be ‘ 
» ae . a i q 
rep et c- “oe ewi. ” ‘ Sr hu ~ ~d 
x bnentioaepeaneediats eh seni SL he A RO NE RS AEE ge 8 te: crc ac 
rt gma’ ** 
3 se — ws a 
’ Pr re  <: hs A ri 
- [ ‘ : ‘oh \o efaie ail ¢f 
> 
: 7 ae dae Way ae i. a ; 
tI LY * . é y Sty ep LHIOUW Ge ey 
; ? F - he 
Lt . * Vin ; 
oe in Si" pees en Hi 
t RS J JiGacd Site thee el arse 
. : : ie " Lg mee a 
: ‘- } _ ; . ’ ? keg! ok ¥ ie Am 4 ’ -* / 
a ; i) eee tr 
,abiw ten oF ° @ saiswanté 
aldatheay J Mare gre AB. 
Slositay Das ? Soll bras SLT 
- ° _~ — “ - MR + Se a CE RE pe a A ee ce ante cae ene ee 


novel 
seis. ¢ tonrdot by 
qisrde 10? stam 

of; OR -. semi Ft 198 


Djw-lSm J [ :h 


:toerined -Latintad 


md ged 


ny 
rie 


Route 45=4N Conn., Section 1 
West Long Branch Connection 
State Project 
Shrewsbury Township Monmouth County 


oe 


rene ee 


General Contractor: ; Jannarone Contracting Co. 

Bonding Company: Massachusetts Bonding & Ins. 
j See 

Resident Ingineer: Vek. Markle orb detest be 1 

Geneon of Project: eeULe miles 

Pavement: ot onc, corveeo’ wide on hn S5 Circle 


CtiGrare Po aasreapae and 7" Pen, Mac, 
Base with 2" Bit. Conc.Surface, variable widths 
at intersections. 


shoulders: re ee OU ree. 

Graded: Dual 40 widths, with 40' center island space & 
20' walk spaces, variable at intersections 

Right of Way: 160% ine: Tics 

PeGe nece il ved: 9-6-40 Contract Awarded: 9-10-40 

Date of Contract: 9-15-40 

Gontract Date for Starting: 9-24-40 _ Date Started: 9-16-40 

Completion Time: 100 Working Days 

Contract Completed: 100 Working Days (Date) 10-24-41 

WeriAccepted by Commissioner: se 

Amount of Original Contract: $184,356.03 (Road) 

Extra Work: 7,049.87 

Reductions: By Lil OO 


Final Cost: $171,691.49 after deduction of $82.88 for deficiency 
ipeweient of material in FABC-l pavement. 

1 8 ay 
Amount Completed in-1941: 134,891.49 


Peo eoan Rk. C. Box Culvert is Yioluties In this contract and 
cost $6,788.01 


se near sto nip alc OT REARS ALN EDS EAE SDT ALT IAI Th, —— 


This project was built on a new Right of Way extending Hasterly 
Prom a traffic circle constructed as a part Ho one) PrOTSel- au 
Route 35 and Locust Road, one mile South of Eatontown to Broadway, 
WeepeLone Branch, near the Northerly limits of that Borough. 

‘The Fall and Winter months (1940-41) were utilized for clearing 
the site of heavy timber and brush, wet ex avation, drainage 
installations and excavation and borrow. 

The traffic circle at Route 35 was paved with standard, 9" 
Reinforced Conerete pavement. The remainder of the project was 
graded for a dual roadway and a a5. @raveled roadway was constructed 
on the West Bound Lane. This eravel surface was utilized as a 
subbase course in the construction of a Rk. C. pavement built under 
a separate contract awarded before the completion of work on this 
SrO1Sct. 

The conerete pavement at the Route 5d Traffic Circle was started 
on April 18th and completed on May 16th, The entire pavement surface 
was fully opened for traffic on May c4th. Pies was. mode. possible 
Beocne liberal use of adgitional bags of cement for high early 


strength. Roupeonoaan Conn, , oeebion 1 
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Route 35-4N, Section 14 (Paving) 
West Long Branch Connection 
State Project 


Fatontown & West 


Long Branch Boros ____Monmouth County _ 


mae 1 er meee ee 


eR = No 


General Contractor: Franklin Contracting Co. 

Bonding Company: ; Standard Accident Ins. Co. 

Resident Engineer: | Veh, Markle ‘and 9 wenn hemes 

Meneon of Project: 1.662 miles 

Pavement: pm eC. single eeewratn: at intersections 2" Biv. 
. Cone. on 7" Penge Mac. Foundation, variable width. 

Shoulders: Av. 75" Gravel 10! wide 

Graded: 43% and variable thru intersections 

Por Way: 60! PAR AOS aes 

Bids Received: 6-6-41 Contract Awarded: 6-10-41 

Hece of Contract: 6-16-41 

Bontract Date for Starting: 7-10-41 Date Started: Su ld-é) 

Completion time: 70 Working Days 

Contract Completed: 48 Working Days (Date) 11-15-41 

Work Accepted by Commissioner: PN 11-25-41 

Amount of Original Contract: untae uoCe Ae 

Pocra Work: 061,85 

nRecuctions: £,090,21 

Final Cost: a 7Q, 001479 


This project extends Easterly from the Trertie Circle at Route 
35 and Locust Road South of Eatontown to Broadway, West Long Branch, 


Construction of the project was not started until Aug. 14th 
due to a delay in the delivery of the welded wire mats for the 
reinforcing of the concrete pavement. 


The concrete pavement was started on Sept. 17th and was 
completed on October 17th. The aggregates for the concrete pavement 
heve betched at the Bennett & Schock, Inc, plant at Brielle and 
trucked to the work, The gravel surface placed under a former 
contract was used:as a subbase course and new gravel was used to 
bring the shoulders to pavement grade. 


The construction of the foundation macadam and the bituminous 
concrete pavement was started on Oct. edérd and the work on those 
two items was completed on Nov. 10th. A mechanical spreader was 
used for the bituminous concrete and satisfactory results were 
obtained. 


Route 35-4N, Section 1A (Paving) 
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Route 38 Section JA 
Pine St & Madison Av. Int's - Mt. Holly 
State Project 


Lumberton & 


Meeppoiiy Townships ss Burlington County a 
| General Contractor: Maintenance Div.- State Highway 
) Dept. 


| Resident Engineer: Be Gig cok 


| Leneth PE Project: 4292 miles 
Pavement: 9° R, CG. 18! widening and variable width 
at above intersections 
Graded: 56.* single 
Rieht of Way: 2303 
ge 
Date Started: 6-16-41 - Date Completed: 9-10-41 
® | 
Actual Cost of Construction Reported: % 28,017.15 , he eee 


This contract was given to the Construction Division of the 
Maintenance Division of the New Jersey State Highway Department in 
the form of a work order, in the summer of 1941, work beginning 
K 6-16-41. 


The work consisted of adding additional ten foot and 8 foot 
lanes on the northerly side of existing pavement in the vicinity 
of Madison Avenue and Pine Street at Mt, Holly. Curbing and other 
incidental work wes included. 


The work was very slow and the new paving was not opened to 
traific until &-9-41. 


Route 38, Section 3A 


we ‘ax eos Bale ad ‘iy © a ee ek ls in} Ai Mins ‘ rT we 
We , hi ( % Ae ii hae tes es ie ey 1. a 
aA i ar i 1 vik 7 By an, 
U fi mn "i 1 a vite 2 
j baAX! 
Aé soljos& 8 eter’: 
yifod .ti = e'ont .vA nopthaa 2 Sid OnE T 
Toefors etade 
i 
| javod sotugilaud agi demod 
! —s ~~ ~ ened tom ee FR ne OR ee Bee ; enn = mp2 
1 i, «-.vid eecesrsotrish xo tong 
»tqed an 
Y far Ps +, oA ros @ ent PAL 
eofln S@8,° vo) 3dootow 
'hiw. sldnivay Bae ~iiinebiw *@L. 0 ait "¢ 
nnoltsosetednt svoda oa 
elaate #52 
tO 
a ye roe Se RT eR ~ St A OTN En 4 A Aen ta ethnsbneslhncnet on inn iat " 
ar ed ee tolamoD sted + Londied 
a 
’ . aa’ " “+ tec in tod a Ct re 
i eens a le Gl VIO. 8S - SPIRLOC OH tol goutte BNOU 
> 4 ; 34 tG. C i wiJhis raENoOo ats oF rie he 
Ae ia G Yswha lll ovesa yoatat well sat to nofetviad @ 
f | HPTON eis Of ro 19S: Ise ond rt 
tool G Sas toot met Lanolvlbbs amibiées te bedjetaces ATOW: 
Yirintot io aL deonevaq mwiteixe to ebia yvistoisron ode Mia 
: cin) . .viloi «3M Js teenth egtd bas sogevas 
? ebebuloal saw wtow 
oy Bonsac Ef “umrtivsa werrt.odd? us wolfe Ytov Bi W Stow 
j alt: 3 [13am 
4% * z A wy my ye . 
7 iG noltood .80 ostuoH 
? 7 € . ae 
AL i iy d : } ie } FI i) 
i hin, awe ae iA wt apa oo ip ioe A ey te 
i a Uy - Te if 2m t nye ‘ i 
7 5 i ak ;* al yee ", I 7 , I 
‘bs ~~) . 7 ; 


Route 38, Section 4 
Route 54 = Route dd 
Grading & Temporary Pavement 
Stace Praject 


Wall Township Monmouth Count 


General Contractor: — Robert W, Cleveland & Co. 
Bonding Company: The Fidelity & Casualty Go. 

Ot Ne a 
Resident Engineer: Cor bee act 
Peres of Project: B,oo4 miles 
Pavement : 8" treated gravel single 20! width. 
SioulLcers: BY x DOAwemewe lL 
Graded: 122' wipe sidewalk spaces 
Rieht of Way: 180' and -.30' each side outside of slope lines. 
Daas Received: Am 4m 4A) Contract Awarded: 48-41 
Date of Contract: 48-41 
Contract Date for Starting: 4-30-41 Date Started: 4-16-41 
Completion Time: 140 W. Days | Extensions: 8 We. Days 148 Total 
Contract Completed: 1444 Working Days (Date) 12-241 
Work Accepted by Commissioner: : 12-9-41 
Amount of Original Contract: * 1943;075,25 (Road) 
Extra Work: 12,514.47 
Reductions: 9,146.20 
Final Cost: 197,243,47 (Road) 


Teor epan Ryl, Slab bridge is included i this conbract and cost 
ee a 


Di cet a-Si i SU a 


eens 


This project was a grading and drainage contract with 
temporary gravel pavement placed 40' wide on the northerly hait of 
the roadway. The Maintenance Div. ireaved 20* of this gravel 
pavement with lignin binder thus leaving 10' gravel shoulders each 
side. The intersections were paved with Bituminous Conerete type 
up? 77 thick. This was placed on a Penetration Macadam Foundation 
3% thick which in turn was placed on a foundation of 8" gravel. 


A strip 30' wide outside of slope lines was acquired for 
extra Right of Way so that it could be used for eauviiicavion later, 


Route 38, Section 4 
Route 34 = Route 45 
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Route 39, Sections 1B & 10A (Paving) 
Rt.25 near Bordentown to White Horse 
State Project 


Bordentown & Hamilton Townships Burlington & Mercer Countics 

General Contractor: Joseph Nesto & Co. 

Bonding Company: , Standard Accident Ins. Co. 

Resident iingineer: John J.. Timmons | oe 

Teneon of Project: 2n0e0- MLlos 

Pavement: ot , Copano, Go" dual width on new alienment 

Shoulders: Ave, -74" gravel 5° & 10% wide 

Graded: 9.351 roadways w ith 16' & variable Geter 
islands and 10' to 20' walks each side. 

Right of Way: L190? toe byt ae 

Bids Received: 10-11-40 Contract Awarded: 10-15-40 


Date of Contract :10-18-40 

Contract Date for Starting: 1042940 Date Started: L1l-22-40 
Completion time: 120 Working Days Extensions: 5 VW, Days Total 12d0W.D. 
Time used to 12-31-41 | 108: Working Days 


e 
° 
ee ee a 


re 


Amount of Original Contract: 294,959.80 (Road) 
Amount of Adjusted Contract to 1léedleel 295,203.30 
Amount completed to Dec. 31, 1941 245 ,800,00 
Amount completed during 1941 PAO, TOOZCO 


The widening of the bridge over Crosswicks Creek consisting of 2-73! 


ad 


The work performed under this contract consisted of cxcavation, 
construction of Reinforccd Concrete Pavement Paralleling existing 
Concrete Pavement, and incidental work. Traffic is being detourcd 
under Existing Railroad Bridge to temporary Pavement at the location 
of a future underpass bridge of the P.R.R. at Mile Hollow. At the 
North end of the project at White Horse, plans to construct a 
traffic circle were abandoncd due to incomplcte acquisition of 

property. A temporary pavement carries traffic at this site. 


The paving is completed except at the locations mentioncd above 


Also some curb work, seceding and clean up remain to be done in the 
Spring of 194<. 


Route Oe, Geotion 1B & 1L0A(Paving) 
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Route S41, Section 2A & 3A 
Route 38 to Kresson 
Federal Project ,/183A(1) 


Mt, Laurel Township Pe Pen Pe GOD wOCUMD Ey ul 


General Contractor: Sid. Groves & Sons Co. 

| Bonding Company: Royal Indemnity Co. 

| Resident ingineer: ee ae Teore 
Length of Project: 6,28 miles 
Pavement ;: oT hy Gene o' eDual 
Shoulders: Av. 7%" Gravel 5'&10' wide 
Graded: 2-35! roadways with 16! 


eenter island and 2O' walk 
each side and variable 


Right of Way: Lao * 
Bids Received: 1-5-40 ’ Contract Awarded: 1-12-40 
Date of Contract: 1-17-40 
Contract Date for Starting: 2-1-40 Date Started: 3-25-40 
Completion Time: 140 Working Days 
| Contract Completed: 1354 Working Days (Date) 4-7-41 
efor necepted by Commissioners eee 6-5-4) 
| Amount of Original Contract: hyebe, 105.15 
_Reductions: 6,825.17 
| Extra Work: 6,699,11 
‘Final Cost: \ 481,979.12 
Amount Completed in 1941: poteakeiaed 4,159.12 


This project is the first section of Route S41 to be dualed. 
The Tacony-Palmyra Bridge connects with White Horse Pike for Shore 
Points over this route. 

Northern and Western Philadelphia motorists in recent years 
have developed a preference for this route due to it's freedom from 
urban congestion. The capacity of the former single highway had 
become badly taxed especially on Holidays and week ends. 

The work on this contract was completed in 1940 except some 
topsoiling and seeding which was done in the spring of 1941. 


Route S41, Section 2A & SA 
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Route S-41, Section SB & 4A Widening 
Kresson = Route 43 
| Federal Aid # 183 B (1) 


Voorhees & Berlin Townships 


| & Boro of Berlin } Burlington & Camden:Counties 
General Contractor: Francis A. Canuso & Son 
| Bonding Company: Standard Accident Insurance Co. 
| Resident Ingineer: Je he Gerecke Wag 
‘Length of Project: er: 5,996 miles 
Pavement : Of RoC. 10 oe eaneie, 20%, 40% and 
; variable dual widths 
Shoulders: Av. 7%" Gravel 5! & 10! wide | 
Graded: 25% dual widths with 16 center island. 2'* island 
at R.R. Underpass with 27' dual pavement 
Right of Way: ~3B6' and Variable 
Bids Received: 12-30-40 Contract Awarded: 1-7-41 
Date of Contract: 1-11-41 
Contract Date for Starting: 1-24-41 Date Started: 1-21-41 
Completion Time: 140 Working Days 
Contract Completed: 140 Working Days (Date) 11-24-41 
Work Accepted by Commissioner: -  12-9-41 
Amount of Original Contract: #& 424,278.58 (Road) 
Total Cost based on data available to date: > 423,649.74 (Road) 


At sta. 670+80 the existing bridge was extended 38'-10", It is 16! 
span R.C. slab bridge, This extension cost $7,380.26. 

The Maintenance Dept. costs for moving 18,976 sq. yds. of existing 
concrete pavement is 855,146.27, The average movement was 29.47! 


feet per sq. yd. | SON oe itn 


This contract provided for the dualizing of the old concrete 
pavement between Kresson and Route 43. 

The traffic circle at Berlin was partially reconstructed and 
service piping installed. From the traffic circle to Route 45, the 
rd and 4th existing slabs were moved to the new location. This 
work was done by the State Maintenance Department, the contractor 
following and completing the work after the slab moving and jacking 
operation. Of this slab moving that portion in the curve approaching 
the Pennsylvania Reading Railway underpass was super elevated to 
to a maximum of 9 inches, 

Speed in completion was considerably impeded by the delayed 
presence of buildings along the Right of Way. 


Route S-41, Section SB&4A 
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Route 43, Section 10 & Route 47, Section 9 
Drainage Improvements 
Lindenwold & Hurffville 
Stave Project 


Camden & Gloucester Counties 


General Contractor: Cece. Construction Company 
Bonding Company: Standard Accident. Ins. Go, 
Resident Engineer: vere Gerecke _ Lied Meee bas 
Bids Received: 11-7-41. Contract Awarded: 11-15-41 

Date of Contract: 11-26-41 

Contract Date for Starting: 12-33-41 Date Started: 1-25-42 
Completion time: 40 Working Days 

Amount of Original Contract: Wenner Gree S80 


This contract provides for about 500' of storm drains and 
incidental oppurtenances to relieve two locations of poor 
surface drainage. 
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Route 44, Section 8 
Bridgeport By-Pass 
Federal Aid Project 122E(1) 


Logan Township | Gloucester County 

General Contractor: Versaggi Bros. Const. Co. 
Bonding Company: Standard Accident Ins. Co. 
Resident Engineer: Ne Be Rieor 

Length of Project: POL miles 

Pavement: oO" R. C. 20! wide except Raccoon Creek Bridge which 
| is dual 24! widths with 4' island 

Shoulders: Average 73"x10' Gravel 

Graded: 40'-52' 

Right of Way: Leo ene 

/Bids Received: 6-2-39 Contract Awarded: 6-6-59 
‘Date of Contract: 6-12-39 

‘Contract date for starting: 6-24-59 Date started: 623-59 


Completion time: 140 Working Days 
'Gontract Completed: 140 Working Days (Date) 1-15-41 
| Work Accepted by Commissioner: | 1-28-41 


| Amount of Original Contract: & 64,752,998 
Extra Work: Let Cavs 
| Reductions: Sete tL 
| Total Cost to date: 81,422.23 (Disposition of 
| claims by contractor remain to be determined). 
| Amount Completed in 1941: os B,9b2625 


The bridge over Raccoon Creek was under separate contract with 
| FP. A. Canuso & Son and cost BOLT 5861.90 


“This project is the initial stage of construction of a dual 
highway over a new 120! right of way by-passing entirely the town of 
Bridgeport, Gloucestcr County, and, by relocating a new yertical Lift 
pridge (under separate contract), eliminating a dangerous curved 
bridge approach which was the scence of many serious accidents. 

That portion of the project from East of the town to the 
intersection with Route 544 (Bridgeport-Chestcr Ferry Connection) was 
opened to traffic under semi-final acceptance October Sl, L939 « 

The remainder of the project was delayed by the construction of 
the bridge over haccoon Crock. 

One side of this bridge was completed by the middle of Junc 1940 
when the road work on the approaches was started so that one-half of 
| the new bridge was opened for traffic July 17th. During the fall 
| and early winter the bridge and approachcs were completed so that 
4t was fully opened to traffic on Decomber 28, 1940. 

The guard rail & clean-up were completed in January 1941. 
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Route 44, Section 9 (Grading) 
Westville=Pierce's Corner 
State Project 


Gloucester County 


A se gp 


| West Deptford Township 


| General Contractor: Santaniello Bros. 
| Bonding Company: Aetna Casualty & Surety Co« 
| Resident Engineer: : M. P. McDole DABS Saar 
| Length of Project: 3,203 miles 
| Graded: 2-35! roadways with 6',7! & 30' Center Island 
if and 10! to 20! walk space 
Peery or Way: ~~. 40! ed hae) a 
Bids Received: 11-29-40 Contract Awarded: l-25-40 
Date of Contract: 12-24-40 
Contract Date for Starting: 1-9-41 Date Started: 2-35-41 
Completion time and extensions to 12-31-41: 140+0 Working Days 
Time used to 12-51-41: 187 .-Working Days 
Amount of Original Contract: (; 208,754.95 (Road) 
Amount of Adjusted Contract to 12-51-41: 208,006.99 
Amount completed to Dec, 51, 1941: 137,300,00 


hope* span RoC. Box Culvert over Hessian Run is included in this 
Pees, at a bid price of $ 21,791.00. 

To supply water to residents of Verga whose wells were alleged to 
be drained by Making the cut for the underpass, the Maint, Dept. 
spent 5 1,062.70 for a temporary water ee 

This road, known locally as "Crown Point Road", was one of the 
colonial thoroughfares and ig a most important artery serving the 
many manufacturing, oil and munitions industries located adjacent 
+40 the Delaware River, south of the City of Camden, This road also 
serves much interstate traffic consisting of the heavy trucking and 
tourists vehicles crossing the river by the several ferries located 
eo Penusvills, Pennsgrove and Bridgeport in order to by~pass the 
congested cities of Wilmington, Chester and Philadelphia on journeys 
to points north and east. 

The right of way widening was accomplished by adding, through 
purchase, a seventy~four (74) foot wide strip along and adjacent 
to the four (4) vod right of way 1aid out in year 1812. A new 
alignment of slightly more than one mile thru Verga permits of 
underpassing Wessian Avenue and overpassing Red Bank Avenue, two 
important County TOAGS « 

This project is designed for the erading with necessary drainage 
of a dual highway having two traffic lanes each, with 35 feet ek WES Uk 
width between curbs and being separated by a 20! wide center island. 
The present construction provides for erading one hei f oL.rosd on 
widened right of way and @rading for Tull width on new location. 

The- traffic lanes are graded seventeen (17) inches below high side 
of proposed concrete pavement; this will provide for sub-base 
placement preparatory to final paving. 

The contract will not be completed until Spring of 194¢. 
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Route 44, Section 10 (Paving) 
Bridgeport-Nortonville 
State Project 


Logan Township Gloucester County 


General Contractor: Ss, J. Groves & Sons Co. 

Bonding Company: Royal Indemnity Co. 

Resident Engineer: ee or 

Length of Project: eyoro miles 

Pavement: av 0, 20) & 3G? WiGe 

Shoulder Ave. 75" Gravel 5'&10! wide 

Graded: Dual 35! roadways with 6', 15' & variable center 
islands and 10' & 20' walk spaces 

Right of Way: Le Os re cen en ete ieee enn enc 

Bids Received: 9-13-40 Contract Awarded: 9-15-40 

Date of Contract: 9-19-40 

Contract Date for Starting: 10-4-40 Date Started: 10-7-4.0 

Completion time: 140 Workins Days Fetensions: O Working Days 

Contract Completed: 134% Working Days (Date) 8-28-41 

Work Accepted by Commissioner: : eo. 9-8-41 tee 

Amount of Original Contract: “S 283,132.19 (Road) 

Extra Work: 893.02 

Reductions: 24,424,882 

Final Cost: 259,600,359 

Amount Completed in 1941: Bela lL Oeo9 


A 9t span and a 2O* span R.C. slab bridges were included in tis 
contract and cost--9' span 96,196.28, 20’ span G12 ,951.22. 


al 


This project consists of widening to a dual highway the 
Raccoon Creek causeway. 


From there only the right or south bound lane was graded and 
paved, the left or north bound macadam remaining in use. 


Grading was carried thru the winter and spring so that paving 


could be started April <9, 1941 and was completed June 6, 1941 
in time for summer traffic. | 


Route 44, Section 10 (Paving) 
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Route 44, Section le 
Pennsville-Hook Road 
Siepe froject 


Lower Penns Neck Township urbe len Oouney 2 


Te latemacmnditnanessinetaiehmesd 


General Contractor: - Versagci Bros. Const. Oo. 
Bondine Company: Standard Accident Ins. Co. 
Pesident Engineer: ss TCC rman FRE 
Teneth of Project: ieeo Wiles 

Pavement : Ohreg OS single 20" wide 
Shoulders: Ay. 73" Gravel 10' wide 
Graded: 46" singie 
a Voce 
Bice Received: 11-7-41 Contract Awarded: 11-7-41 

Date of Contract: 11-24-41 

Contract Date for Starting: 12-5-41 Date Started: 1-5-4282 
Completion time: = t _ (80 Woe tee Days 

Amount of Original Contract: » Coen ce tO 


OS a TO ee 
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This section of the road between Pennsville-and Salem will 
be graded and paved during 1942. 


Work is now under way on the drainage items. 


Route 44, Section 1é 
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Route 45, Newton Creek 
Bridge Approach Structure 
Stace Project 


Haddon Township «Camden County , : 
General Contractor: Hisenberg Construction Co. 
Bonding Company: Maryland Casualty Co. 

Resident Engineer: Ue ig, PE TOCKe smats ptt 
Pemeth of Project: ~L6e Wiles 

Pavement: TStehecs Sineclo width 56’ wide for Br. App. 


Slabs and 10" R.C. 8' wide placed each side 
existing 40’ pavement, 


Graded: 56' with 12! sidewalks 

Right of Way: 80! | 

Bids Received: 12-5-41 Contract Awarded: 12-9-41 
Date of Contract: 12-18-41 

Contract Date for Starting: 12-31-41 Date Started: 1-5-42 
Completion time: __.75 Working Days 

Amount of Original Contract: & 9,369.50 (Road) 


ee er A EE RL LL ET 
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The existing timber approach structure is to be réplaced with 
= conerete and stecl structure. It is about 100% long. 


Approach slabs are to be constructed each side of the bridge 


‘and the existing pavement is to be widened by placing e) ‘conerete 
slabs each side with new curb & guard rail. 


Route 45, Newton Creek 
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Route 45 Approach Structure 
Route 47 Storm Drain at Big Timber Creek 
State Project 


Brooklawn Boro muh Camden County cae 


General Contractor: Misenberg Const. Co. 
Bonding Company: Maryland Casualty Co. 
Resident Engineer: M. P. McDole PEAT 
Length of Project: hbo mites 
R 45 Pavement: 24 Bigg Coney top on SB "Penetration macadam 
on minimum depth of 4" macadam foundation. 
Graded: R45-47! wide with 163! sidewalks 
Right of vay: B0tton R45 " 7 ee 
Bids Received: 12-50-41 Gontract Awarded: 12-9-41 


Pete of Contract: 12-18-41 
Contract Date for Starting: 1-14-42 


Completion time: i20- Working Deys ‘ 
Amount of Original Contract: & 26,6395,91 
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This contract will provide for a new approach’ structure on 
Route 45 Brooklawn side of Big Timber Creek Bridge, Also provision 
is made for the installation of about 700' of large arain pipe on 
Route 47 Brooklawn approach to Big Timber Creek Bridge. 


It is éxpected work will get under way as soon as materials 
are securede 


Route 45 Approach Structurs 
Route 47 Storm Drain at Big 
Timber Creek 
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Route 49, Section 16 
South Dennis Relocation, Inc. Bridge over P-¥R.S5.L. 
Federal Project FAG 96B(1) 


Dennis Township ve _Cape May County- 


General Contractor: Harry Eisenberg, Inc, 

Bonding Company: Continental Casualty Co. 

Resident Engineer: ES a) SSIS ot 6) «ae ee 

Tength of Project: 2247+ miles 

Pavement: ou Rtn eeor es cual 267 widths 

Shoulders: Av. 74" Gravel single 10' width 

Graded: 40' and 2-26! roadways with variable island 
width and 6'#.10' walk spaces 

Right of Way: 126! Behe 3 | = eee 

Bids Received: 7-12-40 Contract Awarded: 7-23-40 

Date of Contract: 7-27 94.0 

Contract Date for Starting: 8-15-40 Date Started: 7-20-40 

Completion time; 140 Working Days 

Contract Completed: 1394 Working Days (Date) 6-19-41 

York Accepted by Commissioner: 7-1-41 tie ee ems 

Amount of Original Contract: & 167,532,24 

Pactra Work: 5128.40 

Reductions: DelolLen? 

Final Cost: 164,509.07 

Pmoune Completed in 1941 55,609,077 


The bridge over P-R.S.L. included in this contract cost 360,027.91 

This project consists of the construction of a concrete bridge 
over the Penna.-Reading Seashore Line at South Dennis and the 
approaches thereto. It eliminates two srade crossings, one of which 
was on the southerportion of Route 49, The junction of Routes 49 
and 9+49 was relocated and a modern intersection constructed, with 
26't wide traffic lanes of 9" reinforced concrete pavement and 
curbed throughout. The southerly portion for a distance of 2800 
fect is 20 ft. wide as is the existing pavement of this Toute. 

‘While no outstanding construction features were involved, it 
seems worthy of mention that the speed of construction was such 
that the projéct was 88% completed in approximately one half of the 
contract time, which was made possible because of competent work of 
the subcontractor on the bridge construction and the use of modern 
and up to date dirt moving equipment used in the geonetruction of 
the approaches. 

The work done during 1941 was concrete paving on the bridge 
approaches, precastwand caste-in-place Conc. curb, the topsoiling 
and seeding and general clean-up. 


Route 49, Section 16 


al ea uid ta 


hand 


ay as iy 
‘ \ 
t 
; 
r j a4 ry “ 
_ el(eg tone. “Ferra 
p ? 
_ ° . 
MS STIG ; oye 5, re : 
open Se Rte SE aaeeeation ma pepa dia he re previ rine eileen 
ej are ees eI Kperer fie x ’ 
Py ~ AB toh A Ug SF Ge ans een Or oy? 
, F ae i 2 rey ' Ma 
2 J ae Aide? 4 
nen ae Ot - mag debe n @ ichenn te sence hry aa EAS boos ARDY Se ere w veo rg amine aepine ea er 
\ i oe + 4¢ 
\ | Ro 
{ve . » Aud 
| wf r . \ 
; ro. Re | oe), ‘A 
| | idabtay. a AOR 
a ¥ ee 
; f BA iy 
' “s 
ne tk. 
—— - Seen emery ie, Rl tty an ce ie li dike et pe son cade nacabaieco ame tad 
| = Se ei ES ~s) Wy. sie « Re _ ey Cie ea i vy 
i Aue Me + Des " FE SEL ee ey - 
M Oey) EH 
(i dee NX axe \ 
> 4 a * “ ad . * - 
h - ' Gs a ad : “ - 3 Es | an oe r \, 
_ ye AL ak es : MES ; Lb ie £5\5 Le Pe om?) -s OLE .. “cas 
i ” 4 ° dee ~— > <owt Cemmipgt ee sh simiithy Ee A Ee RN Al RRR rr iS I RON Me 2:ssre naadinceeiBt As Vip A Olmnghe Rf beam meen 
t ? * oAs %, 
i 44 a a 2 \ 
| ‘ . * | 2 t ' 
| or yHinct vest :e as Co: 
i ‘ Rin” Wake f ‘ Ee i = al f Le Sof * 
j ; a 4 a Ae a a ia 
‘ ‘ re el Oy 2») PEP SAK reo ee by ry 
_— A ata ie Ae nexmes OA AEA = — Dee hubinm m SS TS IE RSNA i AEN Ea PF Na eye Hb POE IE NAY I A a oN mca gh 
] ” 2, ‘ 
Z - A te oT pe 
| id @ des : : * Fok See) ta) M Bae yt 
a, é ; 
| , ¥ ww ~ 
‘ee ; 
m = 
5 ae i 
e =A % hl? " . 
j 
| - owe : nl en o 
‘ a ( m~ t Pr ay 
é a whe. BN A et a 8 | £ Bb “ #e ik 
‘aos ‘ . a 
i ~ 4 i, ' x i ¢. a a! > A 
4 : > * ce ei Fe) Vie : ‘ 
Eo A : : yi ts POEL OIL gi he conn 
~~ ees ie s “ ” ae i deetheders ied lel ok Led ~ ie te Se te to ae aeeritiye PE Eh Ow re hla a it <A tow 
ve. * bites ‘ 3 pe Pon\ VD 2 Ae ee hai 
& j As Ca Ma i J tke eeodia Cota) ro Of, 
, ¥ 2 . " e” er es ee arg : roy * wee bk f 
i > Ae se 5: ro FP ar 2 BF : hoa i, etal. PARE De af ie y srunet 
« E ' ‘ ., en 
‘ * i 2 "4 cs , 5 7 Fy e* 77 ae i hs Pare, fp 
P A ry te AMPA PST RSG Wives eOTOTOh. : 
* r = * oe 4 7 
bem ep Re 5 a F { \ a ne if (7 2a 
tr GO. * fs, GINO TO ot Pere parr en ie 
* oat ah ee 5 4 my ore Wie g a we ‘ Po a gp oy my . % 
ye Lie QESOORE ONL | SBS Ol Cat: Seay ee anu 
* “4 F j » . as a) F 
ey ee he eee ‘ ire: Pecaesy oF Bey if bis) Sea oom iy ceo 2 
’ Fo As Sod Geka WP Ms hea? Bee \e ND.” Case Deke oe Tt" 7 
. An * ay > ‘ . y + 4 en 
3 ‘ . Tre er ' ; 4 i“ bs A 
tern ol: tol dted Toogtnn 
a x 
F ah p09 4 a te hie 3 
, * Ae “\5 phe SS bee Si . + 
> ¢ Dy 7 a * a eae ad ae ; 
Biey 2o"t todd ti on 
| f , Ne j 
¢ + ‘ “g) ‘ \ 
Jom Snuioo. Yeo foc addk aes 1 6 % 
“ 7 he 
: Ve 4 Pt ‘ ; Dold 
P 7 . : pan “ 7, nd CP we (eer «5 re Wy ty ae Noa EY r Nay wy iy | 
ee che ' . r g 4 vi ibs ae hk @ PAU Se. ae , 4 a i é Ww ¢) & Ry ay 
iy - * : 


‘ sey tc : 1 TD ORS OO: | Gee ie Cir ae A Ray, Hotdw: @ MES 
oe eee NEY Votee Road geese aioe ‘geht od ‘Biht. oS Lod aa e 


PORES BS NPE ee OREb 
fa | | ) | 
; NMI OES O. ER Rae an ae rtd ny 
iP Pee aa AND «8 or P a 
vin ie a oi ae ees SEN _ OE Sea Se recs Seed! ay oe ae dep fur aw. ak and « 
j 


4 (re th Ay eth ax Bao § 


Route 54, Section 1 
2nd Road, Hammonton to Landisville Road, Buena 
WPA Project 1016-1-50 P-40 


Buena Vista Township Atlantic County o 
|General Contractor: Maint, Div.,State Hwy. Dept. 
}Resident Racinecr: Ter ek 5 SUC Sy > 


Meneth of Project: PSA Oo ML TC's 
Snoulders: : Existing 5! shoulders widened to 10' & ye Maer Teh 
. along existing SCO gravel road. 
iGraded: 40' roadway with 20' walk space on outside. 
Mmaght of Way: es ot : ater 
Contract Date for Starting: 35-7-40 Date Started: 3-11-40 
Meeairiction Oost to December 31, 1941 for Department 
| Labor, Material and Ecuipment - Road - & 298,621.43 

- Bridge’ = 20,168.16 
Peeeoruction Costs for 1941 - Road - Pel tAS ges 
Construction Costs for 1941 - Bridge - 16,278.56 
Hstimated Construction Cost for Paving (cxclusive of W.P.A. Labor 
Cost) © 35 ete eo 


Pile 


The 12? Box Culvert at Hospitality Creek, the bridge over Great Lvs 
Harbor River and several smaller structures are included in this 
POTS Cs 


a Sn i Fe 


oe 


The final phase in the construction of this contract was 
started on February 4, 1941 with the removal of wet excavation in the 
vicinity of the kgs Warbor River Bridge location, It was backfilled 
| with good gravel and sand. The new bridge location necessitated the 
relocation of Erg Harbor river channel for a distance of about 470'. 

| Deteis Section of road includes the approaches to the Rt. 46 
overpass and consists of two two-way ramps Secuth-east of the center 
Rye or Ri, 54, Gec.-1l.. However, since the existing 12th Street (R54) 
muet pe used for travel, the fill was not completed. The depth of 
the fill varies from 3' to about 27', It was thoroughly compactec 
and has not, as of this date, shown signs of settlement although 
much erosion has taken place, ; 

The WPA forces were Giscontinued on Nov. 26th, thus this 
project is not yet complete. Some excavation was not removed in 
the vicinity of the Bell Telephone Bldg.. in order not Lo Jncerilers 
mith treffic safety... This will no doubt be done when the road is 
paved with concrete 

A 2-47' 8" span steel & Concrete bridge over Boag has Deen 
| awarded under separate contract to Hisenberg Cong’-Co. for 
Mm & 59,273.58 (See 1940 Report ) 


Route 54, Section 1 
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Brunswick Pike Road, Section 1 
| Federal Aid Project F.A.S. 43A (1) 


! 
! 


West Amwell Township Hunterdon County 


General Contractor: Edward H, Ellis, Inc. 
‘Bonding Company: : Standard Accident Ins. Co. 
‘County Engineer: Frank W, Bohren 


Resident Engineer: Carl Teegen 
i Length of Project: 2,84 miles 
Pavement: 18! wide 1" Bit. Conc. (type "A") on penet, 


mace base 2" thick & mac. Founda. 4" thick. 
onOULdeTs ; earth 6! wide 

| Graded: 50 wide 

iRight of Way: 66! 

| Bids Received: 7-11-41) Contract Awarded: 8-11-41 
iDate of Contract: 8-22-41 

| Contract Date for Starting: 9-6-41 Date Started: 8-19-41 
|Completion Time: 100 Working Days 

lcontract Completed: 49% Working Days (Date) 12-31-41 

|} Awaiting Acceptance and Final Costs from County. ; By 
| Amount of Original Contract: & 86,644,475 

| Adjusted Contract Amount to 12-31-41: 84,298.75 

| Estimated Amount Completed in 1941: 84,298.70 


ears, 


 o_— 
This project provides access to the Delaware River Bridge 
at Lambertville for east and west traffic. 


Subbase material was used where found necessary and Drainage 
structures were constructed to eliminate water hazards. 


Brunswick Pike Road, Section 1 
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Cuthbert Road Extension 
Federal Aid Project F.A.S, 235A (2) 


| Haddon,Delaware & 
- Pennsauken Townships Camden County 


General Contractor: Francis A. Canuso & Son 
Bonding Company: Standard Accident Ins. Co. 
County Engineer: ae, Toy LOL 
Resident Engineer: Je is Gerecke Pati 
Length of Project: dwoet miles 
Pavement: 11! width of 8" R.C,, Pavt, each direction 
Shoulders: Earth width 7 feet (by WPA) 
Graded: 29t dual widths with 4' to 24' center island 
| and 60) to joo" single width 

Right of Way: 50. GOs ie awe 

Bids Received: 71-41 Contract Awarded: 7-20-41 


Date of Contract: 7-31-41 


Contract Date for Starting: 8-6-41 Date Started: 8-25-41 
Completion time: 70 Working Days 

Contract Completed: 62% Working Days (Date) 12-1-41 

Work Accepted by Commissioner: 12-23-41 

Amount of Original Contract: @ 70,714.40 

Extra Work: Lyloog oF 

Reductions: 635493 

Final Cost: 71,215.06 


This project serves as a belt line connecting Collingswood, 
Haddon Township, Delaware Township, Merchantville and crossing 
State Highway Route 38 and Route 40, 


A cirele at Chapel Ave. in Merchantville distributes traffic 
at this point. 


Cuthbert Road Extension 
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FPranklin-Union Avc., Gr. Elimination 
Pa.~=Roadine@ sel. = West Boriin 
Fedcral Project FAGM 24A(1) 


Berlin Boro _and Township Camden County 

General Contractor: EBisenborg Construction Co. 

Bonding Company: Maryland Casualty Co, 
_ Resident Engincer Wilson onarpe » AOE) 
mieneth of Project: 2508 milca 

Pavement: 8" Treated Gravel 30! wide & 6' surface treatca 

ac gravel walks. 

Gradcd: 20’ wide with 6'-10! walks cach side 

Right of Way: Nex, L6e?s 

Bids Reccived: 10-4-40 Contract Awarded: 10-15-40 

Date of Contract: 10-25-40 

Contract Date for Starting: 11-1-40 Date Startcd: 11-440 

Completion time: 110 Working Days 

Contract Completed: 108 Working Days (Date) 7-9-41 

Work Acceptcd by Commissioner: Wheto 11-17-41 

Amount of Original Contract: & 22,047,235 Road 

Extra Work: 624,598 

Reductions: 411,10 Road 

Final Cost: 22,200,71 Road 

Amount Completed in 1941: 21,000.71 Road 


The 3 - 38! O-1-16" span I Beam Bridge over the Pe, «beading 6. is 
Fast of Franklin Ave. is included in this contract at a cost 


of $ 33,461.24 | 


Duc to the contour of the ground where the overpass crosscs 
the railroad, most of the embankment is adjacent the bridge and in 
order to make the cmbankment correctly, the abutments and piers of 
the bridge had to be completed. This was donc and the cmbankment 
started Dec, 23, 1940 and completed carly in Spring oL thie Year, 


Gravel pavement was placcd from Junc 25th to June e7th and 
later this gravel was surface treated SCO 


franklin-Union Ave., Gr. Hliminay 
tion 
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Grado Crossing Elimination 
over PA«Rcading Scashore Lincs 
he or @acuon Aves Bcrlin 


Foderal Aid Projects F.A.G.M. 6B(1) 
| 26A(2) 
Berlin Township ' Camden Count 
General Contractor: Risenberg Construction Co. 
Bonding Company: Maryland Casualty Co. 
Resident Enginccr: Wilson Sharpe La 
[Length of Project: 0.526 miles 


Pavement: 9% Reinf. Cone, Pavts 20’ to 30' wide and oyh 
treatcd gravel 30' wide 
Shoulders: Bit Surface treated Gravel Pavt. L-17' wide 
: R-7' widc 
Gradcd: 44% & 30° wide 
Right of Way:  493' & 50' wide 
| Bids Received: 12-20-40 Contract Awarded: 1-7-41 
Date of Contract: 1-10-41 
| Contract Datc for Starting: 1-24-41 Date Startcda: 2-50-41 
Completion timc: 160 Working Days 
Contract Completcd: 159 Working Days (Date) 12-1-41 
| Work Accepted by Commissioner: eA 1-15-46 
Amount of Original Contract: ‘71,987.14 (Road) 
Extra Work: 2,508,051 
Reductions: 564,59 
Final Cost: 73,731.06 (Road) 


One 6 span, Deck I-Beam and Thru. Plate Girder Bridge over Railroad, 
Gonercte deck, integral wearing surface, was included in this contract 
at a cost of # 165,239.76. This figure includes the cost of a 
separate overhcad foot pridge at old crossing. 

This project improved tho entrance to Berlin-Haddonficld Road 
climinating a dangerous railroad crossing and cxpediting ie SE i 
on Route 46. 


) An elevated pedestrian foot bridge was constructcd over the 
original grade crossing site, 


Gradc Crossing Elimination 
over PA-Rcading Scashore Lincs, 
BR. of Haddon Ave. Berlin 
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Kingwood-Byram Road Sec, 9 
from Graffts Corner toward Byram 
Federal Project F.A.S. 48A (1) 


Kingwood Township Hunterdon County 
‘General Contractor: Louis Sodi 


‘Bonding Company: Standard Accident Ins, Co. 
‘Resident Engineer: Carl Teegen - Co. Engr. Frank W. 
| ee eek ee 
‘Length of Project: (1.767 org.) 1.199 miles (revised) * 
Pavement : 37 Bit Conc. on 4" Mac. Foundation 18* wide 
|Shoulders: earth S' wide 

| Graded: 28! 

}Right of ‘Vay: anne” 2 a sanee 
| Bids Received: 11-14-41 Contract Awarded: 12-9-41 

|Date of Contract: 12-22-41 

[Contract Date for Starting: 2-2-48 : 

| Completion time: Res 90 Working Days (beg 5-1-42) 

| Amount of Original Contract: “ 58,691.55 


| Amount of Adjusted Contract to Pee 41 eb. 05 
* The contract items were reduced go that the funds allocated 
| would he sufficient. e 


| The improvement of a portion of this secondary road between 
| Kingwood and Byram will be started as goon as materials arrive 
| and weather is suitable, 


Kingwood-Byram Road, Sec. 9 
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Lambertville-Baptistown Road, Sec. 9 
Federal Aid Project F.A.S. 42A (1) 


Kingwood & Delaware Townships Hunterdon County 


General Contractor: dy, Fy Burs 
‘Bonding Company: Seaboard Suretiyg Co. 
‘County Engineer: Frank W. Bohrer 
Resident En jineer: Carl Teegen 
‘Length of Project: Jeno? ples 
‘Pavement: eet Cone, Lop ViypetA*).on 2" pens macs on 
| A” Nac, Founda, 18! wide 
‘Shoulders: Barth 5! wide 
| Graded: 28' single width 
| Right of Vay: 49%" 
i Bids Received: 4.—25-41 Contract Awarded: 4-29-41 
Date of Contract: 5-19-41 
Contract Date for Starting: 674-41 Date Starved: 7-1-4) 
| Completion Time: 120 W. Days Extensions: 4 W. Days 
Contract Completed: 115% W. Days (Date) 12-31-41 
Awaiting Acceptance and Final Costs from County. — 
Amount of Original Contract: & 81,116,432 
Adjusted Contract Amount to 12-31-41 79,561,038 
I rstimated Amount Completed in 1941: 79,561.03 


This project was an old macadam pavement 9 feet wide and in 
very poor condition. 


The construction of this project consisted GovwLc,. cone. surface 
18 feet wide on a penetration macadam foundation with subbase material 
under the pavt. at locations necessary to eliminate subsurface water, 
thereby stabilizing the depth of the pavt. 


Drainage facilities were ereatly improved as well as steep 
erades and sharp curves greatly reduced. 


Lambertville-Baptistown Road, 
Sece 9 
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Monmouth Road, Sec, 3 
Burlington Co, Line to Prospertown 
Federal Project FAS 156cC (1) 


Plumstead & 


Upper Freehold Townships Monmouth & Ocean Counties 
General Contractor: Franklin Contracting Co. 
Bonding Company: Standard Accident Ins. Co. 
County Engineer: Be Cs. ohinn ; 
Resident Engineers: V.E. Markle,F.1I. Shoemaker & 

: D, bs dOnnston 2 A ee 
Tength of Project: 4,658 miles 
Pavement: 6" Gravel 30' single width 
Graded: 30! 
Right of Way: 66! 
Bids Received: 8-25-59 Contract Awarded: 9-18-59 
Date of Contract: 9-26-59 
Contract Date for Starting: 10-7-39 Date Started: 10-11-39 
Completion time: 140 Working Days Extensions: 9 Working Days 
Contract Completec:148 Working Days (Date) 11-28-40 
Tork Accepted by Commissioner: 2n25-41 
Amount of Original Contract: ® $15421.70 (Road) 
Extra Work: 5, 220,00 
Reductions: 789,09 
Final Cost: 34,912.11 (Road) 
Amount Completed in 1940 and not previously reported . 3 oecell 
Amount Completed in 1941 by Ocean CO. 6 1,315,492 
Four timber bridges were included in this contract ; i? 
and_cost oe meer $31,259.74 
Little progress was made on this contraét during 1939, and most of 
the work was done during 1940, Only scraping remained to be done 


on Nov. 28, 1940. This was arranced by the contractor to be done 


by the County forces in 1941 when weather permitted. 


The Ocean County forces also arranged to do some extra drainage 
items by force account. These items appeared necessary after the 
contractor had completed his work. The cost oT this extra 
drainage is $ 1315.49. 


Monmouth Road, Sec. #3 
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Old York Road, Hedding to Crosswicks-Chesterfield Road 


Federal Aid Project FAS 40A (1) 
i 
| Chesterfield & . 
| Mansfield Townships _ Burlington County pe) Sal 
General Contractor: -aosoun “har rerty 
| Bonding Company: Astna Casualty & Surety Co. 
| Towvmship Engineer: Hdward K. Bryant 
Resident Engineer: D. Hs Jvonnston an ee 
) Length of Project: 5.760 miles 
Pavement: 6" Surf. Treated Gravel 20! wide 
Shoulders: 5! earth on each side 
Graded: Ot single width 
Right of ‘ay: (ae os ie ioc oh ee ner 
Bids Received: June 20, 41 Contract Awarded: July 18, 1941 
Date of Contract: July 350-41 
Contract Date for Starting: 8-12-41 Date Started: 8-18-41 ie) 
Gompletion time: 110 Working Days Extensions: 2 Working Days 
Total 112 
Working days used to 12-31-41 , 695 70 tyes ae 
Amount of Original Contract: (> 36,415.60 
Amount Completed to 12-31-41: § Bey 590400 


I FREE IR MEE em cores 


This project consists of erading and improving, with a 20! 
wide oil treated gravel surface, a township dirt road located in the 
farming district of Burlington county, which when*completed will act 
as a feeder to State Highway Routes #25 and ;739. The open fall 
weather permitted all the work to be completed with the exception 
of the application of oil which will be put on next Springs 


Old York Road,Hedding to Crosswicks 
Chesterfield Road 
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Pittstown-Jutland Road, Sec. #2 
Pittstown-Clinton Rd, to Cook's Cross Road 
Federal Project FAS 18A(1) 


Union Township Hunterdon County Be: sha) | 

General Contractor: oe ts, Time? . 

Bonding Company: Standard Accident Ins. Co. 

County Engincer: Frank Bohren 

Resident Engineer: Carl Teegen ee 

Length of Project: Leoe Les 

Pavement: 31 Pen, Macadam on 4" Mac. Foundation 18' single 
width 

Shoulders: 5' earth 

Graded: Ao Ma 

Right of Way: Sot ae 

Bids Received: 6-21-40 Contract Awarded: 7-1-40 

Date of Contract:7-15-40 

Contract Date for Starting: 7-16-40 Date Started: 7-15-40 

Completion time: 75 W. Days Extensions: O We Days 

Contract Completed: 7-3-41 in 75 Working Days + 584 calendar ‘days 

Work Accepted by Commissioner: be Dra nee oe 

Amount of Original Contract: @ £21,876,46 

Patra Work: DOU, 66 

Reductions: 591,73 

*Final Cost: 21,865.39 

Amount Completed in 1941: 1,465.59 


* Disposition of deduction of “ 1170.00 for liquidated damages 


remaincto be determined, So27 alee nn CL 


This section was a narrow dirt road, hardly passable in bad 
weather. The improvements in this project consisted of widening, 
easing grades, elimination of bad curves, adequate drainage and the 
construction of a Penetration Macadam Pavement, 18 fect wide with o 
fect of shoulders on each side. 


At locations where the siibsoil was unsuitable, a subbase material 
was constructed under the macadam pavement, With the completion of 
this project, the road from Pittstown to Jutland will be improved for 
the-entire distance, and will provide a highway to Jutiand from the 
East. 


Most of the work on this project was done in 1940, except some 
Piores, ditching and final clean-up completed in 1941. 


Pittstown-Jutland Road, Sec. #2 
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Raccoon Creek Bridge & Approaches 
Wood oury-Auburn Poad Ab Swedesboro 
| oe 


A 
Federal Project He PhS. AVA 


Logan Township _ Gloucester County _ 


ae nae saan ct 


nee A A OE LCE LO A AO RR 


General Contractor: Boyvard Hy ULlis,. Ine. 

Bonding Company: Standard Accident Insurance Co. 
Resident Engineer: Wie Do ermane Ws. Rigor See 
Lensth of Project: Oe.o7 Males 

Payenent: 8 Reinf. Conc, Pavt. & 


vit Penet, Mac. Pavt. 40! & 
variable widthe 
Graded: AO! & variable single width with 5' walk 
epace each side. 
Richt of Way: 66t & 96' wide 


Bids Received: 6e1L RL Contract Awarded: Geeta“ 1 


fer Contract: 1. 7-18-41 
Gontract Date for Starting: Ve anne oe. SbarLed: 750-41 


Completion Vanes 130 Working Days 
Time used to 12-31-41 | eee ee Working Days 
Amount of Original Contract: 16,984.50 (Road) 
Peeuat of Adjusted Contract to 12-G1-41 16,984.50 Road) 
Amount eémpleted to Dec. 31, 1941 5,490.00 (Road) 


Longitudinal beam encased in concrete bridge A0% wide, having 
3°@ $34 and 1°@.52! spans over lkaccoon Creek is included in this 
contract at al bid price y of OO ye ag eee 


This project consists of weplecing a narrow single span bridge, 
with a bridge 40' wide hav ine Seveidewalk on each side and 


reconstructing approaches each end or the new bridge. 


Raccoon Creek Bridge & Approaches 
Woodbury-Auburn Road 
at Swedesboro 
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Stockton-Flemington Road, Sece j2 
| Sand Brook to Sergeantsville 
Federal Project FAS 14B(1) 


Delaware Townshi Hunterdon Count Si abt 

General Contractor: Gray Construction Co. 

Bonding Company: Seaboard Surety Co. 

County Engineer: Frank W. Bohren 

Resident Engineer: Carl Teegen 

Length of Project: 2,09 miles 

Pavement : 1" Bit. Gone, Type A Surface on 2" Pen. Macadam 
on 4" Mac. Foundation, single 18' width. 

Shoulders: 5t earth shoulders 

Graded: ao! 

Right of Way: 66% 

Paus Received: 9-20-40 Contract Awarded: 10-8-40 

Date of Contract: 10-15-40 

Contract Date for Starting: 10-29-40 Date Suarved: 10-21-40 

Completion Time: 90 Working Days 

Contract Completed: 89g Working Days (Date) (9-23-41 

Work Accepted by Commissioner: Jan. 20, 1942 

Amount of Original Contract: $ 49,064.39 

Total Cost to Date: 49,201.52 (Dispositions of 

claim for extra work remains to be determined) ° 

Amount Completed in 1941: 44 54.86.52 


The Stockton-Flemington Road is an important county highway 
leading from the bridge over the Delaware River at Stockton to 
Routes 29, 30, & 12 at Flemington. Section #2, from Sand Brook to 
Sergeantsville, was formerly paved with a narrow macadam pavement 
12 feet wide and no shoulders. The Pavement was very rough and 
inadequate drainage caused many breaks in the surface. This 
project provided for a Bituminous concrete pavement 18 feet wide 
with 5 feet of shoulders on each side to replace this worn out 
pavement, Adequate drainage is provided, and together with the 
construction of subbase material under the new pavement at 
locations where the subgrade is unstable, pavement failures due to 
drainage should be eliminated, Through Sergeantsville the highway 
had been narrowed by the existence of retaining walls parallelling 
the road. These retaining walls were reconstructed back far 
enough to provide a 28' roadway and to allow for the construction 
of 4! sidewalks through the town. Drainage was completed during 
1940-41 winter and the excavation and paving done during spring 


| & summer. 


Stockton-Flemington Road, Sec. #2 
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Wiley Road, Section #2 
Federal Aid Project FAS 45A (1) 


Lower Penns Neck Township Salem County nt WISN 
General Contractor: Joseph Lafferty 

Bonding Company: Actna Casualty & Surcty Company 
Resident Engincer: : Harry H. Skinner, Co. ingr., & 
Mia? tie oes y Soho 
Length of Project: O, 718 SLs 

Pavement: 6" Gravel 20! & 30' widths 
| Shoulders: of EHarth 

Graded: ¥ 26! & 46 single widths 

Right of Way: oc? 


Bids Received: February 28, 1941 Contract Awarded: March 27, 1941 
Date of Contract: April 5, 1941 
Gontract Date for Starting: April 75,1941 Date eeacted: April 15, 1941 


Completion time: 80 Working Days 
| Contract Complcted: 65g Working Days (Mace Vie a ig Lob. 
| Work Accepted by Commissioner: Wee, 25, 961 
| Amount of Original Contract: & 16,034.90 Road 
Reductions 1 020500 
Final Cost: 15,014.30 Road 
Amount Completed in 1941: 15,014.30 


An encased I Beam bridge with 2-2c' spans, was included in 
| this contract at Game Creck at_a_ cost of & 25,187.80 

| This project was constructcd by Federal and County funds. 

| The Roadway, 20 and 30 fout in width of 6" untreated gravel, is 
constructcd as follows: The 20! width is along the existing side 
road. Tho 30t width is over new alignment. | 


The project was built under Statc supervision with 
enginecring and inspection furnished by the County of Salcm. 


Wiley Road, Section #2 
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Ne uthern District 
Contracts Awarded Previous to 1941 end Carried into 1941 
Road Work Only 


e State Highwoy Department, So 


I = Roadside Improvement 
S = Steel Lift Span 
le = Wood Bridge Deck 


* Bridge itons incluced in contracte 


R&s Locetion. Coe Typo of Paving & ifilcage Adjusted Complotod Comploted Compicte 
Conce BiteCe Grave Graded Misce Total ConteAmt. Prevel941° in 1941 in 1942 
thet GordeCore-Brovmtovm  lidde & Ilone 5.155 5 e155 U8364Llell 3301867050 |) 34545 .61 
443 Mormora=Bocscloy's Pte Collay 1-925 10923 43330011 42100200 1230.11 
25(1-5)Dayton, Draineé ShidePvte Midds 0644 0644 235686059 23568059 
25033 Doans to Cranbury Midde 6 9255 60253 169694209 160650200 904409 
| 2505B & 6B Port Reading Rely to} 
Ploinficld ivce widoning } Midde 6ed1d 20355 69348 574179428 502106 0&7 72072001 
*S26=1B &)iidams Station to 
25a04C0&5C )Plainfiold Lve,idoning Midde 6 e019 e499 6.518 729794212 598200~,00 131594612 
23622 Lebanon Relocation Hutt e 2e050 2e0dD0 GO0076 092 74300000 - 5776092 
#200023 Clinton Pte-CeRelie Bre Hunt e 1e752 1e7D2 250830085 145350,00 65480e85 
20—e24 Van Sycklos Core hellSCe Hunt. 3 00 3.453 174517250 18650200 92020.00 63847e50 
*20=25 White HousceNoeBranch Hunté& Sore 4.427 46427 19176956 783600 200 99034079 1333457 
28=26 &) North Branch- 
26=29Conne-1) Somerville Some 20041 26041 03112877 48900200 B421GeTt 
*29e6A Soellsin Ste, Lombertvillc Hunte S97 e697 149815619 149815019 
33—35 Comneel, Rt.ddeAsbury iivee lone ae709 2.799 19875309 54300e00 123800200 20655609 
35eL2BeRL3B Snith=Groon Ste Shlde lhidde 20029 22949 04524 e92 83500200 1024692 
35014B Soe Appreto Raritan ReBre Midde gfdc. efSa 13443262 10850 200 2593662 
*35@4N-% Wost Long Branch Come Mone eool e076 1eGil 2,018 171691449 36300200 134891049 
*39eLBe1LOL Rte25—\shite Horsc Burled&liore 20020 2.625 295203450 3100.00 240700200 51405450 
S41-24 & 3A RE ~SS—Kresson Burle 6 e980 6e9G0 401999212 477820.00 4159 el2 
4fe% BridgoporteBy-rcass Glouce 1-000 .O158 12015 01422025 77500200 3922025 
#9 Wostvillo-Picrces Core Glouce 50205 3.203 200006295 137300000 70706295 
*i4<10 Bridgeport-Nortonville Glouce 200375 2.873 259600659 32430¢00 227170059 
*49=16 So,Domis Relocation Celiny o:lei47 10147 164509207 150900.00 35609207 
*5ie1 Hanmnonton-Bucna itlentic TeLGo TelG5 2966216435 1774752060 121145285 
*GreBlinebeof Franklin fve.Borlin Comdon 028 aceo 22260071 1260200 21000671 
*iionnouth Road, Section 34 Mons, & Occan sOl? +e6035 eO32W 4 e652 3622760 31070200 5157260 
Pittstovmedutlend Rdo,g Scces Hunt 10540 1Leot40 21865659 20400-00 1465039 
Stockton-Plomington Rae " 2 Hunt e 20090 2.390 £9201¢652 £71500 44406652 
Totals BGe229 40984 90541 310944 0799 850297 5174416052 2967494057 1901495259 305426206 
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Me Je State hee -Dopartniont, Southorn D District 
Contracts Jarvarded in 1941 


R&S Location County 
Conce 
*4—1B S eimboy =- Cheescqualke Midde 2elbl 


Midde & lione 
Midde Belts 
Atlantic 7358 
Mercer 


jel, Gordon's Corncr=-Bromtowm 
#4—62h Chocscquoke=Brovmtown 

4 (Conne to Somers FPtelraffic Circle 
25~426C Robbinsvillc=Hightstovm 


#2533 Deans to Cranbury Midde 60577 
20—24 Sccee Straw Church=Rt ect Warren 
#20—224 Lebonon Relocation Hunte 20046 


Hunt e Letose 
SOrle 20200 
Mone 20039 
ilidde 10269 
Mone Le090 


20624Ah%25h Vihitchouse Relocation 
29—_25B & 264 NoeBranch Relocation 
3SeS5C eK LLe2, LndeCoreted5 Circlo 
35-304 MorgoneLaurence Harbor 
35—4NeLi tiest Long Branch Conne 


30e3h Pinc & Medison IntelitsHolly Burlo e202 
#5004 R6edH to litte 5d Mone 
*S21-3Béeii Krosson-lite 43 Burl e&Came DeII6 

£3el10 & Drainage ot Linden Corned) 

4%=@9 wold & Hurffville Glouc} 

44012 Pennsville-Hook itde Salon 12980 
*25 Newton Creek eteaee Approach. Struct. Canden elS2 
#15 Appreé47 Dratn At Big Tinbor Crock Camdon 
Brunswick Pike, Road, Scction 1 Hutte 
Cuthbert Road Extconsion Comdon  led24 
*Groado Blinele of Haddon iveeBorlin Comdon 020 

Kingyood=Byram Rde, Section 5 Hunte 

Lanbortvillo=Baptistovm, Soce 9 Hunt e 

Old York Road Burl 

*Raccoon Creok Bridge ipproc.ches Glouce 

Wiiloy Road, Soction 2 Selon 

Totals 34 9647 


I = Roadside Inprovonont 


C = Curb G - Grading 


Road ‘ork Only 
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*Bridgo itoms included in contract 


Type of Poving & Milcage 
one Gravel 


Tia 
LILSCe 
<ccpistiniiciciecmcamioas 


2761 
5-148 
3 e146 

e738 
49333 40333 
60377 
le 766 
29846 
10782 
26200 
e766 
1.269 
10662 

9292 
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oe 
ho 
oe) 
Le 


1.766 IL 


056% 
DeIV6 


Ss. 


12980 
ol82 
el39 

2e040 

1e52% 
e026 

1.199 

3elId 

50750 
olS7 
ef l2 


e LOL 


_etle 
00987 lee2le 


3 ed6% 


659694 


Adjusted 
Total Cont olirtt. 


3317795036 3146515675 


21742 985 
336091¢80 
72705 eO06 
73785008 
667739 48 
7771e95 
438056 eS1 
296965 e& 
511636400 
21671780 
401168 609 
76301079 
28017215 
197245047 
4.25649 9 T%& 


9255020 
13452770 

936950 
26635691 
84296 679 
712152065 
73751006 
4132695 
7936106 
5725110 
16984650 
15014250 


Lrrt eC ore 
Ploted 1941 


8952 e635 
311325200 
72705 606 
73785058 
62300000 
777LeI5 


134300 200 


76381079 


2CO1LTe15 . 


197243 0&7 
4,.2364947% 


B4298¢@75 
7121506 
73751206 


79361203 
32550600 
5490200 
15014 650 


ATG7O17 602 2265306 el2 


imteto Come 
Flete in 1942 


3171279664 
1279020 
25566 e80 


4, 4.739 e8 


438056 e831 
296966 0&5 
51163600 
481166 @89 


9255020 
134527¢70 
369 950 
26655091 


41326695 


4681e10 
11494¢50 


23501910690 
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SUMMARY OF CONSTRUCTION 
PERFORMED DURING 1941 BY 
NEW JERSEY STATE HIGHWAY DEPARTMENT 
SOUTHERN DISTRICT 
ROAD WORK ONLY 


asia i ncaa rt fe ede oi ig Socal emetnede aioe oui ann 
Reinforced Bituminous Roadside Total Contract Value 
Concrete Concrete Gravel Grading Lanrovement Miscellaneous Mileage Performed 
1. State Hishwa Work Avarded Previous to Jan 1, 1941 - Finished in 1941 
306087 1.2094 Oc) a Eee re 2792 [0158S 5° 502863 » 869,254.85 
2, State Highway Work Awarded Previous to Jan. 1, 1941 - Carried into 1942 
24829 2.799 20.000 pe elie 960,150.62 
3, State Highway Work Awarded and Completed in 1941 
8116 - ¢072 53.064 1.766 4.45580 18.151 B79 ;DDesss 
4. State Hichway Work Awarded in 1941 an¢ Carried into 1946 
24.982 - 899 key Oe L40 51.996 1 ,224.095.58 
5. Federal Projects on Secondary Roads 
1.966 11.155 11 4504 ~OS2W- ~ 24.5657 435,770.42 
ae Tr en an i nl eee nt STS i 
72.87 15.880 $oy2765.  See9ll 7.666 4,080 150.991 yp DOS OU L. GE 
Totals 


S = Steel Lift Span 
‘y= Wood oridee Deck 
C = Curb 
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AVa RAGE COMPRESSIVE STRENGTH 
OF CORES FROM R. C. PAVEMENT Lar pDIN 1941 
SOUTHERN DISTRICT 


pe a LS A a EC eee 


eee ee etc ae ene: 
- Reg.28 Day Cores Test Slab Cores 


Disis Dist. 
= Coarse Fine ee Sy ee , Labs OPT . ‘Lab 
Rt.&Sec. Contractor Cement Agerepate Ageregate 7 Av. it AV. ¢ Av. i} “Av.. Remarks _ 
4-1 Monihan Warner Somers UO" has0, ere 
Somers Contracting Company Point 7 Dags, eee 
TOoint See Sand j 
Tretiiec keystone Os 7 F156 7 7158-6 8399 6 - 77524 Curcre 
bare Te Averace DoF oe ) Vie 6 ooo oe 
4-1B C.F, Malanka Lehigh hew York Seaboard le 7440 12 7414 G-7007 7 Daze 
& Hdison Trap sand 13-6090. 15 6090 -6-6567 "G-6U21 3" fy ee 
Sons Dragon Rock & oe " O76 Fo A et ss eae 
Penn-Dixie Co. Gravel a 4000. tifa 6 6844 Curcrete 
Average: $5 6/44 65 6741 6 6567 24-6707 
4-424  Jannarone Atlas ~ Bound Si 44n 5828 7 bags 9"RE 
Contracting Dragon Brook DALlenback 11 3104 12 6098 6 6471-8 bags 27H 
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ANNUAL REPORT « 19) 


BRIDGE DIVISION 


For the year 191, the organization of the Bridge Division consisted of 
an average of 63 employeese 
The personnel is classified as follows: 
1 + Bridge Engineer 
1 - Chief Draftsman 
- Senior Bridge Designers 


- Bridge Designers 


y 
, 
4 - Structural Draftsman 
}, = Bridge Detailers 

5 


- Resident Engineers 


34 — Bridge Inspectors 


1 - Auditor 
1 = Principle Clerk-Stenographer 
2 - Stenographers 
During the past year contracts for the construction of bridges or other 
structures were awarded 4s follows: 
Highway and Stream Bridges on State Highwaysssesseess* 25 


Highway and Stream Bridges not on State Highwayses+es:: 2 


ReReGrade Crossing Separations On State Highwayseeersss 1 
neReGrade Crossing Separations Not on State Highwayse . Z 
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Plans and specifications for the railroad grade separations, prepared by 
the Railroad Companies, were checked by this Division and field supervision was 
exercised by our forces. 

The plans and specifications for the 14 contracts on County Highways 

involving structures, which were built with State Aid from Motor Vehicle Funds 
and 12 Contracts on County Highways, which were built under the FeA.S. Program, 
were checked and the construction supervised by this Divisione There were 3 
contracts for structures on County Highways let in 190 and completed in 19)1. 
There were also 28 bridges on State Highweys and 2 Railroad Grade 
Separations not on State Highwass ee hve for in 190 but completed in 191.6 
The distribution of the contracts on State Highways awarded in 1941 
jneluding railroad crossings is given by routes in the following tabulations 


Route Nog of Structures. 
ee ee EE ET LT 
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In addition to the above, there were under construction during 191, 4 
railroad bridges and le stream bridges not on State Highways, and 14 on County 


“= Highways, built with Motor Vehicle Aid end 38 bridges which were awarded before 


1941 making @ total of go structures under construction during the past yeare 
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 ReR Grade Separations 


The work during 190, 


has been divided into the following seven classes: 


le _ Bridge contracts on State Highways let in 1949 and under construction in 191: 


Adjusted Con- 
tract amounte 


Vals pr Vike Vals of Wke Vale of Wke 
Done previ- Done During to be done 
ous to 1941 1941 in 194A 
pls — 827.63 S26 Sy anik 0 
0 
Gleoeey STE 526, 555, 81 0 


Qe Bridge Contracts on State Highways let in 1940 and under construction in 191: 


Highway Bridges SL, 59,221 ly 
ReRoGreSoparations 0 
Oey Bh9,el) ane 
Highway Bridges 8774427 81 
ReRyGrade Separations 196,116.20 


$969 ,8l001 


3. Bridge Contracts not on 


191: 
Highway Bridges 0 
ReRe Grade Separations $198,219 9 
$198,219 49 


he Bridge Contracts using 
in 1911s 


Highway Bridges GLe 155el5 


3192065419 § 581,368 0 
105 6440072 90,775: ‘fi 0 
S297 y706021 $672,137480 0 


State Highways let in 1940 and under construction in 


Q 6) 6) 
$14,869-54 $183 43149 +95 0 
(1,869.54 $183, 3149+95 0 


Motor Vehicle Aid Let in 1940 and under construction 


65751025 '5 386590 0 


5. Bridge Contracts on Spate Highways let during 19/1: 


8% 515,106.12 


Highway Bridges 
61,597 0445 


0 S37 519 601 


0 115106430 5749 he LS 


$3 y ‘167, 587-11 


SSTHI, 10305 cs Daa amen tals Seah TA51 oe etL SOR. BE 


6, Bridge contracts not on State Highways let during 191: 


Highway & Stream Brse SO).1, 7129 © $012 ,576+70  $29,137059 
R.R.Grade Separations 315,95,.e1 0 223 5935 e74 92 ,018.,7 
3 S557 000-50 amen FH, loads © $IZT 155606 © 


“7, Bridge contracts using motor Vehicle Aid let during 191: 


Highway Bridges: 


$260 999067 0 


$221 45962 


$39 , 540605 
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BRIDGES ON STATE HIGHWAYS LET IN 1949 AND UNDER CONSTRUCTION IN 19h1. 


Adjusted Value of Value of Value of Starting Date 
Sece : Local Name Contract Work Done Work done Work done Date Completed. 
Price in 1939 in 190 in 1941. 
12 Passaic River 111,763 «87 $2ligh19200 9115,387607 ®1,957.80 10/24/39 T/T 
Passaic River~Struct.Steel 1,089 123 35 0 1,071 420-31 18,003-0h 5/1/40 3/L/yl 
8 Raccoon Creek 318,02 622 138,966.00 1725635025 6422097 7/31/38 1/8/un 
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Route #6, Sec, #12 


Stas 14+10 


Comtby 

Municipality 

Local Name 

Federal Aid Project Noe 


Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk 
Length of Spans 


Length of Bridge Deck on g of Roadway 
Deck Covering 

Type of Foundation 
Cortractor 

Inspector in Charge of Work 
Bonding Osmpany 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1949 
Value of Work done in 1910 
Value of Work Done in 191 


Morris 

Montville Township 
Passaic River Bridge 
B8-A(2) 


Concrete abutments and piers, 

concrete deck on encased I 

beams » 

2 @ 3et 

2 @ 6tu2" to 7taZt+ 

h Spans #1@66483%; 2@ 67255! 
1@ 6792 

285 950! } 

Conorete 

Concrete 

Gray Construction Company 

He Re Gabriel 

Seaboard Surety Company 

11/6/3 

10/2/39 

150 

Veal kate 

$178 5575400 

$1hh,,8h1;400 

$141,763 087 

$ 2, ,1:19.00 

$115,387 907 

$ 1,957.80 
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Route #25, Sece #4C-B 


County 
Municipality 
Project 
Local Name 


Width of Roadway on Bridge 
Width of Sidewalk " ut 
Width of Roadway Under Bridge 
Width of Sidewalk " it 
Lengtn of Spans 


Length of Bridge Deck on % of Roadway 
Contractor 

Inspector in Charge of Work 
Eonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 

Contract Price 

Engineer's Estimate of Cost 
Adjusted Contract Prico 
Value of work done in 1940 
Value of work done in 19h] 


Hucson & Hssex 

Newark & Koarny 

Atructural Steel for approaches 
and Lift span, 


Passaic River Bridge 


2 @ et (lt+O" Island 


2 @ 6tn9" 

1 @ GOtHO"+e LO 561-0" 

1 ® 6140" + 

Lift Span 5@ 26 €@ Le 
ZOBt—Oe 7Ott 110%+ 79's TBte 


L2TD 0D 
American Bridge Company 
Le Ee Loe 
Uede Fidelity & Guaranty Company 
12/8/39 
; 1/0 

5C CaleDays 
SP padon fh 
$1099; 505662 
SL Zl, 7260 5C 
$1,089,125 35 
$1,071 20 931. 
& 168,003.0), 
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Route fi, Sete 


Stas7e7r0 


County 
Municipality 
Local Name 
Federal Project 


Type of Structure 

Width of Roadway on Bridge 

Width of Sidewalk " : 

Length of Spans 

Length of Bridge Deck on % of Roadway 
Deck Covering 


Type of Foundation 
Contractor 

Inspector in Charge. of Work 
Bonding Company 

Official Starting Date 
Werk Started 

Working days specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done ir. 1949 
value of Work Done in 19,0 
Value of Work Done in 1941 


Gloucester 

Boro of Bridgeport 
Rascocn Creek Bridge 
122-8(1) 


Vertical lift draw spon 


2@et IeHlht Islan 

2@ 6! 

2 @ 37) 2G 39t 1 A5tH6" 
235,16! 


Steel grids on draw span 
Concrete on apprcach spans 
Ccnerete on piles 

Fo Ae Canuso & Son 

Cy De Weller 

Standard Accident InsurelOe 
7/5/39 

133/39 

V/ofut 

$306,225 

$323 177 40 

$318 02922 

$138,5 56400 

$172 635025 

$ 6 22 097 
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HIGHWAY BRIDGE CONTRACTS ON STATE HIGHWAYS LET IN 1940 AND UNDER CONSTRUCTION IN 1941. 


Route Secte Contract Amte Adjusted Value of Wk. Value of Wk. Viork Date or % 
Local Name Contract Done in 1940 Done in 191 Started Completed 
Amount 
———— 1 POEL OITA TOE A Se det —_—_—_—OOOCO - _— 
4), * |e Overpass at Route 28 181-C-1 “57479 085 S57 5976018 e) “57,976018 aA /yl 9/5 /y 
x );2=A Warnes Brook 181=CH1 5,028.07 Leslee 0 373ke87 = /15/i0. 9/4/\y1 
|, * l2-A Tenants Brook 181-C-1 34556651 44216038 0 45216638 sfefAyi 9/3/yl 
). * 2-4 Branch of Tenants Brook L81=C-1. 6055-20 6597 le {> 6) 65971673 3/oh/y1 ae 
lh * L2A Rtel NosBdeover Rte , SoeBde 151-0-1 37 689085, 38,575 033 0 38,573033 5/12/41 We 
6 * 8A Pedestrian Underpass 131-G(2) 93373210 9,25 05 0 9, 25),045 ae T/A 
6 * GA Piaget Aves 131-G(2) 13,800040 1,029.03 0 )h,,029 03 V/efur = B/A/LL 
25 * 334 Cranbury Brook Sv.123-C(2) 2,616.00 3016611 0 BR Oloell = Of12/ia 11/13/21 
25" 334 Jamesburg Rd. Overpass SN 123-C(2) 35,288.00 35,5609 0 35,564.09 1/23/ 12/19/i1 
25 * 434 Lawrence Brook gy 123-c(2) 45,5040 = ,650226 0 ii5,650026 1/13, 12/19/41 
25 * 334A Big Ditch SN 123+C(2) 175641030 17 ,686 207 O 17 ,686 007 
25 Z0B Passaic River Bridge Deck 138,110.98 138,551.76 134395015 45156261 
28 = 2% Boaver Brook Stas 115+38 10;954050. 43,02h670 0 13,021.70 
29 * 2B So.Springficld fkve. Underpass SN178D(1) BO 6l:7 olt5 52,617 45 0 52,67 5 
29 * 28E Rahway River SN 178-D(1) 28527 7 «00 28,277 200 0 28,277 200 
29 * 2-B Branch Pahway River SN 178-D(1) Gg50 502 65584015 0 65383015 
29 * 2-E Overpass Viestfield AVC. SN 178-D(1) 26-27 6e> 26 276015 0 26,276 05 
29 * 2-D We Branch Elizabeth River 178=C (1) 5919-59 4919259 O 5919-59 
29 * 2-D Rosemont Avenue 178~C (1) 1) ,225~025 h3,848.02 eee 3,848.02 
29 * 6-A Small Stream .Pehe PH53 74000 400 7 4073 200 1,750.00 5 323200 ee 9/18/41 
35-)0 * 1 Fronklin Park Lake ; 66190110 6,788.01 6620 6, 7okeG). w/7/Ayo 4/3/41 
49 * 1B&l0A Crosswicks Creek Bridge ‘Widening 55415635 52 32.81 7,716e7L yy, 716607 ye 8/8/41 
Shi* 3A&% 4A Kresson Lake Exte 183-B(1) 6,817 035 7380026 0 74380 026 y/2i/iu1 8/26/4uh 
hh * 9 Hessian Run 215791200  21,791.200 0 21 4791200 6/eb6ful 12/10/iy1 
hh * lo Big Birch Creok 115 36),.00 12,951.22 e=0 12,951.22 V/ei/yl mye 
hh * 10 Little Birch Creek 6502),~00 6,196.28 2,108.0 4,087.89 12/16/40 3/7/41 
a Raccoon Grodr $t2.1085+65 365059200 365850053  35,327-8e Tee 72 9/23/h0 h/e5/ul 
5 1 Br. of Hospitality Cre VPA PO Sta.35h+57 11,367<08 11,367208 10,691.18 "675.90 9/83/40 2/8/h1 


* = Jn*Road Contract 37604055026 $773 27681 $192,065.19 3581 9362 232 
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Route 71, Secs 72h 


Stas 30249506 


County 

Municipality 

Local Name 

Federal Aid Project Noe 
Type of Structure 


\adth of Roadway on Bridge 
‘Tidth of Sidewalk " " 
VTidth of Roadway Under Bridge 
0 " gidewalk " . 
Length of Spans 
Length of Bridge 
Deck Covering 
Type of Foundation 
Contractor 
Inspector in Charge of \lork 
Bonding Company 


Deck on % of Roadway 


Official Starting Date 
Viork Started 

‘jerking days specified 

Date of Complotion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS IN ROAD CONTRACT. 
—— nen 


Middlesex 

Madison Township 
Overpass at Rt, 728 
181-C(1) 


Conc elbutsed& Picr-Encasod 
I beam deck 

68! 

2 @ 6t-9" 

581-0" 

2 @ 6t~0" 

2 @ 48tx2" 

BO ~)," 

Concrete 

Concrete 

Jonnarone Contracting Co.» 
Melia VOLl 
Massachusetts Bonding & 
Insurance Company 
sibs 

fy /ud 

120 

o/3/4h 

§59 07 «90 

857 579685 

$57 976018 
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— Route hy, Sece F2-A 


Sta, 252+71 


County 
Municipality 

Local Nome 

Federal Project Noe 


Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " hy 
Length of Spans 
Length of Bridge 
Deck Covering 
Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Deck on g of Roadway 


Official Starting Date 
Work Started 

Working deys specified 

Date of Completion 
Engineer's Estimate of Cost 
Adjusted Contract Price 
Contract Price 


REMARKS ¢ IN ROAD CONTRACT. 


Middlesex 
Madison 
Warnes Brook 
181=¢ (1) 


Reinf, ConceAbut & deck 
het Oy 

2 @ 6t-0™ 

W,t-o" clear 

17% nh" 

Concrete 

Concrete 

Jannarone Contracting COe 
Me Le Vai 1 

Massachusetts Bonding & 
Insurance Company 
2/3/31 

L/L5/y2 

120 

9/3/41 

85,117.00 

Sh. § TH 8 87 

$5 028407 
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Route #1, Secs #l2eA 


Stae 258+70 


County 
Municipality 
Local Name 


Foderal Projeot Noe 
Type of Structure 


Width of Roadway on Bridge 


Length of Spans 


Length of Bridge Deck on ¢ of Roadway 
Deck Covering 


Type of Foundation 
Contractor | 

Inspector in Charge of Work 
Bonding Company= 


Official Starting Date 
York Started 

Viorking days specified 

Date of Completion 
Engincer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS + TIN ROAD CONTRACT. 


Middlesex 


Madison Township 


T nants Brook 


181=C (1) 
Concrete Box Culvert 


50t 


6t-0" Clear 

10%o" 

Concrete 

Concrete 

Jannarone Contracting C06. 
Me Le Vail 
Mossachusetts Bonding & 
Insurance Company 

2 [BAL 

5/12/41 

120 

9/3/4d 

$3 y36h,000 

$3 538054 

$3 521.6038 
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Route #4, Soce He 


Sto, 290451 


County 
Municipality 

Local Name 

Federal Project Noe 
Type of structure 


Width of Roadway on Bridge 
Length of Spans 


Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Official Starting Date 

Work Started 

Viorking days specificd 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS ¢ 


TN ROAD CONTRACT. 


Middlesex 

Madison Township 

Branch of Tenants Brook 
181-C (1) 


Concrete Box Culvert 

50% 

Bt=O" clear 

10*-0" 

Concrete 

Conerete 

Jamnarone Contracting Coes 
Me Le Vail 

Massachusetts Bonding & 
Tnsurance COe 
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Route i, Section ?yeaA 


Stoe 171+%50 


County 
Local Name 
Federal Project Noe 


Type of Structure 


Viidth of Roadway on Bridge 

Width of Sidowalk on Bridge 

Width of Roadway Under Bridge 
vw ai} Sidewalk tt t 

Length of Spans 

Length of Bridge Deck on g of Roadway 

Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 

Bonding Company 

Official Starting Date 

Work Started 

VIorking days specified 

pate of Complotion 

Engineer's Estimate of Cost 

Contract Price 

Adjusted Contract Price 


REMARKS $ TN ROAD CONTRI.CT. 


Middlesex 


Rt, li NoeBound ovor Rt. 
Soe Bound 
1818C(1) 


Concefbuts «Thru girder & 
Conc, encased deck beamse 


a} \4 

1 @ 2t~O"s 1 @ 61-0" 
Zetao" | 

1 @ 2t~9" and 1 @ 6t=)" 
Bt =» et /o" 

git = 6=1/e" 

Concrete 

Concrete 

Jannarone Contracting Coe 
Me Le Voil 

Masse Bonding & Insure 00s 
2/2 fyL 

Ab fu 

120 


9/3/4yl 
$37 ,689 685 
$38,579029 
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Route #6, Sece 7G-A 


Stae 270+e1 


County 
Mmnicipality 
Local Name 


Federal Aid Project No» 
Type of Structure 
Width of Roadway on Bridge 


Width of Sidewalk " % 

Width of Sidewalk Under Bridge 

Length of Spans 

Length of Bridge Deck on g of Roadway 
Deck Covering 

Type of Foundation 

Contractor 


Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS : LET WITH ROAD CONTRACT. 


Passaic 


Clifton 
Pedestrian Underpass 


131-G(2) 

Reinf,. Conce Box 

16t-0" Island; 1 @ het 

1 @ 5t-6" 

1 @ 10-6"; 1@ Lit—o" 

5t Fee i 

6t-0" Clear 

Bt wO" 

Barth fill 

Conc rete . 


LaFerra=Grececo Contractin 
Oe 


He Re Gabriel 

Standard Accident Insurel0s 
Oi 

2fALL/yL 

4,0 

7/2 

$10 472075 

$9,372 10 

$9 9 eo 05 
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Route #6, Sece 7 SHA & 8B 


Stae 277+0 


County 

Municipality 

Local Name 

Federal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk " " 


Width of Roadway Under Bridge 


Ly nv Sidewa Lk W YY} 
Length of Spans 


Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 


Engineer's Estimate of Cost 
Contract Price 
Adjusted contract price 


Passaic 
Clifton 
Piaget Avee 
131-6 (2) 


Cone, abutmentseSlab with 
encased I Beamse 

2 @ 261~0" 6t~0'" Island 
1 @ 6t.0" 

2 @ 153-0" 2teO" Island 
1 @2t-o"s; 14 bt mo” 
hot-o" clear 

60t=10" 

Concrete 

Concrete 

LaFerra-Grecco Contracts. 
He Re Gabriel 

Standard Accident Insur.Co. 
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Blt 029 203 
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Route #25, Sece HA Den 


Stae 659+67 


County 

Municipality 

Local Name 

Federal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 
Length of Spans 


Length of Bridge Deck on g of 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Official Starting Date 
Work Started 

Working Days Specified 

D,te of Completion 
Ingineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS ¢ 


Roadway 


Widdlesex 

Boro of Cranbury 
Cranbury Brook 
SN 1248C (2) 


ConceAbuteSlab & floor 
1@3yt 1 @ 5t 11 Island 
12t-0" clear 

Lt 6" 

Earth Fill 

Concrete 

Geo. MeBrewster & Son, Ince 
Me Le Vail 

Aetna Casualty & Surety COs. 


63 016.11 


LET WITH ROAD CONTRACT. 
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Route #25, Sece #33-A 


Stae b+e7 ol 


County Middlesex 
ifunicipality South Brunswick Township 
Local Name Jamesburg Road Overpaps 
Federal Aid Project Noe SN 123-C(2) 
Type of Structure Cone Abuts.sSlab with I 
beams encased 
Width of Roadway on Bridge 2@3et |,%-0" Island 
Width of Sidewalk " n 2 @ 6t-1-1/2" 
Width of Roadway Under Bridge Oto" 
iT) WY gidewalk iv It 2 @ 62 wO!t 
Length of Spans Bet =O" clear 
Length of Bridge Deck on g of Roadway 585" 
Deck Covering Concrete 
Type of Foundation Concrete 
Contractor Geoe Me Brewster & Son, Ince 
Inspector in Charge of Work MeL. Vail 
Bonding Company Aetna Casualty & Surety C06 
Official Starting Date fis 
Work Started ners 
Working days specified 
D,te of Completion 12/19/\41 
Engincer's Estimate of Cost $L:7 5716030 
Contract Price $35 288400 
Adjusted Contract Price $35, 564209 


REMARKS ¢ LET WITH ROAD CONTRACT. 
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Route #25, Sote 793-A 


Sta. 323+63 


County 

Municipality 

Local Name 

Fodoral Aid Projoct Noe 
Width of Roadway on Bridge 


Width of Sidowalk " 
Length of Spans 


Longth of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Enginner's Estimate of Cost 
Contract Price 

Adjusted Contract Price 


Middlesex 

Soe Brunswick Twp. 
Lawrence Brook 

SN 123=8C(2) 


2 @ 35t-0" 40t-O" Island 
1@18t-9" 1 @ 18t-8" 
}Ot—O" clear 

hé t =4 iY 

Concroto 

Concrete 

Goo, Me Browstor & Son, Ince 
Me Le Vail 

hotna Casualty & Surety COs 
2/3/10 


$115, 5014040 
$115 4650026 


REMARKS : LET WITH ROAD CONTRI.CT. 
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Routo #25, Scce i/33-A 


Sta, 3607+72 


County 

WMunicipality 

beta Name 

Federal Aid Project Noe 


Type of Structure 

Width of Roadway on Bridge 
Length of Spans 

Longth of Bridge Deck on 
Deck Covering 

Type of Foundetion 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 
Engincorts Estimate of Cost 
Contract Price 

Adjusted Contract Price 


g of Roadway 


REMARKS ¢ 


Middlosex 
SoeBrunswick Tipe 
Big Ditch 

SNe 123-C(2) 


Re Ce Walls & ape 

2 @ 2:0t-0" 40t-O" Island 
18t—O" cloar 

ea t nO" 

Bord, Pall 

Conerc te 

Goo, MeBrowstcr & Son, Ince 
Me Le Vaal 

Aotnma Casualty & Suroty Co6« 
2/3/41 

1/3/4h 

120 

12/19/y1 

820,011.00 

817,841.30 

$17 686.07 


LET WITH ROAD CONTR CT. 


Ys mren) 
vith Lagkokogns 
omot insol 
tooton® bEA Let 


omrtorate to ory? 
Yeon Yo HH 
Bog’. to Atqnel 
“argh an! Bhs ritamot 
. pete TOU Yoo 
0 mad frareG lo ori 
- fovonttae) 
fd ag, ot O08 ertL 
ieyno , axtbrcotl 
t252 Lndof tro 
garnet stB rol! 
rab «eth noi! 
to ofr 
tro: kor 
39 ae irs harbor 
ookat 59: viigro8 beste ast 


see Sea: M4 


Routo #25, Soction 430=B 


County Essox & Hudson 

Local Name Passaic River Bridge Dock 
Type of Structure Stool Vertical Lift 

‘Width of Roadway on Bridge 2 @ 2),!-0" )t-o" Island 
Width of Sidowalk " " 2 @ 7!—10" 

Length of Spans L @ 366146" +3 2 @ 126t-O"4 


17 @ 81tw6"4 
Length of bridge deck on % of Roadway 2005tx0" 


Deck Covoring Conce & opon gride 

Typo of Foundation Conerete and piles 
Contractor LaForra=Grocco Contrecting Co 
Inspector in Chargo of Work Ae Ee Leo 

Bonding Company Standard Accident InsureCoe 
Official Starting Date 7/26 /\,0 

Work Started 7/18/40 

Date of Completion Specificd 12/1/40 

Date of Completion e/15/ul - 

Engincerts Estimete of Cost $158,275 10 

Contract Price $138,110.98 

Adjusted Contract Price °138, 551076 

Valuo of Work Done in 1940 $13b,395015 


Valuo of work done in 1941 & ly y156.61 
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Routo 728, Sece 9f23 


Stare 11543825 


County 
Local Name 


Type of Structure 

Width of Roadway on Bridge 
Longth of Spans 

Deck Covoring 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Official Starting Date 
Yerk Started 

Vorking deys specified 

Date of Completion 
Engineorts Estimate of Cost 
Contract Price 

fhdjusted Contract Price 


REMARKS s 


Hunterdon 
Beaver Brook 


Barrel Arch 

2@ 45t~0" 50! Island 

281.0" @ Springing Lino 

Barth fill 

Concrete 

Samucl Colacurcio Ince 

HeRe Gabricl 

Tho Actna Casualty & Surety 
Company 


$51 4497 «00 
$10 ,95L1.50 
a) yl» 70 


LET WITH ROAD CONTRACT. 
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Routo #29, Sece #e-E 


Stae 1469450691 


County Union 

Municipality Springficld Tovmship 

Local Name So.Springficld Ave.Underpass 
Fodoral Aid Project Nose . SN 178=D(1) 


Conc,Abuts & Pier Encasod I 
beam deck 


Width of Roadway on Bridge 2 @ 20t 2t.0" Island 

Width of Sidowalk " : 2 @ 6t-0" 

Width of Roadway Under Bridge 2 @ 41t-6" 6-0" Island 
oe 6Sidewmle 7 : 2 @ 7-0" | 

Length of Spans 2@58t 9-3/8" 

Longth of Bridge Deck on g% of Roadway 127! 3=1/2" 

Deck Covering Concrete 

Typo of Foundation Concrote 

Contractor Fronklin Contracting Cos 

Inspestor in Charge of Work Ae HE. Leo 

Bonding Company Standard Accidont Insurel0e« 

Official gtarting Date e/3/i 

Work Started 4 TAL 

Working days specificd 1,0 

Date of Complotion 1v2/A2/Ay1 

Contract Price &52 617 eht5 

Adjusted contract prico &52 OL a5 


REMARKS ¢ LET WITH ROAD CONTRACT. 
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Route #29, Sece fOnE 


Sta, 21428 


County 
Municipality 
Local Name 


Foderal Aid Project Noe 
Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " , 
Length of Spans 


Length of Bridge Deck on g of Roadway 


Dock Covoring 

Type of Foundation 
Controctor 

Inspoctor in Charge of Viork 
Bonding Company 


Official Starting Date 
Work Started 

Vorking days specified 
Date of Completion 
Contract Pricd 

adjusted contract price. 


Union 
Union & Springficld Twpe 
Rahway River 


S.N. 178=D(1) 

fercar sybase 

2 @ 7t-0" 

)8%0" clear 

BL. t=O" 

Concrete 

Concrete 

Franklin Contracting COs 
die Be LLco 

Standard Accident Insurance 
Company 


2/3 fyi 
Asa 
140 

7/30 fur 
$284,277 200 
828 4277 @00 


REMARKS ¢ LET WITH ROAD CONTRACT. 


dat 9008 eo advo 


iT 
: _, odes yem0 
a A ates 
- a it 7 
: 
; . o . nl T | 
» ; = . : és 
7 we 7 a r a ' 
| YP Li KT ROL TIM 
zB: ’ AT 
mF . So ra | i . 
aes * ? 5 eC min 
o. 3 E : 
= 
d i ; 
os 
orn 
ay 
ey 
a 
i. ~ " f o 
bs UT faa ee & t, 
Fe & 
= i 
. + 
ited. ‘4, ff ‘ 7a" : 
oTORATHOD Cit ii? Tat 
i * mb . 
< 
i 
a 
t 
t : i 
, af) 


Routo #29, Soc. #2-E 


Stae 25+37 


County Union 

Municipality Springfield Township 
Local Name Bronch of Rahway Rivor 
Federal Aid Project Nos SeNe 178-D(1) 

Type of Structure Re Ce Box Culvert 

Width of Roadway on Bridge ))yt-o" 

Width of Sidewalk " . 2 @ 7-0" 

Length of Spans 10t~0" clear 

Length of Bridge Dock on ¢ of Roadway 131-0" 

Deck Covering Earth fill 

Typo of Foundation Conerote 

Contractor Franklin Contracting C0e 
Inspector in Charge of Work A, E. Loe 

Bonding Company Standard Accident InsureC0.s 
Official Starting Date sib 

Work Started 1/3/42 

Working days specified 0 

Date of Completion L/3/yn 

Contract Price $64984615 

Adjusted contract price 86 384015 


" REMARKS : LET WITH ROAD CONTRACT. 
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Route #29, Soce #2-F 
Staoe 91+76071 


County 

Municipality 

Local Name 

Federal Aid Project Noe 

Type of Structure 

Width of Roadway on Bridge 

Width of Sidewalk " * 

\iidth of Roadway Under Bridge 
t 


PS  eaewalic., ™ 
Length of Spans 


Length of Bridge Deck on g¢ of Roadway 


Deck Covering 

Type of Founde.tion 
Contractor 

Inspector in Charge of Work 
Bonding Company 
Official Starting Date 
Work Started 

Working days specified 
Date of Complotion 
Contract Price 
Adjusted Contrect Price 


Union 

Mountainside Boro 
Overpass Westficld Avce 
178D(1) 


Conc,Abutse=Slab with 
Eneascd I beams 

3e% wa! 

D@ 6ta6" + 

265-0" 

L @ 6t-0"z: 1 @ 7-0" 4 
BtO"+ o to c bearing 
55t—0" 

Concrete 

Concrete 

Fronklin Contracting Co 
Ne Ee Loe 

Standard Accident Imsurslo» 


$26 5276445 
$26 276615 


REMARKS ¢ LET WITH ROAD CONTRACT. 
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Route #29, Sece 7e=D 
Stae 364475 


County Union 

Municipality Union Township 

Local Name WeBranch Elizabeth River 
Federal Aid Project Noe 178C (1) 

Type of Structure Conc. Box Culvert 

Width of Roadway on Bridge h)t-0" 

Length of Spans 7t=0" clear 

Length of Bridge Deck on ¢ of Rodway 131-0" 

Deck Covering Concrete 

Type of Foundation Cencrete 

Contractor LaFerrasGrecco Contracting 
Inspector in Charge of Work Ae Ee Lee Company 
Bonding Company Standard Accident InsureCos 
Official Starting Date 11/8/L,0 

Viork Started 6 ae 

Working days specified 

Dee oF eee ain 

Engineer's i Shiite of eae $5, 512050 

Contract Price $14,919 059 

Adjusted Contract price Gy 919.659 


REMARKS ¢ LET WITH ROAD CONTRACT. 
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Route #29, Sece #e=D 


County 
Municipality 
Local Name 


Federal Aid Project No» 
Type of Structure 


Width of Roadway on Bridge 


Width of Sidewalk " ” 
Width of Roadway Under Bridge 
" " gidewlk * * 
Length of Spans 
Length ef Bridge Deck on ¢ of Roadway 
Deck Covering 
Type of Foundation 
Contractor 


Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Werking days specified 

D te of Completion 
Efigineer's Estimote of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS 3 


Union 
Union Township 
Rosemont Avee 


178-C(1) 

Conc, AbutsEncased I beam 

decks 

2 @ Z0t-0" with 20t a0" open 

between roadwayse 

1 @ 8fele1/e" 1@ 8t-6" 

hoteo" 

2 @-10t-0" 

611-0" clear 

6 =)" 

Concrete 

Conerete 

LaF orrasGreeco Contracting 
Company e 

Ae Ee Loe 

Standard Accident InsureC0e 

11/8/)0 

aban 


12/9/y1 

$,6,536013 
Sh) 225.425 
$113,848.02 


LET WITH ROAD CONTRACT, 
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Route 7729, Sec, FORA 


Stes 452+20 


County Hunterdon 

Municipality Lambertville 

Local Name Small Stream 

Federal Aid Project Noe Wersne £02 

Type of Structure ConesAbut. & slab 

Width of Roadway on Bridge 2@e29t 610" Island 

Width of Sidewalk " " 1 @ to" 

Length of Spans 6tn0" clear 

Length of Bridge Deck on ¢ of Roadway 191-0" 

Deck Covering Barth fill 

Type of Foundation Concrete 

Contractor GeoeM.sBrewster & Son, Ince 

Inspector in Charge of Work He. Re Gabriel 

Bonding Company The Aetna Casualty & 
Surety Company 

Official Sterting Date 12/30 /),0 

Work Started 12/16/40 

‘forking days specified L120 

Date of Completion 9/18/43 

Engineerts Estimte of Cost $8,321e75 

Contract Price &7 5000 200 

Adjusted Contract Price $7 507300 

Value of Work Done in 190 $1 75000 

Value of Work done in 191 $5 424.00 


REMARKS ¢ LET WITH ROAD CONTRACT. 
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Route #35 ~ LN Conne, Soc, #1 


Stas lO2+t Olli 


County 


Local Name 
Type of Structure 


\fidth of Rondway on Bridge 
‘idth of Sidewalk " ’ 
Length of Spans 

Length of Bridge Deck on ¢ of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of York 
Bonding Company 

Official Starting Date 

York Started 

Working days specified 

Date of Completion 
Engineorts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 190 
Velue of work done in 1941 


Monmouth 


Franklin Park Lake 
Conce Box Culvert 


2 @ 45% 251~0" Island 

2 @ 15!-0" 

10 

Let~e" 

Conerete slab on earth fill 
Concrete 

Jonnarone Contracting C06. 
Masse Bonding & InsureC0e 


$6,721e81 


REMARKS 3 LET “/ITH ROAD CONTRACT. 
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Route 749, Sece 1B & 10A 


Stas 106431 


County 
Municipality 


Local Name 
Type of Structure 


Width of Roadway on Bridge 
width of Sidewalk " * 

Length of Spans 

Length of Bridge Deck on g of Roadway 
Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Viork Started 

VIorking days specified 

Date of Completion 

Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Prices 

Value of ‘ork Done in 19)0 

Value of Work to be done in 1941 


REMARKS 


LET WITH ROAD CONTRACT. 


Burlington & Mercer 
Near Bordentown 


Viidening Crosswicks Creek 
Bridge 


ConceAbutments & Pier» 
Encased I beam Deck 


tat 
1 @ 6t~10~1/2" 
2 @ 76t-0" 
L52t—o" 
Concrete 
Concrete & Timber Piles 
Joseph Nesto & Company 
Me. lee Void 
Standard Accident InsureC06 
11/8/)0 
11/22/h0 
120 
8/8/41 
857 5052098 
355 4134035 
852,132.81 
verre 
Si, y716007 


Route #S-l1, Serve 3A 


Stae 67048), 


County Camden & Burlington 
Municipality Vorhees & Evesham Townships 
Local Name Kresson Lake Extension 
Federal Aid Project Noe 183=B(1) 
Type of Structure ConcsAbutse& deck slab 
Width of Roadway on Bridge 20 (new) 
Width of Sidewalk " . 15t-0" (new) 
Length of Spans 161-0" clear 
Length of Bridge Deck on g of Roadway 25t-0" 
Deck Covering Earth Fill 
Type of Foundation Conc. on Timber Piles 
Contractor Francis Ae Conuso & Son 
Inspector in Charge of Work P. McCullough 
onding Company Standard Accident Ins «00+ 
fficial Starting Date 2/3 /1 
York Started tea 
Vorking days specified 10 
Date of Completion 8/26/12. 
Engincerts Estimate of Cost $5, 65665 
Contract Price $6 817035 
Adjusted Contract Price &7 380 626 


REMARKS : LET WITH ROAD CONTRACT. 
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Route Fil, Sece 7 


Stee, Lolth 


County Gloucester 

Municipality West Depthford Township 

Local Name Hessian Run 

Type of Structure Conce Box Culvert 

Width of Roadway on Bridge 2@35t 40t-O" Island 

Length of Spans 1eteo" clear 

Length of Bridge Deck on ¢ of Roadway 273 =Q" 

Type of Foundation Cone, o1 timber piles 

Deck Covering Barth Fill . 

Contractor Santinello BroSe 

Inspector in Charges of Work Ce De Weller 

Bonding Company | The Aetna Casualty & Surety 
Company 

Official Starting Date 1/20/40 

Viorking days specified 1,0 

Work Started 6/26/41 

Date of Completion 12/10/41 

Engineer's Estimate of Cost 818,263 000 

Contract Price $21,791.00 

Adjusted contract price GEL, 791.00 


REMARKS LET WITH ROAD CONTRACT. 
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Route Wi, Sece 7/10 


Stae Be) +L. 


County 
Municipality 
Local Name 

Type of Structure 


Width of Roadway on Bridge 
Length of Spans 

Length of Bridge Deck on ¢ of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working deys specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 


REMARKS LET WITH ROAD CONTRACT. 


Gloucester 

Logan Township 

Big Birch Creek 
ConceAbutments & Deck 


B5t=0" 

20'-—0" clear 

2) tao" 

Conerecte slab & earth fill 
Concrete & Timber Pile 
Se de Groves & Sons CO. 

Ce De Weller 

Royal Indemnity Co. 
10/14/40 

Tye. Ail 


140 
L/e/i 
984292 050 


$11,364.00 
G12 ,951.22 
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Route li, Secs 4-10 
Stae S2e04+75e5 


County 
Municipality 


Local Name 
Type of Structure 


Width of Roadway on Bridge 
Length of Spans 

Length of Bridge Deck on g of Roadway 
Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of ‘ork 
Bonding Company 

Official Starting Date 

jork Started 

Working days specified 

Date of Completion 

Engineerts Estimate of Cost 
Contract Price 

hdjusted Contract Price 

Value of Viork Done in 19,0 

Value of Work to bo done in 191 


REMARKS ¢ LET WITH ROAD CONTRACT. 


Gloucester 
Lo gan ‘Twp e 


Little Birch Creek 
Conc,Abutments and Deck 


351-0" 

gtnO" Clear 

let-0" 

Concrete slab on Barth Fill 
Concrete 


SedeGroves & Sons Company 


Coe De. Weller 


$2 51086140 
8) 087688 
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Route #45 


Stae 1085+65 


County Gloucester 

Manicipality Mullica Hill 

Local Name Raccoon Creck 

Project (Reconstruction) 

Type of Structure ConeeAbutmentseEncased I 
Beam Deck 

‘jidth of Roadway on Bridge hot-o" 

ifidth of Sidewalk " i 2 © 6t=2" 

Length of Spans 3 },O8 =O 

Length of Bridge Deck on g of Roadway 13%=10" 

Deck Covering Concrete 

Type of Foundation Conerete on Timber Piles 

Contractor Bisenborg Construction C0. 

Inspector in Charge of Work Pe. McCullough 

Bonding Company Maryland Casualty Co6« 

Official Starting Date 9/1/40 

Work Started 9/23/h0 

Working days specificd 50 

Date of Complotion Lh /25/u1 

Engineer's Estimate of Cost She, 138200 

Contract Price 836 4059200 

Adjusted Contract Price 836, 850259 

Value of Work Done in 190 835 4337 e8e 


Valuc of work to be done in 19), @ a,bleeTl 
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Route #5h, Sots. 71 


Stae 35),457 


County 

Municipality 

Local Name 

Federal Aid Project 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " e 


Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Work Started 

Date of Completion 


Adjusted Contract Price 
Value of ork Done in 1910 
Value of tlork done in 1941 


Atlantic 

Buona Vista Tovmship 

Branch of Hospitality Creek 
ViePee PHLO 


Conercte Abut. & Slab 
16t~0" Islands 2@ 35%-0" 
2 @ iWyt-0"s IWjt-0" Edge 
Gravel to parapcte 
12.0" clear 

17% 40" 

Barth Fill 

Concrete 

Maintenance Dive 

None 

Sopte 13, 1910 

Feb, 8, 19h1 


811,367.08 
$10,691618 
$ 67590 
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RAILROAD BRIDGES ON STATE HIGHWAYS LET IN 1940 AND COMPLETED IN 191. 


Adjusted Value of Value of 
Local Name Contract Contract Work done Work done 
Price Price in 190 in 191 


Le& NeEs RRePapakating Creek $120,0);6.28 $117,366.53 ®105,640.e72 $11,725.81 
Sta. 314+90 


Freehold & Jamesburg ReRe 


Station )72+95 765923 eh0 79,049.67 OP oa 79,09 67 


$196,969+68 $196,116.20 $105,640672 $90,775.86 


Starting 


Date: 


7/15/40 


1, /ea fa 


Date of 


Completion 
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Route #24, Sece 7fG=B 


Sta, 31490 


County 
Municipality 
Local Name 


Federal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk " ’ 
Width of Roadway Under Bridge 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 
Type of Foundation 
Contractor 


Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjus ted Contract Price 
Value of Work Done in 190 
Value of Work done in 191 


Sussex 
Wantage Township 
Le & NeHe ReRePapakating Cre 


FAGH 82-A(2) 

Open ConceAbut & Piers I 
Beam & Girder Encased Deck. 
2@e2t 6t-O Island 

2 @ 6tee" 

Stream & ReRe Track 

1@ 55; 1@ 62tm6"s 1@ 105% 
1@5et All CC Brgse 
O78t—O" + 

Concrete 

Concrete 

Jannarone Contracting Coec& 
Bll-Dorer Contracting CoO6 

He Re Gabriel 

MasseBonding & Insurance CO. 


$2165595095 
$120 50146628 
8117, 366053 
$105,640.72 
$11,725081 
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Route #25, Sece 733~A 


Sta, 1.72495 


County 

Municipality 

Local Name 

Federal Aid Project Noe 
Type of Structure 


‘Jidth of Roadway on Bridge 
Width of Sidewalk " " 


\jidth of Roadway Under Bridge 


Length of Spans 


Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Tnspector in Charge of Work 
Bonding Gompany 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engincorts Estimate of Cost 
Contract Price 

Adjusted Contract Price 


Middlesex 

SoeBrunswick Type 
Freehold & Jamesburg ReRe 
SeNe 1234C(2) 


Open Conesibute. & Piers ‘ 
I Beam Encased Deck, 

2 @ 42% ht.0" Island 

2 @ 6te0" 

12te2" c¢ to ¢ Double Track 
Roadbede 

2 @ 2tm0" 4,1 @ Zhtel"s 
cleare 

16)%— Bal /" 

Concrete 

Concrete 

Geos MeBrewstecr & Son, Ince 
Ms Le Vail 

Masse Bonding & InsureCos 
2/3/,1 

A fa 

120 

12 19/1 

$89,030 .25 

$76,923 ol,0 

879,049.67 
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Pro ject 


RAILROAD BRIDGES NOT ON STATE HIGHWAYS LET IN 1940 AND COMPLETED IN 191. 


Local Name 


FAGM 2h-A(1) Overpass P.R.S.S.Le 


FAGM 6=B(1) 


Bast of Franklin Ave. 
(Berlin Boro & Twp) 


Overpass P.R.S.S.L. 
Haddon Avenue 
(Berlin Boro & Twp} 


Adjusted Value of Work done 
Contract Contract Work Done in 1941 Starting 
Price Price in 190 Date 


$33,033 $33,461-2 $14,86905) $18,591e70 = 11 /L,/0 


$163 ,58010 $164,758~025 0 $144,758025 =» 2/5/l 
$196,627.53 $198,219.19 1,869-5) $183,31)9295 


Date of 
Completion. 


5/17/41 


12/2/41 
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Grade Crossing Elimination 


FeAeGeMe 2heA (1) 


County 
Municipality 
Pro ject 
Local Name 


Federal Aid Project No» 
Type of Structure 


Width of Roadway on Bridge 


Width of Sidewalk " , 
Width of Roadway Under Bridge 
Width of Sidewalk " : 


Length of Spans 

Length of Bridge Deck on % of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price-Bridge items 
- Adjusted Contract Price 
Value of Work Done in 1940 
Value of Work done in 1941 


Camden 
Berlin Boro and Township 
Grade Crossing Elimination 


Overpass PoReSeashore Line 
Fast of Franklin Avee 
FAGM 2h-A(1) 

Open ConceAbut. & Piers 
Conc, Slab cn I Beams 

30% 

2 @ 61-0" 

Double Track Roadbed 


% @ 38tel" along ¢ highway 
1181-0" + 

Cone, Wearing Surface 
Concrete 

Eisenberg Construction C0 
Me La Vail 

Maryland Casualty Coe 
11/11/40 

11/,/,0 

110 

S/LT/yL 

$27 9972 085 

833 013 el3 

$33 61 02h 

811,869.54, 

$18,591¢70 
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FAGM 6=B(1) 


HADDON AVE. OVERPASS 


Sie 2or0 


County 

Municipality 

Project 

Local Name 

Federal Aid Project Noe 
Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " ss 


Width of Roadway Under Bridge 
Length of Spans 


Length of Bridge Deck on g of Roadway 


peck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Viorking days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 


Camden. 
Berlin Boro & Township 
Grade Crossing Elimination 


Overpass P.R»Seashore Lines 
Haddon Avenue 

FAGM6O=B(1) 

Open ConceAbut, & Piers 
Thru Girder Conce Deck on 
T Beams e 

ht vat) it 

End spans 1 @ 7'-8" 
Gen.Span 1 @ 5'=0" 
Double Track Roadbed 

2 @ l3Ztn6"s 2 @ 72tHL"s 

2 @ 94tR5"3 10 1Wyt~6" 
|,33" m0" 

Conc, Wearing Surface 
Reinf. Concrete 

Eisenberg Construction C0. 
C. De Weller 
Maryland Casualty Co6« 

2 i Ayl 

e/5/ul 

160 

12/2 /Ayl 

&158,926.50 

8163 , 584.10 

$16), 758«25 
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MOTOR VEHICLE AID BRIDGES LET BY THE STATE IN 190 AND COMPLiTED IN 191. 


County Local Name Contract Price AdjeContrePrice Value of Work Value of Work Starting Date 
Done in 190 in 1941 Date Completed 
Cumberland Parvins Br Bridge SoeEeBoulevard +3, alil,400 3,838.35 Not Started 33,838.35 12/7/40 3/eh/yL 
* Parvins BreBridge So.W.Boulevard 4535800 3 438.75 83 430.62 80.13 10/14 /0 3/20/41 
* Parvins BreBridge ae Ave. 592375 1915405 3 l:6.63 1zh68h2 10/21/,0 3/21/41 


312,105075 VIZ, 138.15 865751025 355386490 
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South East Boulevard 
Stas 4¢O 
Cumberland County 


County Cumberland 

Municipality Landis 

Local Name Parvins Branch Bre on Southeast 
Boulevard. 

Type of Structure Conce Box Culvert 

Width of Roadway on Bridge ZOreO" 

Width of Sidewalk " bi 2 @ 5-0" 

Length of Spans 12-0" 

Length of Bridge Deck on ¢ of Roadway 14t-0" 

Deck Covering Gravel 

Type of Foundation Concrete 

Contractor Hill & Fox 

Inspector in Charge of Work P. McCullough 

Bonding Company Glenn Falls Indemity Company 

Official Starting Date 12/7 /,0° 

Work Started Jane 13, 1941 

Working days specified 65 

Date of Completion 3/2 /4l 

Contract Price $3 , 84,200 

Adjusted Contract Price $4 9058055 

Value of Work done in 1941 83 4858055 

REMARKS ¢ STATEtS SHARE $2,000.00 


Soe West Boulevard, 


Stae 3+0 
Cumberland County 

County Cumberland 
Municipality Landis 
Local Name Parvins Branch Bre (SeW,Boulevard) 
Type of Structure Conc, Box Culvert 
Width of Roadway on Bridge ZOtmo" 
Width of Sidewalk " ” te a 
Length of Spans - 
eth of ee Deck on % of Roadway 14'-0" 
Deck Covering Siete 

mt : 10 : 
oo ’ C, Fiske Campbell 
Inspector in Charge of Work P. McCullough 
Bonding Company Us Se Casualty 
Official Starting Date Octe 93° 1940 
Work Started ae phy ih, 190 
Working days specie 
D, te of eye ear a 5fe0fiu. 
Contract Price . ei 0 
Adjusted contract price 3992 Me 
Value of Work Done in 19,0 83 9 S0l. 


value of Work done in 19,1 £0) GO eae 
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Bast Avenue, 


Station 2+90 


Cumberland Countye 


County 

Municipality 

Local Name 

Type of Structure 

Width of Roadway on Bridge 


Width of Sidewalk " " 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion by 12/31/)0 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19],0 
Value of Work done in 19,1 


Cumberland 
Landis 
Parvins Branch Bridge(East Ave.) 


Conce Box Culvert 
ZOt RO" 

2 @ 5ta0" 

121-0" 

19 t aa tt 

Gravel 

Concrete 

C,. Fiske Campbell 
P. McCullough 

Use Se Casualty Company 
10/21/h0 

Nove 275 19140 


65 
3/21/41 
Shiy923 075 
$149915605 
$3 6063 
S1 68.112 
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Route Section 
Noe 


** SF 1 
+t 1B 
*  )&45 118 
* e345 118 
* 6 eln 
* 6 QA 
* 6 PaaN 
* 18 Z 
ee 25 30 


** 28 25 

**k 28 26 

oF 35 38 

* 38 iH 
5 

* L5&s7 17 

“UT 

* S)y 1 

ek By 1 

*&k 5), t 

*k Sly 1 

x 56 

* 56 
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Let with Road Contract 
Let Separate Yr «oe 


CONTRACTS ON STATE HIGHWAYS LET IN 19h1. 


Local Name 


Erie Railroad & Berry Creek Viaduct 
Overpass at Bordentown Avenue 
Overpass at Oak Street 

Pedestrian Tumnel at Oak Street 
Den Brook 

Den Brook Bridge Extension 

Overpass at Route ON 

Branch of Deep Rum 

Removal of Old Passaic River Bridge 
SoeBranch of Rockaway River 
Cattlepass 

Soe Branch of Rockaway Creek 
Overpass at Station Road 

North Branch of Raritan River 
Cheesequake Creek Bridge 

Wreck Pond Bridge 

Newton Creek Bridge 


Reconstruction of Big Timber Creek Bridge 


Malaga Branch Bridge 
Great Egg Harbor River 


Bronch of Pennypot Creek Sta. 22348), 
Branch of Pennypot Creek Sta e2lh+96e9 


Overpass at Route 72 
Venice Lagoon 
Beach Thorofare 


el = S| ON 


Contract 
Price 


Adjusted 
Contract 
Price 


$6895539.50 $689,539«50 


p99 «25 
53,010.30 
13095200 
27 43110 668 

)4292 290 
63013205 
86 51:93 «20 
175175209 

8,766.81 
21,591.66 
624272 00 

201,229 20 

9h2 893 »70 
15,827 200 
1.8 gh28025 
465115020 

9 832 050 
43,066.86 
12,8789 
10,982 2 
595273 58 
98,911.20 

936457460 


Lh 949~25 
53,010.30 
13 ,095200 
27,6449 07 
91.12 
62715402 
16,1):8250 
875753028 
17 9175009 
8,766681 
21,591.66 
62272200 
2014229 «20 
92,893 «70 
15,821.54 
8528.25 
365115420 
9577 0l)8 
345066686 
12,878.49 
10,982 lie 
595273058 
98,911.20 
936 57.260 


$3,513,700.9 $3515,106.12 


Val ue of Work Starting Date or % 


Done in 1941 Date Completed 
©) 6=20=))1 0 
$19,177 +75 7225-41 2% 
0 Not Started 0 
0 i in 
27 5 O19 007 T/fe5f/hl = 1e/4/4l 
1,h91-12 V/25fyr  refifyr 
62,087085 7/25/41 99% 
j O Not Started m6) 
87 4665-53 be ts 99.09% 
0 5/1 0 
0 5/1 /h2 0 
0 5/1 /he @ 
@) efe/\\e2 0 
aoe 2/2 0 
63,923 290 10/6fi1 ~ 608% 
15,821.65) 5/i0/yl 9/11/42 
0 1/10/42 0 
, @) Not Started 
93,778 8/21/41 10/9/2 
33,066.06 2/ifl 12/1841 
12,678.49 fil u/s/l 
10,9822 6/1 u/ZAp 
© 1/30/42 0 


0 1/30/h2 0 
0 1/30/42 0 


$317 519001 
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Route iS~ y SeCe #1 


County Bergen 

Municipality Rutherford 

Local Name . Erie Railroad & Berry Creek Viaduct 
Type of Structure Deck Beams on Concrete Piers 
Width of Roadway on Bridge 2 @ 38t—o" Isl, t~0" 

Width of Sidewalk " ? 2 @ ]t~o" 

Length of Spans 2 @ 631n0"s 8 @ 72140" 

Length of Bridge Deck on ¢ of Roadway 73lt~ Gel/e" 

Deck Covering Concrete 

Type of Foundation Concrete on timber and steel piles 
Contractor Fehlhaber Pilé Cow, Ince 

Inspector in Charge of Work H. Re Gabriel, Resident Engineer 
Bonding Company The Aetha Casualty & Surety Co. 
Official Starting Date Jue 2, 19h1 

Work Started Not started in 191 

Working days specified 275 Working Days 

Engineer's Estimate of Cost $737 609000 

Contract Price $689 4539550 

REMARKS : Work of the sontract has been delayed due to instability 


a ES 


of approach embankments e 


"anna 


Route fh, Sees ifl=B 
Stas 6044903), 


Bordentowm Ave, Overpass 


County Mid dlesex 
Municipality Sayreville 
Local Name Overpass at Bordentown Aves 
Type of Structure Encased I Beam ‘ 
Width of Roadway on Bridge 2 @ Z2tm0"s Isl. t~0 
Width of Sidewalks " . 2@ 6x0" - . 
Width of Roadway Under Bridge 2 @ 2tHO"s Isle 7*HO 
Width of Sidewalk " ‘. 2 @ 6-0" . 
Length of Spans 1 @ 33tW2" 3 1 @ 54° @9 
Length of Bridge Deck on ¢ of Roadway 81'wl6 
Deck Covering Concrete 

of Foundation Concrete 
Contractor C,. Fe Melanka & Sons Inc o 
Inspector in Charge of Work Mele Vail, Resident Engr s 
Bonding Company Standard Accident Insurance CO6 
Official Starting Date July 25, 19h1 
Work Started August 28, 191 
Working days specified 120 WeDse 
Percent of Completion by 12/41/41 0 
Engineerts Estimate of Cost &59 3498470 
Contract Price $1) ,9h)9 «25 
Adjusted Contract Price $i) p19 025 
value of Work Done in 191 $19,177¢75 


Value of Work to be done in 19he $25 771950 
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Route 714&35, Sece ll=B 
Stas 177+96e11 


Municipality Sayreville 

Local Name Overpass at Oak Street 
Type of Structure Longitudinal Steel Deck Beams 
Width of Roadway on Bridge 1 @ 30%=@0" 

Width of Sidewalks " : 2 @ 6t=0" 

Width of Roadway Under Bridge 2 @ 32teO", Isl, 161-0" 
Width of Sidewalk " ° 2 @ 6t=0" 

Length of Spans 2 @ hht-6" 

Length of Bridge Deck on ¢ of Roadway 101t- Joe fy" 

Deck Covering Concrete 

Type of Foundation Concrete 

Contractor HoganeGaul Construction Co« 
Work Started Not’ Started 

Engineer's Estimate of Cost $52,357 085 

Contract Price $53 .010%40 

Value of Work to be done in 19he 853 401030 


Bridge was included in Roadway Contract. 
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Route +; & 35,Secell~B 
Stae 171+3),030 


Municipality Sayreville 

Local Name Pedestrian Tumneh at Oak Ste 
Type of Structure Concrete Box 

Width of Roadway on Bridge 2 @ Z2tn0" Isle @ 16%-0" 
Width of Sidewalk " . None 

Length of Span 1 @ 61-0" 

Length of Bridge Deck on ¢ of Roadway 78" 

Deck Covering Embankment and Roadway Pavement 
Type of Foundation Concrete 

Contractor Hogan=Gaul Construction C06. 
Work Started Not Started 

Engineer's Estimate of Cost $12, 180.50 

Contract Price 813 095200 

Yalue of Work to be done in 192 $13 5095200 


Bridge was included in Roadway Contracte 
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Route #6, Sec, ifeleA 


Stae 27 #29 


Denville Relocation 


County 


Local Name 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalks " ' 
Length of Spans 


Length of Bridge Deck on % of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 191 


Included in Road Contracte 


Morris 


Denville Relocation 

Den Brook 

Concrete Encased I Beam 

2 @ 32t-0"s Island @ 201-0" 
2 @ Bind" 

1 @ 351-0" 

391 «pu 

Concrete 

Concrete 

Union Building & Construction Co. 
HeReGabriel, Resident Engre 
American Bonding Company 
July 25, 191 

Jume 27, 191 

120 Working Days 

Decs li, 1941 

830 168875 

$27 3110468 

$27 y6l19 07 

$27 4019 207 


Route #6, Sec. #e1A 


County 
Municipality 


Local Name 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalks " e 
Length of Spans 


Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foudation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 191 


INCLUDED IN ROAD CONTRACT. 


Sta Py 10 +70 


Morris 

Denville Township 

Denville Relocation 

Den Brook Bridge Extension 
Reinforced Concrete Slab -2" FeABC=l 
Z6t—0" 

2 @ 6t-0" 

1 @ 21%~0" 

a} ao" 

Concrete & 2" FeAeBel~l 
Concrete 

Union Building & Construction Cos 
He Ro Gabriel, Resident Engre 
American Bonding C06 

July 25, 191 

August 1, 1941 

120 WeDs o 

Dees ky, 1941 

$144 602 200 

$)49292090 

$) Lele 

$l, ,/91ele 
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Route 76, Sete #2lmA 


Station 2)94+10 


Denville Relocation 


County 
Municipality 


Local Name 


Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalks" 
Width of Roadway Under Bridge 
Width of Sidewalk " ‘ 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

pete of Completion 

Percent of Completion by 12/31 /ul 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19h1 
Value of Work to be done in 192 


INCLUDED IN ROAD CONTRACT. 


Morris 
Denville Township 


Denville Relocation 
Overpass at Route 5N 


Encased I Beams 
2 @ 29te0" 
2 @ 6t-0" 

2 @ 26!~0" 
2 @ 610" 

1 @ 36-0" 
93% Tel /2" 
Concrete 
Concrete 
Union Building & Construction Cos 
He Re Gabriel, Resident Engre 
American Bonding Company 

July 255 19,1 

July 7, 19,1 

120 Working Days 

Lfee/hy2 

99% 

$695h27 50 

$63 5013005 

$62,715002 

$62 ,087 85 

& 627417 


1 @ 38t=0" 
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Route #18, Sec, #1 
Stae 50l,+53 


County 
Municipality 
Local Name 


Type of Structure 

Width of Roadway on Bridge 

Width of Sidewalk " i‘ 

Length d Spans 

Length of Bridge Deck on # of Roadway 
Deck Covering 

Type of Foundation 

Contractor 


Work Started 


Engineer's Estimate of Cost 
Contract Price 


Bridge included in Roadway Contract. 


Middlesex 


Madison 
Old Bridge to Route +, 
Branch of Deep Run 


Reinfe Conc. Arch 

2 @37t~O" Isl, 8t~0" 

2 @ 10t«o" 

1 = 12.0" Arch 

None 

Embankment & Roadway Pavement 
Concrete 

Weldon Contracting COe 


Not started 


$13,943 250 
$16,118.50 
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Route #25, Secs. #30 
Removal of Old Passaic RveBridge 


Project 


County 

Municipality 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Percent of Completion by 12/31/41 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 191 
Value of Work to be done in 1942 


Removal of Old Passaic River Bridge. 


Essex & Hudson 
Newark & Kearny 
Concrete on Piles 
General Contracting & Engineering Coe 
Ae Ee Lee, Resident Engineer 
Seaboard Securety Coe 
March 12, 19441 
March 12, 191 
90 Calendar Days 
els eee 
$101,795000 
§ 864):93 .20 
$ 875753028 
3 879665053 
87675 


REMARKS ¢ Contract consisted af the removal of the substructure 
and superstructure of the old bridge. 
Route #28, Sece H22—0h 
Stas 2)40+00 
County Hunterdon 
Municipality Lebanon 


Local Name 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalks " 7 
Length of Span 

Length of Bridge Deck on Y of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contraet Price 


REMARKS s 


Lebanon Relocation «Annandale to 
Van Syckle'*s Corner 

Soe Branch of Rockaway River 
Reinfe Concrete Slab 

2 @ 24tHO"s Isl, @ )8t-0" 

2 @ 9-0" 

1 @ 20t-0" 

e7t a" 

Concrete 

Concrete 

Jannarone Contracting Cos 

Ae Ee Loe, Resident Engre 
Massachusetts Bonding & InsureCo« 
May 1, 19h2 

Not started in 191 

120 Working Days 

$23 332 «50 

$17 5175009 


BRIDGE WAS INCLUDED IN ROADWAY CONTRACT. 
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Route #28, Sec, #22nA 
Station 269+00 


County 
Municipality 


Local Name 

Type of Structure 

Viidth of Roadway on Bridge 
Width of Sidewalk " i 
Length of Span 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Hunterdon 

Lebanon 

Lebanon Relocation=Annandale to 
VanSycklets Corner. 

Cattle Pass 

Box Culvert 

2 @ 47t=0"3 Isle h8t-0" 

2 @ 5tnon 

Qt molt 


Embankment & Roadway Pavement 
Concrete 

Jannarone Contracting CO» 

Ae Ee Lec, Resident Engineer 
Massachusetts Bonding & Insure C06 


Official Starting Date May 1, 1942 
Viork Started Not started in 191 
Working days specified 120 
Engineer's Estimate of Cost $10,055075 
Contract Price $ B,y766681 
REMARKS 3 Bridge was included in roadway contracte 

Route #28, Sece #2eeA 

Stae 406+23 48 

County Hunterdon 
Municipality Lebanon 


Local Name | 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " * 
Length of Span 

Length of Bridge Deck on A of Roadway 
peck Covering 

Type of Foundation 
Contractor 

Inspeotor in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 
Enginoerts Estimate of Cost 
Contract Price 


REMARKS ¢ LET WITH ROAD CONTRACT. 


Lebanon Relocation = Annandale to 
Vansyckle's Corner 

SeBre Rockaway Creek 

Reinf. Concrete Slab 

2 @ 47t-0"3 Isle )8twO" 

None 

1 @ 20%*0" 

e4t wail 

Concrete 

Concrete ' 

Jamnarohe Contracting COs 
AsEeLeo, Resident Engre 
Massachusetts Bonding & Insur eCO 
May 1, 19lie 
Not started in 191 
120° WeDse 

827 gL07 900 

$271 4591266 
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Route #28, Sece #25 
Stoe 722405.57 


County Somerset 
Municipality Branchville Township 
Local Name Overpass at Station Road 
Type of Structure Longitudinal Steel Beams Deck Span 
‘Width of Roadway on Bridge 2 @ 35ta0"3 Isl, 50%~0" 
Width of Sidewalks " ‘: 1 @ 6%—3"3 1 @ 2t~G" 
Width of Roadway Under Bridge 1 @ Oto" 
Width of Sidewalk " a 2 @ 61-0" 
Length of Spans 1 @ 52%-0" 
Length of Bridge Deck on g% of Roadway 581-1083 /)," 
Deck Covering Concrete 
Type of Foundation Concrete 
Contractpr Ell-Dorer Contracting Co. 
Inspector in Charge of Work H. Re Gabriel, Resident Engre 
Bonding Company American Surety Cos of NeYe 
Official Starting Date efefye 
Work Started Not started in 191 
Working days specified 150° 
Engineer's Estimate of Cost 86527095 
Contract Price 862 5272 00 

Route 728, Sece #26 

Sta 730+86 

County Somerset 
Municipality Bridgewater Township 
Local Namo Bridge over North Bre Raritan River 
Type of Structure Concrete Arch 
Width of Roadway on Bridge 2 @ 35t—O"s Isle 50t=0" 
Width of Sidewolk " e 2 @ 6t-o" 
Length of Spans 2 @ 58!-0"s 1 @ 6t~0" 
Deck Covering Fill and Roadway Pavement 
Type of Foundation Concrete 
Contractor. Ell-Dorer Contracting Coe 
Inspector in Charge of Work He Re Gabriel, Resident Engre 
Bonding Company American Surety Coe of NeYs 
Official Starting Date Febe 2, 192 
Work Started Not started in 191 
Working days specified 150 ~ 
Engineerts Estimate of Cost $216 589870 


Contract Price $201 4229 920 
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Route #35, Sece 38 


County Middlesex 

Municipality Sayreville and Madison 

Local Name Cheosequake Creck Bridge 

Type of Structure Bascule Draw and Deck Beam Approaches 

Width of Roadway on Bridge 2@ 52tO"s Isle l.0!? 

Width of Sidewalk " : 2 @ 6,0! 

Length of Spans 1 @ 50! Basces 1@ 76teal"s 1@59'-11"; 
| 6 @ 70% =)" 

Length of Bridge Deck on ¢ of Roadway 713t-0" 

Deck Covering Steel Grid on Draw Span-Concretc on 

others 

Type of Foundation Concrete on Piles 

Contractor Fehlhaber Pile Company, Ince 

Inspector in Charge of Work Ce LeApplotony Resident Engr. 

Bonding Company The Aetna’ Casualty Surety Co. 

Official Starting Date October’ 6, 191 

Work Started Nove 10, 191 

Vorking days specified 275 VieDSe 

Percent of Completion by 12/31/41 648% 

Engincerts Estimato of Cost %921,123 290 

Contract Price SOh2 5893270 

Adjusted Contract Price &Oh2 4893 «70 

Value of Wark Done in 191 & 63923 690 

Value of Work to be dono in 192 $878 969 «80 


Route 738, Sec. 74 
Stae 1:36+90 


County Monmouth 
Municipality Wall Township 
Route #3, to Route 735 
Local Name Vireck Pond Bridge 
Type of Structure Reinf,e Concrete Slab. 
Width of Roadway on Bridge 12.0 
Width of Sidewalk " " None 
Length of Spans 1 @ 20t-0" 
Length of Bridge Desk on ¢ of Roadway 24 tO" 
Deck Covering Concrete 
Type of Foundation Conorete 
Contractor Robert WeCloveland & C06 
Inspector in Charge of Work Me Le Vail, Rosident Engre 
Bonding Company Tho Fidelity & Casualty Cos of Ne. 
Official Starting Date Moy 10, 191 
Viorking days specifiocd 10 WeDse 
Date of Complotion Scpt. 11, 1941 
Engincer'ts Estimate of Cost 8185594200 
Contract Price 815,827 00 
Adjusted Contract Price 815,821.54 


REMARKS 8 BRIDGE LET WITH ROAEWAY CONTRACT, 
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Route #45 


County Camden County 
Municipality ‘ Haddon Township 
Reconstruction of Approach Structure 
Local Name Newton Creek Bridge Reconstruction 
Type of Structure Concrete T Beams on Steel Pile Bents 
Width of Roadway on Bridge 561=0" 
Width of Sidewalk " " 1 @ 12t~0" 
Length of Spans 1 @ 27Im0"s 16 15t-0"s 3@ 21-0" 
Length of Bridge Deck on % of Roadway 100.10" 
Deck Covering Conerete 
Type of Foundation Steel Piles 
Contractor EBisenberg Construction Company 
Bonding Company Maryland Casualty Company 
Inspector in Charge of Work Ce De Weller 
Official Starting Date January 10, 1942 
Viork Started Not started in 191 
Working days specified 75 Working Days 
Engineer's Estimate of Cost )i7 5526075 
Contract Price $)18 28.25 
REMARKS s Reconstruction of roadway approaches included in contract 


but not included in costs listed abovee 


—— mien ann ae 


Rte $5,& 7 ,Sece #17 


Storm Drain 


County Camden 

Municipality Brooklawn Boro 

Local Name Construction of Big Timber Creek Bridge 
Type of Structure Deck Girders on steel pile bents 
Viidth of Roadway on Bridge 1 @ 7t-0" 

Width of Sidewalks " : 2 @ 11%8" 

Length of. Span L @ 58t-0" 

Length of Bridge Deck on ¢ of Roadway 59% = 8x3 /)," 

Deck Covering Concrete 

Type of Foundation Concrete on steel piles 
Contractor Eisenberg Construction Co. 
Inspector in Charge of Vork CeDeVleller, Resident Engineer 
Bonding Company Maryland Casualty Coe 

Viork Started Not started in 191 

Working days specified 120° ; 

Engineer's Estimate of Cost &3)40 5587 650 

Contract Price $365115,—20 


REMARKS Roadway work was included in the contract but is not 
included in above costs. 
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Route W#u7, Sece #8 
Malaga Branch Bridge. 


County Glousester 

Municipality Franklin Township 

Local Name Malaga Branch Bridge 
Type of Structure Box Culvert 

Width of Roadway on Bridge Gite" 

Width of Sidewalk " " None 

Length of Spans 1 @ 12!40" 

Length of Bridge Deck on ¢ of Roadway None 

Deck Covering Barth Fill 

Type of Foundation Concrete6 

Contractor Hill & Fox 

Inspector in Charge of Work CeDeWoller, Resident Engr. 
Bonding Company Glen Falls Indemnity Co. 
Official Starting Date July 21, 19)1 

Work Started July 14, 1941 

Working days specified 80 WeDSe 

Date of Completion Octe I, 1941 

Engineer's Estimate of Cost £8,615 —00 

Contract Price $9, 832050 

Adjusted Contract Price $9,778 


anes 


Route #5, Sece Fl 
Stae 28 8+75 


County Atlantic 

Municipality Folsom Borough 

Local Name Great Egg Harbor River 
Type of Structure Encased I Beam 

Width of Roadway on Bridge hot-0" 

Width of Sidewalks" " 1 @ 2ta6" 1 @ 6tmO" 
Length of Spans 1 @ 35%=0" 

Length of Bridge Deck on ¢ of Roadway l1t- Lm /y" 

Deck Covering | Conorete : 

Type of Foundation Concrete on Piles” 
Contractor Maintenance Division 
Inspector in Charge of Work Patrick McCullough, Inspector 
Work Started e/y/ih 

Date of Completion 11/18/41 

Cost of Construction $33 ,066¢086 

State's Share $11,575e11 


REMARKS: Bridge was constructed by the WePeAs under supervision of 
Vaintenance Divisione 
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Route #5, Secs Hl 


Sta e223+8h. 
County ; Atlantic 
Municipality Folsom Borough 
Local Name Branch of Pennypot Creek 
Type of Structure Reinfors, Conce Slab 
Width of Roadway on Bridge ZBt—0" 
Width of Sidewalks " " 1 @ 31-0"3 1 @ 61-0" 
Length of Spans 1 @ 20t.0" 
Length of Bridge Deck on ¢ of Roadway 23%=0" 
Deck Covering Concrete 
Type of Foundation Concrete on Piles 
Contractor Maintenance Division 
Work Started LALA 
Date of Completion 1w/L3/h1 
Cost of Construction $12 ,8786l19 
Stateks Share $35 835690 


REMARKS : Bridge was constructed by the WePeAs under supervision 
of Maintenance Divisione 


Route #5, Sece il 
Stae 21h+98 9 


County Atlantic 
Municipality Hammonton 

Local Name Branch of Pennypot Creek 
Type of Structure Reinf. Conce Slab 
Width of Roadway on Bridge ZG te" 

Wdith of Sidewalks " i 1 @ 3t-0"3 1 @ 6t~0" 
Length of Spans 1 @ 14-6" 

Length of Bridge Deck on Y of Roadway 17%-0" 

Deck Covering Concrete 

Type of Foundation Concrete on Piles 
Contractor Maintenance Division 
Work Started 6/3/41 

Date of Completion ad, 13/41 

Cost of Construction $10,982.62 

Statets Share & 3013653 


REMARKS: Bridge was constructed by the WePsAe under supervision of 
Maintenance Division. 
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Route #5, Sece #1 
Stae 299492620 


County ; Atlantic 

Municipality Folsom 

Local Name Overpass at Route #2 

Type of Structure Longitudinal Steel Deck Beams 
Width of Roadway on Bridge 2 @ 26t-0"s Isle lt-0" 
Width of Sidewalk " " 2 @ 61—5" 

Width of Roadway Under Bridge 2 @ 35t-0" Isle 78-0" 
Width of Sidewalk " . 2 @ 10t—3" 

Length of Spans 2 @)7*-8" 

Length of Bridge Deck on Y of Roadway 100t=11" 

Deck Covering Concrete 

Type of Foundation Concrete 

Contractor Eisenberg Construction C0. 
Inspector in Charge of Work Patrick McCullough, Inspector 
Bonding Company Maryland Casualty Co. 
Official Starting Date 1/30/2 

Work Started Not started in 191 

Working days specified 100° 

Engineer's Estimate of Cost $59 228,83 

Contract Price $59 9273058 


——— ann ees 


Route #56, 


Venice Lagoon 
Absecon RouLevard 


County Atlantis 

Municipality Atlantic City 

Type of Structure Concrete Pile Trestle 

Width of Roadway on Bridge 2 @3B5ta0"s Isle t~O" 

Width of Sidewalks " . 2 @ 6t~0" 

Length of Spans 9 @ 20%," 

Length of Bridge Deck on Y of Roadway 183t-0" 

Deck Covering Concrete 

Type of Foundation Conerete Piles and Timber Piles at 
Abutments. 

Contractor Ole Hansen’ 

Inspector in Charge of Work Ve. Tow VETLy Resident Engineer 

Bonding Company Fidelity & Deposit Co-« 

Official Starting Date 1/30/he2 

Work Started Not started in 191 

Working days specified ood ” 

Engineerts Estimate of Cost &1115317 660 

Contract Price & 98,911.20 


REMARKS $ Roadway work included $n contract but not in above COSTS e 
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Route 7565 
Beach Thorofare 


County 


Municipality 


Local Name 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk " ' 


Length of Spans 


Length of Bridge Deck on Y of Roadway 
Deck Covering 


Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 


REMARKS ¢ 


Atlantic 
Atlantic City 


Absecon Boulevard 

Beach Thorofare 

Bascule Daw Span and Deck Beam 
Approachese 

2 @ 35%-0"; Isle lt~0" 

2 @ Bta6" 


Bascs 1 @ GOtHO"s 2@ 681-0"31 @69!=0"s 
1 © 66tHli"3 2 @ )8teO" 


7 teL1" 

Steel Grids on Draw Span=Concrete 
on otherse 

Concrete on piles 

Ole Hansen 

MeLy Vetly Resident Engrs 
Fidelity & Deposit Co. 
1/30/42 

Not started in 191 

250 ; 

$989,117 085 

$936 45711060 


Roadway work included in contract but not in above costse 
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RAILROAD BRIDGES ON STATE HIGH/JAYS LET IN 191 


Contract Adjusted Value of Wk. Starting Date or % 
Route Section Local Name Price Contract Price.done in 1941 Date | Completed 
#1 9~B Overpass of %.Y.Se & We Railroad $61,597e15 $61,597eh5 £166.30 8/L/yl 7% 
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Route ql, Sece 79=B 


Sta 19+9),.32 


County 
Municipality 


Local Name 
Federal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 
Vidth of Sidewalks " . 
Length of Spans 
Length of Bridge 
Deck Covering 
Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 


Deck on g of Roadway 


ndson Bera enw: 
Boro of Fairview 
Overpass at NeYseSe & WeReRe | 
FAGM U4,B(1) | 


Encased, continuous I Beam . 


2 @ 2)t~O"; 1 Isle @ 2t-0" 


1 @ 2te0"s 1 @ )%-10" 

1@ Z5tmary 1©@ Jota" s 1 @ 22t=1" 
Q8t 2=1/2" 

Concrete 

Concrete 


de Pe Burns 
He Re Gabricl 
Seaboard Surety COs 


ofa 


Working days specified 120 
Percent of Completion by 12/31/41 7 

Contract Price $61,597 045 
Adjusted Contract Price 861,597 olL5 
Yalue of Work Done in 191 & 115106030 
Value of Work to be done in 192 857 lyQleLd 
REMARKS: Contract bridge itoms S61 9597 el15 
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BRIDGE CONTRACTS NOT ON STATE HIGHWAYS LET DURING 1941 (F.A.S. PROGRAM) 


$210,575 058 Boy aie 782i, 7029 $212 5766070 $29,137.59 


County Local Name Engineers Contract Adjusted - value of Wee Value of Wk. Starting % or Date 
Es timate Amount ContreAmt.e Done in 1941 To be Done Date Of Con= 
Sere ot: Se Fo _____ lm ihe pletions | 
Salem Church Bridge #1116 FAS 52B(1) $5,64,7.2h '5 3691.70 865231655 $6,231.55 6) Jellell 5#22—))1 
Salem Game Cr. Bridge PAS li5A(1) 20,998.30 23,630020 23,187.80 23,187.00 0 bpe2Lall —-7a25e 1 
Gloucester Raccoon Creek Bre FAS ]7A(1) Bl. 868025 50,266.00 50,266.00 h5,2390,0 85,026.60 7-30=/,1 90% 
Burlington D3.6 Copany Bridge FAS B5i(1) 22,268.77 19,941.00 235165095 23,119.61 6.5L, Jn 22~)j 1 99.8% 
“s che72 Pensauken Cre FAS 57A(1) 5,62595 13207296 4449291 392 09k © Ba264l1 LOG) 
. Dh. 8 ere R Creek . 
He85 SosBre Rancocas, Greg rs) 9411560 74388,06 8,276.06 8 276406 0 ga15—)1 9 11-13-11 
4 Die89 Bre to S.Br." FAS 59A(1) 7,579-20 635569200 8,609 025 8,609.25 ee 6—50el1 Sel2—)1 
vg Fle, Rancocas Cke FAS 56A(1) 28,847.18 2,808.92 2), 808.92 Mibe27 24,064.65 12-29-41 4% 
Salen Deep Run Br. #1030 FAS 50A(1) 15,266.00 215017260 21,704.00 21,704.00 O 6m23-1 10—41—)1 
a Effts Bre 71097 FAS 51A(1) 15,222.00 20,939.60 22 , 42048 22 32 l)8 ) B= 5—))1 10—=31—/,1 
Dareto Mill Pond Bre 
qe 1 FAS 52A(1) 16,030.61 16,989.66 18,187.82 18,1:87 +82 0 Ge 26—lj1 Gam L 
Camden Laurel Lake-NeBreTimber Cr. : . . 0 
FAS hiA(1) 39,084.68 3125008 30,21655 30,241255 Tel5-h1 = 11-19-l1 


we ‘é al, Wiad 2 
- oe 
a Tae, cy RE 
= ~ ? ~~ 
= : ‘wh 
a = = ine 
ma aw 
a 3 a x, 
ee aT 
E j S 
= 
ar 
ed <r Pe 
bad 4 _~ Z ne = 
+ a6 
= » 


DT oll Vas 


_e 
- 
_ 
iy 
te 
“ 
eo —~, 
os 


tr 


hy pe al eat Leake 


sg 


“Nacqat. 
a 


7s 


SS = 


rs ‘e- 
Ce ee ee ee eee 
. 


con crs 


se ec 


Non ae 
. 


4 


CHURCH BRIDGE NO. 1116 


Salem Countye 


County 
Municipality 
Local Name= 


Federal Aid Project Noe 
Type of Structure 
Width of Roadway on Bridge 

Width of Sidewalk " “i 

Length of Spans 

Length of Bridge Deck on ¢ of Roadway 
Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 

Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 

Percent of Completion by Dece41,1941 
Engineerts Estimate of Cost 

Contract Price 

Adjusted Contract Price 

Value of Work Done in 19,1 


Salem 
Dare town 
Church Bridge No. 1116 


FAS 52=B(1) 

Conerete Box Culvert 

45m GB" 

None 

1 @ 11%=0" 

14%=0" 

Gravel Fill over ReCe Slab 
Conerete on Piles 
Jose \We Rogers 

P, McCullough 

Standard Accident Insurance C0e 


§6,231655 
465231 655 
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| CAME CRERK BRIDGE 
PebeSe 5-i(1) 


UPPSR PENNS NECK TWP. 


County Salem 

Municipality Uppor Penns Neck Twpe 
Viley Road, Section #2 

Local Name Game Crock Bridge 

FP doral Aid Project Noe Pie. LOAtL) 

Type of Structure ReCeAbuts, ConceBox Boams & ReCeSlab 

Width of Roadway on Bridge ),0 

Length of Spans 2 @ 22-0! clear. 

Length of Bridge Dock on ¢ of Roadway 51-0" 

Deck Covering Gravel Fill on ReC.Slab 

Type of Foundation Conerete on Piles 

Contractor Jose Lafferty 

Inspector in Charge of Work P. McCullough 

Bonding Company The Actna Casualty & Surety C06 

Official Starting Date )/25/un 

Work Started L/er/ul 

Working days specified 80 

Dato of Completion 7/25/4n 

Engincers Estimate of Cost 204998 «30 

Contract Price 823 5630020 

Adjusted Contract Price 24, 187480 


Valuo of \ork Done in 19)1 23,187.80 
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RACCOON CREEK BRIDGE 


Pets UL ACL) 


County 
Municipality 
Local Name 


Federal Aid Project Noe 
Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " M 
Length of spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge Of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

‘% of Completionby 12/31Ai1 
Engincerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19)1 
Value of work to be done in 192 


Gloucester 
Swedesboro 
Raccoon Creek Bridge & Approaches 


FAS l7A(1) 

Conc, Pile Bent, EneesIs & ReCe Slab 
hOt-O 

e) @ bt wa 

% @ 34tnO"s 1 @ 5et-O C.CeBents 
L5).t -Or 

Concrete 

Conc. Pile Bent 
Edward He Hllis Ince 

Ce De Woller 

Standard Accident Insurance Cos 


&50 ,266.00 
$50 ,266400 
$15 5239 e140 
$ 5,026 60 
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D 3-6 COPANY BRIDGE 


Federal Proje FAS 55=A(1) 


County 


Projcoet 


Local Name 
Foderal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 

Width of Sidewalk " " 

Length of Spans 

Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Yorking days spocificd 

Date of Complotion 

Pereent of Complotion by 12/31/12 
Engincors Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Valuc of work dono in 191 

Yaluc of Work to be Done in 192 


Burlington 


Reconstruction of Copeny Bridge 43.6 
on Burlington-Fort Dix Road 


d 3.6 Copany Bridge 
FAS 55=A(1) 
Roinf,. ConeeAbuts, I Boams & ReC.Deck 


30% =O" 
None 

1 @ 8.51! 
51t a0" + 


Conorcte. 
Conercte & Piles 
Hill Construction CO». 
P, McCullough 
Glen Falls Indomnity Coe 
6/16/41 
7/ee/uh 
100 
1/29/2 
9968 
&22 526877 
19,9141 400 
$23 4165095 
23,119.61 
L603), 


PENS KEN CREEK BRIDGE 


Pulse 57AC1) 


County 


Project 


Local Name 


Fedoral Aid Project Noe 

Type of Structure 

Width of, Roadway on Bridgo 

Width of Sidewalk on Bridge 

Length of Spans 

Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 

Contractor 

Inspector in Chargo of Work 
Bonding C06 

Official Starting Date 

Work Started 

Working days specified 

Date of Complction 
Porcont of Completion by Dece 31,191 
Engincors Estimote of Cost 
Gortract Prico 

Adjusted Contract Price 

Valuc of Vork Done in 1941 


Burlington 


Reconstruction of Bridge Ch. 2 
on HarnsporteEvesboro Road 


C l.72 Pensauken Creek 


FAS 57A(1) 

Croosoted Timbcr Structure 
14yt-8" ovorall 

None 

L1it-8" 

Uj aO"s 

Dreosoted Timber 
Croosoted Timbcr Pilcs 
Hill Construction C0» 

Pe McCullough 

Glon Falls Indomnity Co. 


6h, 392091 
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FaAes i.) 58A(1) 


D 1.85 SOelLe 


County 


Projoet 


Local Name 
Foderal Aid Project Nos 


Type of Structure 

Width of Roadway on Bridge , 

Width of Sidewalk on Bridgo 

Length of Spans 

Length of Bridgo Dock on A of Roadway 


Deck Covoring 

Typo of Foundation 

Contractor 

Inspoctor in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days spocificd 

Dato of Completion ; 
Porcont of Complotion by Doce31,19))1 
Engincors Estimato of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 191 


Rancocas Orcok 


Burlington 


Roconstruction of Bridge Dle85 
on Masonvillow~ Lumberton Road 


Dlg 65 SaeBre Rancocas Crock 
HefieSe 56A(1) 


Croosoted Timbor Structure 
aut)" 

None 

181-8" 

20tRB" + 


Creosoted Timber 
Creosoted Timber Piles 
Hill Construction Co. 
P. McCullough 

Glen Fall Indemnity Co« 


B99 115¢))0 
37 9386006 
$85,276.06 
88 4276406 


Diye89 Brook to SoeBre of 
Rancocas Creock 


FeleSe 59A(1} 


County Burl ington 

Project Lumbcrton=Vincentown Road 

Local Name Dle89 Brook to SoeBre of Rancocas 
Crocke 

Federal Aid Project No.» FeAeSe SOA(1) 

Type of Structure Multiplate Corrugated Metal Arch on 
Concreto Abutmontse 

Width of Roadway on Bridge hoteo" 

Width of Sidowalk on Bridgo 2 @ 58-0" Graded 

Width of Roadway Under Bridge - 

Length of Spans 159-9" 

Length of Bre Deak on g of Roadway 20teONs 

Deck Covering Forth Fill = Gravel Surface 

Typo of Foundation Cone, on Timber Pilcs 

Contractor Hill Construction C06 

Inspector in Charge of Viork Pe McCullough 

Bonding C06 Glon Fall Indemnity C0» 

Official Starting Date 6/16/42 

Work Started 6/30 yl 

Working deys specificd 100 

Date of Complotion 6/12/41 

Percent of Complotion by 12/31/41 100 

Enginocr Estim.te of Costs 879579220 

Contract Prico 865569 00 

Adjusted Contract Price 88,009 «25 


Value of Work Done in 191 88609625 
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Fedoral Proje FeleSe 56A(1) 


County 


Projoct 


Local Name 
PF dora Nid Project Nos 
Type of Structure 


Width of Roadway on Bridge 

Width of Sidewalk on Bridge 

Length of Spans 

Length of Bre Deck on Y of Roadway 


Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Dato 

Work Started 

Working days specificd 

Percont of Complcotion by 12/31/41 
Enginocers Estimetc of Cost 
Contract Price 

Adjusted Contract Price 

Valuc of Work Done in 1941 

Valuc of work to be Dono in 192 


Burlington 


Reconstruction of Bridge Flrely 
on New Lisbon=Fort Dix Road 


Fliely Rancocas Creok 
FAS 56A(1) 
Concelbutsel Boam & ReCe Dock 


bleh mo" 

2 @ 520 

1 @ )5teo" 

L7 50% 

Conerote 

Concs & Piles 

Hill Construction Co. 
P. McCullough 

Glon Fall Indomnity Coe 
6/16/41 

12/29/41 

100 

3% 

$28,8:7.18 
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DEEP RUN BRIDGE +1030 


elede 50A(1 ) 


County 

Mumicipality 

Local Name 

Federal Kid Projoct No. 


Typo of Structure 


Width of Roadway on Bridge 

Width of Sidewalk on Bridge 
Length of Spans 

Length of Bre Deck on % of Roadway 
Dock Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Viork Started 

Working days specificd 

Date of Complotion 

Percent of Complotion by 12/31/41 
Engincors Estimato of Cost 
Contract Price 

Adjusted Contract Price 

Value of work Done in 1941 


Salem 

Alloway, Nede 

Doop Run Bridge +1030 
FeleSe 50A(1) 


ReCeAubts, 5 I Boams; 2 Encased: I, 
Roinf .Conercto slab. 


50160" 

None 

1 @ 25%-0" cloar 

e9t oof)" 

Grovel fill on Re Ce Slab 

POnCs On Piles 

Delta Construction Go. 

P,. McCullough 

Standard Accidont Insurance Co6. 


8153 266~00 
Sel 4017.60 
82157014000 
$21 4704.00 
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FeAeSe 51A(1) 


Effts Bridge #1097 


Salem County 


County 
Municipality 
Federal Aid Projoct Nos 


Type of Structure 


Width of Roadway on Bridge 

rath of Sidewalk on Bridge 
Length of Spans 

Length of Bre Deck on ¢ of Rondway 
Deck Covering 

Type of Founds.tion 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Vork Started 

Working deys specified 

Date of Complotion 

Percont of Completion by 12/31/41 
Engineers Estimate of Costs 
Contract Price 

Adjusted Contract Price 

Value of work done in 19),1 


Salom 
Alloway Township 
Peete Slat 1) 


Reletioutsse 5 I%s, 2 Encasod I's, 
ReCe Sindee 


401-0" 

None 

1 @e5! cleare 

COT RO" 

Gravel on ReCe Slab 
Concrete on Piles 
Dolta Contracting Coe 
P,. McCullough 
Standard Accident Insuronce Coe 
6/16/41 

8/5/41 

100 

10/31/42 

100 . 

$15,2h2 .00 

$20,939 «60 

$22 32 148 

822 3112148 
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DARETOW MILL POND BRIDGER 741121 


Salem County 


Felede. 5e-A(1) 


County 
Municipality 


Local Name 
Federal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk on Bridge 


Length of Spans 

Length of Bridge Deck on & of Roadwey 
Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 

Porcent of Completion by 12/41/41 
Engincers Estimate of Costs 
Gontract Price 

Adjusted Contract Price 

Value of Work | done in 19h1 


Salem 


Upper Pittsgrove, Ned. 


Darctown Mill Pond Bridge #1121 
FeleSe 52h(1) 
ReCe Box Culvort 


ZOtaO" 
None 


18%-0"; 12%-6" High 

21-0 

Fpavol Fill on ReCe Slabe 
Concrete on Piles 

Delta Contracting Co. 

Pe McCullough 

Hartford Accident & Indomnity Co. 
6/16/41 

5/26/41 

100 

9/30/41 

100° 

816,030,561 

816,989.66 

31841487 »82 

816,187.82 
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Inure) Loko. NosBrs Timber Crock 


County 

Municipality 

Local Name 

Federal Aid Project No. 
Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk on Bridge 


Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 
Type of Foundation 


Contractor 

Inspector in Charge of ork 
Bonding Company 

Official Starting Dato 
Vorking days specifiod 

Date of Completion 

Percont of Completion by 12/31/\\1 
Engineers Estim.te of Cost 
Contract Price 

Adjusted Contract Price 
Value of ‘Jork done in 194.1 


Camden 

siratpord 

Laurel Lake - NoeBre Timbor Creck 
FeheSe Ylei(l) 

Ridgid Frame 

lt 0" 

2 @ 8t-0" 


1 @ 301-0" 

35% ont)" 

Concrete 

Concs on tiood Plank platform on 
Piles 

Bisonberg Construction Coe 

Ce De Weller 

Maryland Casualty C06 


7/15/41 
é 


o 
1L1/19/L1 
100° 
°39, 08,268 
$31, 2115208 
&30 5241655 
830,241.55 
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R.R. GRADE CROSSING ELIMINATIONS NOT ON STATE HIGHWAYS LET IN 1941. 


ADJUSTED VALUE OF 
LOCAL NAME CONTRACT PRICE CONTRACT PRICE WORK DONE STARTING DATE OR % 
; scr ne Sti ae oe a BS os: DATE COMPLETED. 
West Ave., Sewaren,N.d. $16,815.56 $13 ,889.9, $143,059.90 h fesfyl 99 4% 
Danforth Road, Madison, 47,595.43 6,236.3L, 16,2363 5/5/41. 12/4/41 
aks 
Riverview Drive, Totowa, 127,967«93 125,827-93 —3),,639.50 8/18/41 28% 


te oe $322,378.92 $ 315,954021 $223,935.74 
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Foderal Project FAGS 27A(1) 


County 

Municipality 

Project 

Local Name 
Federal Aid Project Noe 
Typo of Structure 


Width of Roadway on Bridgo 
Width of Sidewalk " i 
Longth of Spans 


Longth of Bridge Deck on g of Roadway 
Dock Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Porcont of Complotion by 12/31/12 
Contract Price 

Adjusted Contract Price 

Value of YJork Done in 1941 

Valuc of Work to be done in 19h2 


Middloscx 

Scwarcn 

Contral Railroad Bridge 

West AveeGrade Crossing Elimination 
FAGS 27A(1) 

Girder =& Encased Floor Boams 
Reinf gSlabe 

oto" 

2 @ 61-9-1/2" 

1 @ 72t-0"s 1 @ 6ta1-1/2"; 

1 @ eta1o" 

176162" 

Coneroto 

Concrote 

Hogan=Gaul Construction Co6 

Ae Ee Loc 

Indemnity Insurance Coe of Ne Ame 
L/26/ul 

/e2/y1 


100 


OF ai 6 

$146,815—56 
$13, 889-9 
$13 5059490 
§ 83060L, 


REMARKS: Contract Bridgo itoms $143,889.94 


Road items eecenevereee 


63 5165007 


Fode Project FAGM 30C(1) 


County 

Municipality 

Local Name 

Foderal Proje 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " " 
Length of Spans 

Length of Bridge Deck on g of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Viork Started 

Viorking days spocificd 

Date of Completion 

Porcent of Completion by 12/31/41 
Contract Price 

Adjusted Contract Price 
VYaluo of Work Done in 194.1 


REMARKS: Contract bridge items 17595 el 


Morris 

Modison 

Danforth Road over Dele & We RR 
FAGM 30C(1) 

Encased I Beam 

1 @ 30!=0" 

2 @ 5,0" 

10\7t=0"s 1 @ h1t-3=1/i"5 1036'~2-1/2" 
138t 6=1/2" 

Conerete 

Conercte 

Ve he Baker 

He Re Gabricl 

Soaboard Surcty COe6 


ee 


$116,236 03k 
$)16 236034 ; 
Road Items 822 4399023 


* 


sai = o r : rat a 
ae 3 . : 
1 = ie 3 mi ae % ; ; es : 
‘ éz “ 2 y A 
‘ q 
i 7 - 7 a 
- F 
i op oe - +e, . 
; y = Seay 
' é Le - 
é - 5 
4 ~ os 
4 Be 2 
- ; . 
a z , * 
- ‘ ' - - 
‘ * 2 : 


‘ RBS  : > S ” < « 
ts . fad a . ag “ 
3 : ‘ : 3 
b how a ¥ e L ‘ P . % me + : me “a 
ae 5 : eS. ee D2 ; ; c 2 
FS ‘ * id . a i aa " 5 tad aati . S 
4 Ee © Mad » eo ae “= ore ‘ ‘ 2 
~ z Set, “ : , fig’ ~~. * . o 
s : ‘ ; : BS , ae: e 
‘ — - 7 “4 ; 
Ms a . = Pe ae! ee » 
ef > ~ <4 - . pacers ~ ‘ ie 
. ; ” a #9 : rk ke ares : 
ap 7 Se ne re q * : * a? Se 
- . © ie wk . 2 
3 4 : ers a a : - 
4 - A ra " = pee 
ai seat : 
om a = : _ 
€. ™ q “ = 
3 a sas See 
Sia aia < 
s : ae 
< 8 
; = 
. t a 
on P 
Mm i * 
a. = 
. . > ie 
Fe 2 


FEDERAL PROJECT FAGM 31(1) 


Passaic County. 


County 

Municipality 

Project 

Local Name 

Federal Aid Project No. 
Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " ” 


Length of Spans 


Length of Bridge Deck on % of Roadway 


Deck Covering 


Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official S,arting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/41 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1941 
Value of Work Done in 19h2 


Passaic 


Totowa, Neds 


Riverview Drive over Dele & We ReRe 


Riverview Drive Grade Crossing 
Elimination. 
FAGM 31(1) 


1 Girder Span; 6 I-Beam,Conc.Slab 
1 @ 30! 

2 @ 5-0" 

1@98.0t;  @ 51.25'; 2@ 29.81! 


377 80! 


Concrete 


Concrete on Piles 
Franklin Contracting Co. 
H. Re Gabriel 
Maryland Casualty Co. 
August 18, 1941 
September 22, 191 
150 

28 

$127 ,967 93 
$125,827 «93 

& 3h,,639 50 

& 91,188.13 
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Motor Vehicle Aid Bridges Let By the State in 191 


, a, 


County Contract AdjeContract Value of Wk Starting Date Reto ore, 
: : Price Price — Done in 191 P 
Burlington Bridge B 4.70 cea phnaitinom -<cbaaasisaaenaen ama 
2) ,650e10 $2l,650-10 | aie None 
Cumberland Cake Road Bridge over Harrow Run 2,919.92 310.2 $3,102 3/154 6/12/41 
* Genter District Road over Harrow Run 3.81700  3,753490 34753090 L/7 o/yl 
; Hoffmants Mill ~\lest Creek Culverts (puawrisN T 390 0LD 7 9396615 fava he 
Little Robin Branch ogee 12,027 200 4006075 ae 
e ‘alters Road Bridge over Cohanscy Stream Uie67 1610 1671210 ;,671010 11 fap 
= Washington Street Bridge over Cohansey Stroam 5) 1199» 30 564276030 559713. an fy 
Essex New Dutch Lane over Decpavaal Brook 27 4392200 = 275392200 27 9392000 efi fyl 7 8/4 
Gloucester DuBois Bridge 4.93 ovor Oldmans Crock 22, 82%e11 24179036 2179-36 5/51/41 12/10/41 
Morris Reconstruction of Bridge at McEwans 18 955036 19 ,21:3e15 19,2)13015 3/18/41 6/3/i1 
Passaic Roconstruction of LaRue Bridge over Clinton. 10 dw.92 10,1)5238 10 145038 7/1e/yl 10/9/41 
Brooke 
Salem SoeMnin SteBridge over Salem Creck & 
Approachese }2,802029 10,170099 10 5170099 T/T/r 12/12/41 
Somorset Dead River Bridge 17689082 17,689-82 12, 382688 1/T/is 70% 
8258,171e26 260 ,999 67 $221 45962 
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Cake Road bridge over 
Harrow Run 
County Cumberland 
Municipality Upper Deerfield Township 


Type of Structure 
Width of Roadway on Bridge 


Width of Sidewalk " r 
Length of Spans 
Length of Bridge 
Deck Covering 
Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 19)1 


Deck on g of Roadway 


Bridge B .70 
Burlington County 


County 

Municipality 

Project 

Local Name 

Type of Structure 

Width of Roadway on Bridge 
Length of Spans 
Length of Bridge 
Deck Covering 


Deck on g of Roadway 


Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1941 
Value of work to be done in 


19he 


Culvert on Piles 

31-0 Face to Face of Guard 
Raile 
None 

1 @ jo! 
121-0" 
Gravel Fill on Conc. Slab 
Concrete on Timber Piles 
Hill & Fox 

Pe. McCullough 

Glen Fall Indemnity Co. 
3/15/42 

3/21/yl 


65 
6/12/41 
$3 5.35030 
$2 9.9692 
$3 L042 
$3,104 642 


6! High 


Burlington 

Chester Township 
Moorestown=Haddonfield Road 
Bridge B l,e70 

© Span multiplate Arche 

50% 

2 @ 2it-o" 

5Ot-0" 

Fill and BiteSurface treated 
Grave le 

Conc, on Piles 

Frank J» Hill Jre 

P. McCullough 

Glen Fall Indemnity Co. 
Dece Ts 191 

Not 


70 

827 ,860015 
&2); ,650 #10 
$2l,,650 »10 
iit 


$211,650 «10 


; 
ws 
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% 
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Leesburg-Belle Plain Road 
Cumberland County 


Project 
County 
Local Name 


Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " . 
Length of Spans 

Length of Bridge Deck on ¢ of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

official Starting Date 
Work Started 

Working days specified 
Date of Completion 


Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1941 


tel 


Leesburg-Belle Plain Road 
Cumberland 


Hoffmans Mill, West Creek 
Culvert 

Twin culvert 

30% 

None 

2» 10! each 

24 t el 

Gravel on Conce Slab 
Concrete on Piles 

Hill & Fox 

P. McCullough 

Glen Falls Indemnity Company 
T/eifn 

9/15/41 


65 
1/Li/ud 


65259 950 
$7 5217 08h 
$7 9390015 
$7 9396015 


Upper Deerfield Tovmship 
Center District Rdeover Harror Run 


County 

Municipality 

Local Name 

Type of Structure 

Width of Roadway on Bridge 

Length of Spans 

Laigth of Bridge Deck on g of Roadway 
Deck Covering 


Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 
Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 19)1 


Cumberland 

Upper Deerfield Township 
Center District Rdeover Harror 
Culvert Rune 
Z0t w 4% overall 

10? = Heighth 6! 

jot.o" 

Gravel Surface & Fill on Conc. 
Slab. 

Concrete on Timber Piles 
Hill & Fox 

Pe McCullough 

Glen Falls Indemnity Co. 
L/7/ 

5/19/41 

65 

7/10/41 

$3 4993680 

$3 58170440 

$3 759 090 

$3 9753090 
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Little Robin Branch 
Cumberland County 


County 
Municipality 
Project 


Local Name 

Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk " ? 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 


Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Percent of Completion by 12/31/41 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 191 

Value of Work to be done in 192 


Cumberland 
Landis Township 
Mill Road 


Little Robin Branch 
Concrete slab 

508 

© @ 5%~0" Graded Gravel 
1 @ 20! 

eh. 

Gravel Surface & Fill on 
Concrete slab 

Concrete 

Hill & Fox 

C e De Weller 

Glen Falls Indemnity Company 
12/6/y1 

11/2h,/u1 

65 


eo 

£12 5027.00 
$10,258e1L0 
#12 ,027 00 
$ 3006675 
$ 93020029 


Hae 


’ ii 


Walters Road Bridge 
over Cohansey Stream 


County 


iamicipality 


Local Name 


Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk on Bridge 
Length of Spans 


Length of Bridge Deck on g¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 

Percent of Completion by 12/31/41 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
value of Work Done in 1941 


REMARKS : 
County Engineers 


Cumberland 
Bridgeton 


Walters Road Bridge over 
Cohansey Streame 

Conese slab on concrete piles 
303 

None 

4 @ eb 

ics 

Conore te 

Concrete Piles 

Joseph W. Rogers 

Pe McCullough 

Standard Accident Insurel0e6 


$1,767 260 
$11,671.10 
’1)1,671210 
$1,.,671210 


Final quantities not submitted to date from 
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Washington Street Bridge 
over Cohansey Stream 


County Cumberland 
Municipality Bridgeton 
Local Name Washington Street Bridge over 


Cohansey Stream 


Type of Structure Rigid Frame 

Width of Roadway on Bridge BOT 0 

Width of Sidewalk " . 2 @ 520° 
| Length of Spans 4 spans, 1@ 70% and 2 spans 
each 25t=0" 

Length of Bridge Deck on ¢ of Roadway 128t-0" 

Deck Covering Concrete 

Type of Foundation Concrete wn wood piles 

Contractor C, Fiske Campbell 

Inspector in Charge of Work Ce De Weller 

Bonding Company Ue Se Casualty Company 

Official Starting Date Tf 

Work Started 7/8/s4 

Working days specified 90 

Percent of Completion by 12/31/41 on 

Engineerts Estimate of Cost $56,280095 

Contract Price &5)1 1199430 

Adjusted Contract Price 856,276.30 

Value of Work Done in 1941 $55,713 6 


Value of Work to be done in 192 & 56207 
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DuBois Bridge 41,93 


County 
Municipality 
Project 
Local Name 


Type of Structure 
Width of Roadway on Bridge 


Width of Sidewalk " . 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractpr 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 191 


ae neneeeiaine 


Salem & Gloucester 
Pilesgrove 
Woodstown-Harrisonville Road 
DuBois Bridge #493 over 
Oldmans Creek 

Conc,sSlab on 5 I Beamss e 
Eneased I Beams 

Z0! overall 36! 

None 

90% 

3h 

Gravel over ReinfeConce Slab 
Concs on Piles 

C, Fiske Campbell 

Pe McCullough 

United States Casualty Coe 


5/ afi 
6/6/h1 

90 
12/10/41 
$25, 74.41 
&O2 823 ¢11 


$2) 15179036 
$2), 4179036 


New Dutch Lane over Deepavaal Brook 


County 
Municipality 
Local Name 


Type of Structure 


Width of Roadway on Bridge 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1941 


REMARKS + Fina 
—— eel 


Essex 
Caldwell Township 


New Dutch Lane over Deepavaal 
Brooke 


Conc,slab on wood pile bent and 
Wood Pile bulkhead 

hoteo" )4t—m6" overall 

2 @ 191~3" 

49% ah" 

Concrete 

Pile Bents 


Gray Construction COe 


Ae Ke Lee 

Seaboard Surety C06« 
afi /4 

L/17/y1 


75 

7/18/41 
$32 ,692 400 
OT 392 00 
827 9392000 
827 9392 «00 


1 calculation not received from County Engineere 
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LARUE BRIDGE 
PASSAIC COUNTY 


Municipality West Milford 

County Passaic 

Local Name Reconstruction of LaRue Bridge 
over Clinton Brook 

Type of Structure Encased I Beam 

Width of Roadway on Bridge 30% 

Width of Sidewalk " . None 

Length of Spans 1 @ 45° 

Length of Bridge Deck on vA of Roadway 3Gt—7" 

Deck Covering Conerete 

Type of Foundation Concrete 

Contractor Be Je Wright 

Inspector in Charge of Work H»ReGabriel 

Bonding Company National Surety Coe 

Official Starting Date 7 A2/yL 

Work Started 6/ei/yd 

Working days specified 80 

Date of Completion 10/9/41 

Engineer's Estimate of Cost $8 290 5 

Contract Price $10 bw 92 

Adjusted Contract Price 410 ,4)5.38 

Value of Work Done in 19,1 £10 ,1j5 98 


oa a emmmmnemnaeeal 


Reconstruction «bridge at McHwans « 


County | Morris 

Municipality Whippany 

Project Reconstruction of bridge at 
McHwans + 


Encased I Beam, Conte Slab 


Type of Structure 
0? Overall 503 


Width of Roadway on Bridge 
n 


Width of Sidewalk * 2 @ )tH4" 

Length of Spans 63-0" 

Length of Bridge Deck on g of Roadway 69% ~0" 

Deck Covering Concrete with 1" wearing 
surfaces 

Type of Foundation Concrete 

Contractor Be Fe Baker 

Inspector in Charge of Work He Re Gabriel 

Bonding Company Seaboard Surety CO 

Official Starting Date 3/18/41 

Work Started 3/3 1 

Working days specified 100° 

Date of Completion 6/3/41 

Engineer's Estimate of Cost $18,791 0lh 

Contract Price $18 4955436 

Adjusted Contract price $19 y2li3el5 

Yalue of Work Done in 19l)1 &19 2.3015 


& ae 
nat ean 
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Salem Countye 


County 
Municipality 
Project 

Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk " ¥ 
Length of Spans 


Length of Bridge Deck on g of 
Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working Days Specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 191 


Salem 
Woodstown 


South Main Ste bridge over Salem 
Creek and Approaches. 

Cone.eSlab on 14 I Beams and 

2 Encased I Beams. 

hot Over-all 58! 

Soot 

a © eet 


5e1.0" 

Concrete 

Reinforced Concrete on Piles 
Joseph We Rogers 

Patrick McCullough 

Standard Accident Insurance Coe 


12/12/41 

$15 y1h9209 
12 802029 
810 4170 099 
$140 5170 099 
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DEAD RIVER BRIDGE 


SALEM COUNTY. 


County 
Municipality 
Local Name 


Type of Structure 

Width of Roadway on Bridge 

Width of Sidewalk "  " 

Length of Spans 

Length of Bridge Deck on g of 
Roadway 

Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 

Bonding Company 

Official Starting Date 

Work Started 

Working days specifidd 

Percent of Completion by 12/41 /4l 

Engineerts Estimate of Cost 

Contract Price 

Adjusted Contract Price 

Value of Work Done in 191 

value of work to be done in 19he 


Sommerset 
Bernards and Warren 
Dead River Bridge 


Encased I Beam 
40! i 
None 


1 @k71 3-1/2 
5s" 


Concrete 

Concrete on Piles 

The Hoffman Constr. COs 

Ne Be Leo 

Great American Indemity Coe 


S17 ,689 «82 
&17 089.82 
&12 382,88 
§ 530609) 
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GRADE CROSSING PROTECTION PROJECTS. 


Paid for with Federal Funds. 


COMPLETED IN 1937 


Federal Aid Project WPGM 71-E Flash Light Signals, Flemington Branch 
Central Railroad of Ned. on Rt. #31 at Somerville, 
Somerset County. 


Cost of Projectercescseces $1 985-70 
Date of Completione..eo-- 6/19/37 


pene eee etn A IG 


COMPLETED IN 1939 


Federal Aid Project FAGM-1 Flash Light Signals and Crossing Gates 
West Shore Railroad (N,Y.C+ ReReLessee) at Old Hook Road. 


Closter Boro, Bergen County. 


Cost of Projectesscsssssees © $7,845400 
Dz te of Completions sessrere 1/12/39 


a a aac cea cea 


Federal Aid Project FAGM-2 Flash Light Signals, West Shore Railroad 
(NeYeCoReReLessee) at Durie Ave., Closter and 
Haworth Boros, Bergen County. 
Cost of Projectescsscuevence &8,082 .00 
Date of Completions eseserrecs 9/26/39 
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COMPLETED IN 190 


Federal Aid Project FAGS 35(1) Flash Light Signals, Lehigh and Hudson 
River Ry. at Prices Grade Crossing, Vernon TWpe 
Sussex Countye 
Cost of Projectesccsesesones 14792 662 
Completeds.scvcerevecesececes 12/eh,/,0 


Pe a a 


Federal Aid Project FAGS 36(1) Flash Light Signals, Lehigh and Hudson 
River Ry. at Mulford Grade Crossing, Andover Twpe 
Sussex Countye 


Gost of Projectesceccceescreve Pe 97 Loaoo 
Pate of (emete tions: vencesenae’s 22/24/40 
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COMPLETED IN 1940 


Federal Aid Project FAGS 37(1) Flash Light Signals, Lehigh and Hudson 
River Railway at Tranquility Grade Crossing, Green Twp., 


Sussex County. 


Cost of Project. cereceereceeeecs G1, Sul» 31 
Date of Completion. serceoveeeecs 12/2/40 
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Federal Aid Project FAGM 26A(1). Flash Light Signals, Pennsylvania Reading 
Seashore Lines at Harkers Lane, Boro of Berlin, Camden Countye 


Cost of Projects cocvecereservere &% 981.118 

Date of Completioneccsereeeceees 11/18/,0 

ne ae ee ee nan 
COMPLETED IN 1941 


Federal Aid Project FAGM 25A(1) OFF Flash Light Signals, Pennsylvania 
Reading Sgashore Lines at Heights Ave., West Berlin, Boro 


of Berlin, Camden County. 


Cost of Projectecccvcsseeeceecce $2,141.96 
Date of Completionecercssereceees T/re/yl 


pO BE COMPLETED IN 192 


Federal Aid Project FAGS 34(1) Flash Light Signals and Crossing Gates, 
Pennsylvania Railroad at Park Ave., Pensauxen Twp., 


Camden County. 
Cost of Project (Estimated) sasees 86,974.66 
Date of Completions ceessercervees 2/26/\e2 
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STATE OF NEW JERSEY 


STATE HIGHWAY DEPARTMENT Projects Division 
TRENTON Annual Report - 1941 
F.E.Harri s/GC 
MEMORANDUM TO MR. REED: Mareh 17, 1942 


Herewith is presented yearly report showing the status of Motor Vehicle Aid and 
Township & Borough Aid for the year ending December Slst, 1941. 

MOTOR VEHICLE AID 
For the year 1941 the State Highway Commissioner apnroved awards of contract and 
force account work for the construction of 5.48 miles of surface pavement, a total 
amount of $116,932.18; for construction of bridges, a total amount of $155,707.29; 
for construction of gravel surface, a total amount of $18,366.79 and for drainage 
and repairs to county roads, a total amount of $32,745.56, making a grand total for 
work not involving W.P.A. funds of $323,751.62. Of this amount $40,482.07 
represents work done by force account on three (3) projects. 


Tn addition to the above, other contracts and force account work in conjunction 
with the W.P.A. were approved for an amount of $329,897.87. 


For the year there was a total of twenty-three (23) projects approved, two (2) of 
which W.P.A. funds were allotted on. 


TONNSHIP & BORQUGH AID (Construction Fund ) 


During 1941 work was completed on 269.97 miles of municipal roads at a Tine. Con= 
struction cost of $2,411,986.40, the State's share of which was $2,065,501.96 or 
approximately 81%. 


Of the above figures a certain amount of construction funds has been applied to 
surface treatment work on municipal roads previously constructed with Township & 
Borough Aid funds or straight municipal WPA. work. The mileage of surface treat- 
ment work only is about one half of that in 1940 due to the increase in the 
Township & Borough 4id Maintenance funds which was applicable for the year 1941; 
the mileage for 1940 being 53.1 and for 1941 it was 29.6, which is included in the 
completed mileage given ahove. The total cost of the surface treatment work was 
$38,826.19, of which the State's share was $32,719.68. Also included in the com- 
pleted mileage given was 5.59 miles of grading and drainage work at a total cost 
of $64,547.05, of which the State's share was ¥57,605.92. The apparent high cost 
per mile for this grading and drainage work is due to two exceptional projects, 
one of .7%3 mile costing $24,575.25 in Essex County for the construction of an 
outlet road to a Defense Plant and a difficult one in Somerset County where there 
was a great quantity of rock excavation being of such a nature when excavated and 
broken up that no foundation was used in the construction of the surface under a 
later contract. In addition to these $6,221.27 was used in repairing drainage 
damage caused by storm of September 1940; no mileage is quoted for this repair 
work. Out of the 269.97 miles shown as completed, 234.72 miles was actual surface 
construction. 


The total amount of Township & Borough Aid funds paid by the State during the year 
1941 was $2,146,937.42. Yf this amount $70,056.95 or approximately 3,2% was paid 
as the State's share of engineering and $11,378.51 was paid for the acquiring of 
rights of way. 


Of the total of 402 projects involved for 1941, 42 were in conjunction with the 
W.P.A., 37 of these 42 being completed and five (5) uncompleted as of Dec.31,1941. 


During 1941 there was comple ted about 86% of the projects on which work was started. 


During the vear there was completed 347 Twp.& Boro Aida projects; 55d uncompleted and 
127 projects on which funds have been allotted for their construction at 4 total 
cost estimated at $803,485.98, the State's share of which is estimated at 

4 $925,137.73. 
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The following tabulation shows a comparison by types of mileages completed in 1941 
and 1940: 


1941 Mileage 1940 Mileage 

‘S) Twps. Boros Towns Vils. Cities: Twps. Boros Towns Vils. Cities 
Gravel 98.18 9.59 - - Oo oa 77 2. 1d.8e - _ ~ 
Grevyel ,Bit.Sur.Tr. 25.14 14.44 ~ ~ -62: 27.99 9:28 - ~ me bs 
Bit.Surf.Treat. 16.07 11.94 ~ - 4-65: 25:00 39,75 6.05 = 1.94 
Gravel ,Cal.Chloride 13.64 .98 - - = 10.41 - - - - 
Bit .Penet.Macadam iDpeee. «S8xbo soo 4B es) Sep 78,91) asad. + ~ 
Bituminous Concrete 1.51 4.17 1.58 - 12. o7h) 48> Seid 047 - 8.64 
Type Aor z Toyo Se. oo Asoo - >) @e45 8.26 2,27 - ~ 
Reinforced Conerete 1.65 1.44 92 - oe Sete date Letl = - 
Tar Soil Stab. 1.04 z o - wt Ante - eo oo - 
Maeadam Foundation 42 ~ - - =! - - - - - 
Sheet Asphalt - - 1.31 “ 3 a bs i 
Storm Drain - 80 Po) - - } 42 ooe ~ - 206 
Grading & Drainage 2.92 90 ~ - =: - Al me - 
Gravel, Llig.Rinder - - - ~ et) 8506 - - = - 

Metets  1hs.s4 61,10 6.73 23 . 17.67 4166.75 62,10 10.11 ~ 71.06 


Title 27 Chapter 15 of the Revised Statutes provides that 50,000 of the ¥125,000 
of Township & Borough Aid funds available in each county may be used by the Boards 
of Freeholders for the maintenance and repair of unimproved municipal roads. All 
of the counties except two have requested these funds for 1942. As a part of this 
report there is a sheet entitled "Township & Borough Aid Applications Submitted for 
1942 Funds", which sheet contains a column showing the requests for 1942 Dirt Road 


& 


Funds. The total amount requested is $950,000, an increase of #25,000 over the 
amount requested and paid to the counties from the 1941 funds. 


TOWNSHIP & BOROUGH AID MAINTENANCE 


Under the Township & Borough Aid Maintenance Act there was submitted to the State 
Highway Commissioner for 1941 funds, schodules totalling an estimated cost of 
$525,655.28, of which the State's share was $470,872.30. There was available 
under this Act, starting with the 1941 funds, $525,000. The amount obligated of 
the 1941 funds was $448,355.70; the balance or $22,516.60 was from unused funds of 
previous years. As a part of this report there is a sheet showing the break-down 
of these figures by counties. 


The total amount of schedules ($523,655.28) was for maintenance of an estimated 
681 miles of roads previously built with Twp .& Boro Aida Construction funds and 
represents an average cost of approximately 8769, per mile. 


The following tabulation shows the mileage of municipal roads that has been com- 
pleted with Two.& Boro Aid funds since the year 1921, no mileage figures being 
available for the years prior to 1921. 
Year Mileage Year Mileage Year Mileage Year _ Mileage Year Mileage _ 
1921 - 149.702 1925 - 167.687 1929- 190.840 1933 - 192.490 1937 - 252.850, 
1922 - 197.000 1926 - 170.000 1930- 251.830 1934 - 216.770 1938 - 246,100 
1923 - 85.380 1927 - 114.480 1931- 269.900 1935 - S7R 170) LEay « 240,930 
1924 - 99.220 1928 - 133.100 1932- 167.860 1936 - 188.250 1940 - 195.320 
1941 - 234.720 
Grand Total -3,936.539 


During the past few years there has becn several occasions where it was question- 
able as to the use of these Twp. & Boro Aid Construction funds on pro jects and 
action had to be taken in accordance with Chanter 362 P,L.1938 wherein these funds 
could be used in accordance with the Statute. 


The Township & Borough Aid Act provides for the "aonstruction, grading and drain- 
age of unimproved Township, Borough, Town, Village or City roads as provided in 
said Act". At the time the origina] act was passed in 1916, the word unimproved 
was certainly appropriate but since that time there has been several hundred miles 
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of roads constructed which are today becoming unsuitable for present-day traffic 
and have passed the stage where it would be ecconomical to apply Township & Borough 
Aid Maintenance Funds. 


I believe that a great number of questions would be clarified in the future if the 
Township & Bormgh Aid Act was amended to read "construction, reconstruction, 
grading and drainage of Township, Borough, Town, Village or City roads". 


Respectfully submitted, 
er 
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Projects Engineer 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
1941 Projects Division 


1A 
APPORTIONMENT OF MOTOR VEHICLE AID FUND TO COUNTIES ce a 


New Jersey Population by Counties-1940 Census December 5, 190 


County Areas - - - 1930 Revision 
’ 
19h1 County Average &% of TOTAL 
County % of % of Area in % of County Road Apportionment Apportionment $6,000,000.00 
Road Total Population Total Square Total Mileage,Area, of of 745,000.00 
County Mileage Mileage 19,0 Population Miles Area & Population $6,000,000. 00 $ 745,000.00 6, 735,000.00 
a as = ee SE RAID eR 
Atlantic 432.680 5 lyh3 12,066 2.982 610.410 Vencn 5.282 216,920.00 45,000.00 351,920.00 
Bergen 72.5461 _ 742 hog, ALA 9.817 24.170 2.99% 2° B69 11,420.00 45,000.00 Lué, 1:20.00 
Burlington h4%.5L0 7.58 97,014 2.3242 B27,t20 3106057 6.458 299,480.00 45,000.00 44,480. 480. oO 
Camden 27h... 250 4.87 255,727 4.147 226.4245 Le Ar Lb l62 247,720.00 5,000.00 402,720.00 
Cape May 171.240 2.802 28, 919 0.495 450.910 5 1,84 2.99, 179,640.00 45,000.00 21h, 61,0. 00 
Cumberland 542.900 8.899 74, 18h 1.759 67.440 8.199 4.286 477,160.00 35,000.00 12,140.00 
Essex 174.40 2,887 837, 4.0 264125 129.720 tert 8.197 191,820.00 45,000.00 526, 820.00 
Gloucester 380.120 6.219 926219 1.736 240-425 elke h.032 21,920.00 35,000.00 AG ed 
Hudson 59.12 0.948 652, 0L0 15,674. 60.1, 80 0.735 5.792 717,520.00 45,000.00 2,520.00 
Funterdon 194.020 42158 26,7456 0. 88h 149.120 5439 oS ©. 187,620.00 45,000.00 222,620.00 
Mercer 171.342 2.800 197.318 7h3 227900 reget Z.h4 206,280.00 45,000.00 2i1, 280.00 
Middlesex 299.222 895 227,077 “50228 3a he 3.95 4 686 281,160.00 35,000.00 ___—_— 314,140.00 
Monmouth 332.250 536 161, 248 4.876 5 8h 4 OL oo 6.4.93 2268 316,080.00 45,000.00 251,080.00 
Morris 246, 630 1.362 125,732 4.022 180.190 5.839 08 26h, 4180.00 45,000.00 299, ” 1,80.00 
Ocean 516, 680 8.53 27,704 0.906 75). 810 9.178 4.179 370, 7H0.00 35,000.00 hos, 7.0.00 
Passaic 241.110 3.731 309, 452 736 198.450 2.1 b.5ub 272,410.00 435,00,00 307, 640.00 
Salem 448.591 5.50 h2, 27h, 1.0164 389.4270 be 7 4.764 225,780.00 45,000.00 260,780.00 
Semerset 202.190 4.208 7h, 290 1.788 405.020 4.709 2.9245 176,100.00 45,000.00 211,100.00 
Sussex 291.850 4.776 ras eh 0.712 a 410 4.509 5999 2%9,9)0.00 35,000.00 27h, 940.00 
Union 14.4.985 26456 428,34 7.89% 9.0 1.276 38.2 230,520.00 45,000.00 245,520.00 
Warren 251.40 bela 50,181 1.206 gee 4.44 4.251 195,060.00 35,690.00 240,060.00 
TOTALS ea. 98% 100.000 4,160,145 100.000 8,224.40 100.000 100.000 6,000,000.00 745,000.00 6, 735,000.00 
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NeW JERSEY STATE HIGHWAY DEPARTMENT 


1942 rojects Division 


APPORTIONMENT OF MOTOR VEHICLE AID FUND TO COUNTIES 
New Jersey Povulation by Counties-1940 Census 


1942 Apportionment 


October 3, 1941 


County sreas - = = 1930 Revision 

1942 County Average % of | TOTAL 

County Goat % Or Area in % of County Road Apportionment Avportionment #6 ,000 ,000 .00 

Road Total Population Total Square Total Mileage,Area, of ; of 735,000.00 
County Mileage Mileage 1S40 Population Miles Area & Population $6 ,000 ,000 -00. $ 735,000.00 6 ,735,000.00 

. — 

Atlantic goca9lO 5.380 124 ,066 2-982 610.310 7.421 5.2601 315,660.00 35,000 .00 350,660.00 
Bergen 470.770 7.606 409 ,646 9.847 246.170 22993 6.815 408 ,900.00 35,000.00 443,900.00 
Burlington 463.540 7.489 97,013 2ed0e 827.120 10.057 6.626 397,560.00 35,000.00 432 ,560.00 
Camden 283.130 4.574 255,ter 6.147 226.555 paloe 4.491 269,460.00 35,000.00 304 ,460.00 
Cave May 17 L780 Delia 20,089 0.695 450.910 5.483 2.984 179,040.00 35,000.00 214,040.00 
Cumber land 552.3520 8.923 7 Sy lO eres 674.3350 6.199 6.294 377,640.00. 35,000.00 412,640.00 


Essex 176.180 2.846 837,040 20.128 129.720 iso? 8.184 491,040.00 35,000.00 526,040.00 
Gloucester 381.2350 6.159 T2 sols e756 340.625 4.142 4.012 240,720.00 35,000.00 275,720.00 
Hudson 96.594 12557 652 ,040 15.674 60.480 0.749 Sa 989 359,540.00 35,000.00 394,540.00 
Hunterdon 195.420 SeLor 36,766 0.884 439.120 Deaog Seler 187 ,620.00 35,000.00 222,620.00 
Mercer 168.059 Eelso 197,318 4.7438 227.900 Cotte 32410 204,600.00 35,000.00 239,600.00 
Middlesex 298.322 4.820 2A Ort sere Ee: 324.440 3.945 4.661 279,660.00 35,000.00 314,660.00 
Monmouth 335.120 5.414 161,238 Seto 534.040 6.4985 5 sae 315,660.00 35,000.00 350,660.00 
Morris 271.010 4.579 125,732 3.022 480.190 528359 4.413 264,780.00 35,000.00 299,780.00 
Ocean 529.320 8.552 Ol gi va 6.806 754.810 oe Wa: 6.212 372,720.00 35,000.00 407,720.00 
Passaic 231.110 Sal oe 309,398 72436 198.650 20415 4.528 271,680.00 35,000.00 306 ,680.00 
Salem 342.516 5.551 ae gots 1.016 389.3570 4.7354 3-760 225,600.00 35,000.00 260,600.00 
Somerset 203.060 <rrAsy 74,590 305.020 3109 175,560.00 35,000.00 210,560.00 


Sussex 292-100 4.719 29,632 0.712 535.3510 6.509 3.980 238,800.00 35,000.00 273,800.00 
Union 143.985 2.326 328,344 7.893 104.940 1.276 3.832 229,920.00 ~ 35,000.00 264,920.00 
Warren 251.460 4.0635 50,181 1.206 364,650 3.254 194,040.00 35,000.00 229,040.00 


TOTALS 6 189.596 100.000 4,160,165 100.000 8 224.440 100.000 100.000 $6,000,000.00 $735,000.00 $6,735,000-00 
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NEW JERSEY 
COUNTY APPROPRIATIONS - 191 
FOR ROADS AND BRIDGES AND BONDS AND INTEREST FOR SAME 
(NOT INCLUDING STATE FUNDS ) 
(PER QUESTIONNAIRE ) 


. 
| 
. 
| 


El 


} TOTAL 


MAINTENANCE & REPAIRS CONSTRUCTION OR RECONSTRUCTION WeP.A. BONDS & INTEREST i {not incl. 

COUNTY Roads . Bridges Roads - Bridges Roads Bridges Roads Bridges Bonds. & Interest) TOTAL 
ATLANTIC a= ~0- -O- -O- Z 981.38 ® 62 413 90,015.50 102,374.50 : 6,4h3.81 198,833.81 
BERGEN 286,996.99 TT 9285693 110,050.00 102,450.00 (A) -0- (A) -O- (B) 186,609.00 -O- - 576,782.92 1,063 539192 
BURLINGTON =O- -O— 106,131.63 255,896.79 -0- -0- -0- -0- | =6-362,028433 362 5028233 
CAMDEN 83 5391.51 15,000,00 98,014.67 BO,23les4 ~{A) ° <O- (A) -O- ** Barely -~0- - 262,636.52 253 ght 70699 
CAPE MAY 23 363.9 13,30).20 115,h12.01 42,914.20 8,365.20 -0- 170,900.00 41,600.00 193,359.10 ho5,859-10 
CUMBERLAND =O— =Oe .-0- -0- - =O0- -O- -0- «Ox ale -0= 
ESSEX 181,764.89 15,193.2eh 22865 oece 26,005.27, 10,636.06 a(ee (B) 364,139.53 -0- 61,975.15 826 ,11.68 
GLOUCESTER “pe See OY 11,710.05 won 19,998.13 572.93 2,810.66 8,782.75 -0- 51,319.14 592197-89 
HUDSON 1,302,266.12 8,975.5, -0- -0- ~O- -0- (B) 500,643.13 -O- ~1,387,2h1.66 1 ,887,885609 
HUNTERDON -0- -O- Tce <0> -0O- (c 6,950.5 © =O- (0) 33,139051 -0- 85777450 LUST 7.02 
MERCER -0- 39,000.00 92 , 314.446 65 87.8 % 60.69 13 , 839.36 138,935.18  188,/,00.08 21), 672.35 812,007.61 
MIDDLESEX 58,884.65 52,000.00 55,000.00 22,000.00 20,000.00 atm. (BY 206,302.51 -0- 187, 88),.65 8h ,287.16 
MONMOUTH 148,944.00 111,800.00 125,000.00 Whe ,000.00 13,867.10 -0- 3h0,53301o 90,088.75 541,510.10 972,132.60 
MORRIS 130,214.60 12,000.00 * aie -0- -O0- -O- (B) 125, 723s 70 -0- —— -h2,2h).60 267 ,968.430 
OCEAN h8 13.7 17,07 1<0> T2415 0Ie 13, )220l5 -O- 641.39 -0- 152,286.76 153,128.15 
PASSAIC 100,000.00 5h,,141.00 “-0- ' -0- -O- -O- (B) 553,756.00 -O- 15),,14,1..00 707 »897 «00 
SALEM -0- -0-~ 15,652.98 98,508.79 -O- -0- -O- -O- 114,161.77 114,161.77 
SOMERSET 40,000.00 30,000.00 -0- -0- -O- (B) 80,000.00 -0- 60,000.00 1,0 ,000.00 
SUSSEX (E) 28,322.8) -O0- (F) 7,147.87 -0- -O- -0- (B) 11,690.2h -0- 35 70671 7,160.95 
UNION 101,743.01 6,535.04 -0- 26 625.00 == -O- Bol eaee dt -O- 14,904.05 656715036 
WARREN - 4,705.0 or Ons -0- 7,000.00 -0- Oe ~O= | 11,705.0) 11, 705-0 
TOTALS 2,55,166.95 520,602.65 1eT Tiedt 861,899.49 75,013.81 196112. F024 155027 22 4165033 _ 5 09 , 544.16 91196 -h62076__ 
(A) - WPA work included in Maintenance and Construction Aecounts. Per letter from Mr. Thier dated 1/16/he. ) - Includes Highway Lighting. 


(D 
(E 


(B) 
(c) 


- Bridge Bonds combined with Road Bonds. 
- Includes Road Equipment. 


Projects Division 


Webs 175 102 (F) - Maintenance 


) - Road & Bridge Maintenance lumped. 
& Construction lumped. 
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COUNTY APPROPRIATIONS - 190 
FOR ROADS AND BRIDGES AND BONDS AND INTEREST FOR SAME 
(NOT INCLUDING STATE FUNDS ) 
(PER QUESTIONNAIRE ) 


-  FOTAL 


MAINTENANCE & REPAIRS CONSTRUCTION OR RECONSTRUCTION W.P.A. BONDS & INTEREST (not incl. 
COUNTY Roads Bridges Roads Bridges Roads Bridges Bonds & Interest) TOTAL 


ATLANTIC 20 -0- 0s -0- 25,000.00 -O- 120 ,057.50 87 ,605.0 25,000.00 232,662. 50 
BERGEN 2667,290.CO 69,160.00 80,586.15 138,664.55 (A) (A) B-532, 640.00 (B) - 55),,610.00 1,087 ,250.00 
BURLINGTON 45,000.CO 25,000.00 37,000.00 -0- =0= 11,803.73 20s mers 118,803.73 118,803.73 
CAMDEN 62,275.56 V7g0716.27 -O- -0- 26 Wet 22,525.08 Liga 5e -0- 416,826.23 164,569.75 
CAPE MAY 2,071.88 5)200,3% 12, 235s ~O- -0- -O- B-1h6,895.00 (B) 150,627.67 207 bee OF 
CUMBERLAND oe er AOS -O- -0- == =O= =O -0- -0- 59g le (9 59 291 {9 
ESSEX 13,216.52 5,371.63 171,394.26 62,955.8h, == -0- 13,638.08 65,470.89 ho2, 848.25 881 , 847.22 
GLOUCESTER 12,872.55 6,864.12 -O0- 7,073.04 -O- -O- 10,646.25 == 26,809.71 37 455.296 
HUDSON 1,210,953.18 PO Ce leet -O- -0+ -0- -O- B-397 ,037.81 -0- 1,290,57h.he 1,687 612.23 
HUNTERDON c - 4,99).83 =: 7,972.32 =O= aU =0- 69,979.50 -0s 12967415 82,946.65 
MERCER -0- 39,000.00 109,503.60 76,667 le -O- -0- 385,314.00 130,880.00 225,171.02 7h1 , 365.02 
MIDDLESEX 71,500.00 32,000.00 182,000.00 50,000.00 20,000.00 -0- 282,105.01 Tase( la 355,500.00 715,882.54 
MONMOUTH 118,146.13 115,90. 50 60,000.00 85), ,000.00 51,132.90 -0- Sols (os (> 91,606.25 1,199,183.8% 1,647 , 968.83 
MORRIS 130,444.44 12,000.00 him se =0 202 34,615.00 Os 1h2 hhh. 4h 177 ,059 ly 
CCEAN ho ,463.99 31,546.50 -0- =O -0- =O sO ats 72,010.9 72,010.49 
PASSAIC 100,000.00 h5,741.00 -0- -O- 13,000.00 20,000.00 B-680,181.25 -0- 208,741.00 888 ,922.25 
SALEM 17,623.00 15,000.00 -0- -O- -0- -O- -O- 22 ,he9.87 32,623.00 55,052.87 
SOMERSET 35,000.00 40,000.00 -0- -0- -0- -O- B-105,000.00 -0- 65,000.00 170 ,000.00 
SUSSEX 22,5h2.54 -0- FOS 35605 -0- =0= -0- -0- ~O= 32,896.57 32,896.57 
UNION 102,367.01 127 06 5,215.48 9,617.29 20= -0- B-51)0, 103.55 20 129 ,9h1.8h, 670 ,Ol5. 39 
WARREN -0- -0- te hs | -0- -O- -O- ~O- -0- « Teitl.1a6 1,241.46 
TOTELLS 2 ,395,964.12 610,247.65 789,503.06 1,198,977.14 164,281.02 4,129.61 h,123,135.22 76,169.52 5,203,202.60 9 802,507.32 
(A) - WPA expenditures ineluded in Maintenance and Construction Accounts. Per letter from Mr. Thier dated 1/9/1. 


(B) - Bridge Bonds combined with Road Bonds. 
(Cc) - Road Equipment and Highway Lighting Payments. 


Projects Division 
Feb. 11, 1941 
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MOTOR VEHICLE AID 
PLANS APPROVED, CONTRACTS AWARDED OR PRICE AGREEMENTS APPROVED JANUARY lst, 1941 to DECEMBER Slst, 1941 
Methof of State's (3)Contract Amt. 
Name of Road or Bridge Type Surface Type Found. Length Construction Allotment (2)Final Cost W.P.A.Co; 
(3)Estimated Cost 


ES 


BURLINGTON COUNTY 


Cramers Farm,Friendship Bogs, | 
Ives Branch Bridges Creosoted Timber - - Force Acct. § 8,806.83 $ 8,806.83 (2) 


CAMDEN COUNTY 
Vurious Rds.County Wide No.7? Furnishing work & 


(5-B)Bridges supplies for bridge work - FA-WPA 1,389 .33 2,299.87 (2) $542,330.00 
: _CAPE MAY COUNTY . 
North Wildwood Road Gravel - Bel9 Contract 11,000.00 13,595.68 (2) 
CUMBERLAND COUNTY 
Cohansey Stream Br.on Walters Ra. Concrete Pile - Contract 14,359.62 14,359.62 (2) 
Harrow Run Bridge on Center Dis- 
trict Road Concrete - ~ . 3,705.90 3,753.90 (2) 
Little Robin Branch Bridge on 
Mill Road Concrete Slab - ~ * 10,258.10 10,258.10 (1) 
West Creek Culverts on Leesburg- 
Belle Plain Road Double Concrete 
Box Culvert ~ 7,216.84  Se0.10 2 
HUDSON COUNTY 
Various Roads, County Wide Various Repairs -  FA-WPA 556,485.32 327,598.00 (3) 361,855.00 
Various Roads Repaired Sheet Asphalt - Contract 17,740.00 16,958.94 (2) 
HUNTERDON COUNTY 
Readington-Dreahook Rd.(No.21) Type Aor T Macadam 1.08 Contract 12,615.13 32,205.88 (3) 
MORRIS COUNTY 
Dover-Millbrook Ra.(Morris St.) Reinf.Concrete = .53 Contract 35 ,000 .00 39,901.50 (3) 
PASSAIC COUNTY 
LaRue Bridge over Clinton Brook Concrete - ~ Contract 10,445.38 10,445.38 (2) 
Union Vulley Re.Bridge No.4 " « - " 6,734.41 6,482.00 (3) 
Union Valley Ré. Bridge No.5 " Ts Steel ‘ - r 8,913.06 12,086.10 (3) 
SALEM COUNTY 
Coleman Road Gravel Ps 1.66 Contract 8,000.00 4.971512. 483 
DuBois Bridge #493 over Old Mans Crk. Concrete - ~ . 1,500.00 24,179.36 (2) 


(continued on sheet 2) 


* Plans to be revised for change in Type of Surface. 
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Motor Vehicle Aid (continued sheet #2) 


Method of State's 
Nume of Road or Bridge Type Surface Type Found. lLongth Construction Allotment 
a A eee: — on ome 
Salem County continued 
Griffith Street Bit.Concrete Macadam 25 Contract % 8,728.50 
Hancock's Bridge-Salem Rd. 32 = . 1.65 is 4,000.00 
South Main St.Bridge #448 
over Salem Creek Concrete Pile - oe 4,000.00 
SOMERSET COUNTY 
Dead River Bridge #258 on 
Martinsville-Lib.Cor.Ra. I-Beam Pile - Contract 17,000 .00 
SUSSEX COUNTY 
ROss' Corner-Haiburg Ra. No.45 B.S,T.mixed-in- 
place Gravel +69 Force acct. 15,786.42 
WARREN COUNTY 
Broad Street Extension Reinf.Conc. - :65 Contract 7,000.00 
Straw Tavern-Stewartsville #38 Bit.Pen.Mac. Macadam 1.94 Force Acct. 15,888.82 
ae sing iensieeem en eames 
GRAND TOTALS 10.02 $786 ,621.66 


(1)Contract Aut. 
. (2)Final Cost 
(3)Estimated Cost 


4 8,728.50 (2) 
13,586.98 (2) 


40,251.03 


17,689.82 


15,786.42 


6,620.50 
15,888.82 


$653,649.49 
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SHIP & BOROUGH AID ROADS COMPLETED JANUARY lst, 1941 to DECEMBER 31st, 1941 
Method of 
Construction Const. 


Municipality 


alae ee enna enseriiteee ee 


Absecon City 
tt v 


Brigantine City 
Buena Vista Twp. 
Egg Harbor City 
Egg Harbor Twp. 


" tt " 


Hamilton Twp. 

Hammonton Town 

Linwood City 
bal wt 


Longport Boro 
Margate City 
Northfield City 
Pleasantville Cy. 
Somers Point Cy. 
Ventnor City 
Weymouth Twp. 


Bergenfield Boro 
Cliffside Park Bo. 
East Paterson Bo. 
Fort Lee Boro 
Hillsdale Boro 
Hohokus Boro 
Oradell Boro 
Ramsey Boro 
Ridgewood Village 
River Vale Twp. 
Rutherford Boro 


Name of Road. ‘Mileage 


ATLANTIC COUNTY 


Bayview Drive Bit.Surf.Trs 14655 
Huron ,Delaware&South West St. Bit.,Conc. 50 


Ocean & Bayshore Aves. Bit. Gone, 408 
Willow Awe. & Various Sts.° Gravel 6.16 
Bremen ,Shelling &Antwerp Aves. " 2z00 


Blackman Rd,Rob't.Best Rd., 
Tunis & Various Sts. 
Brenta Ave. & Various Sts. Gravel 3.60 

Schoolhouse Road Pit Sart .Tr. sale 

Weymouth-Elwood Sec.2,Ave."B", 
Jackson &Weymouth-Mizpah Rds. Gravel 

Pine Rd.Outlet Ditch for 

Storm Sewer 


Bit. Surf. Trs5e55 


4,39 


Storm Drain .99 


Oak Ave.Sece2 & Laurel Ave. Bit.Conc. 42 
Seaview,Cambridge «Various Sts. c - He05 
15th,17th,16th & 26th Aves. bis ws eu 
Monmouth Ave.Sec.e2k Essex Ave. " " 64 
Fuae Ave. & Northfield Plaza is * 242 
Reading Ave. & Bayview Ave. — 269 
New Jersey AveSec.2&%Johnson Av. " ® 28 
Winchester Avy.Sece2 &llyoming Av." e 248 
12th Ave. & 13th Ave. “ec.2 Gravel _1220 

7 Totals .- 32-52 


Contract 


Tt 
"w 


FA-WPA 
Force Acct. 


Contract 


FA-WPA 
Foree Acct. 


FA-WPA 


Force Acct. 


Contract 


FA-WPA 


Contract 
had 


FA-WPA 


_ BERGEN COUNTY 


Fast Clinton Avee Bit.Pen,Mac. .24 
bad 


Cecelia Ave. Sec.2 Na eal 
Boulevard Sec.2 sae . 43 
Whitemans Street “ec.#2 rey ms ei 
Hillsdale Ave. ee " aor 
Eagewood Brivo room ¥ ~20 


Storm Drain 215. 
Bit,.Pen,Mac. 37 


Summit Ave.Storm Sewer 
Shadyside Road Sec.2 


Fast Glen Ave. bi iS Pees 
Sand Road - sa ” we 
Carmita Avenue RoC ea. = 258 


Contract 
C-WPA 
Lad 


Contract 
¢? 


r 


Force Acct. 


Contract 
C-WPA 
Contract 
FA-WPA 


(Continued on sheet #2) 


State's Share of 


# 2,000.00 


4,390.81 
8,035.63 
6,500.00 
3,498.39 


5,942.66 
6,681.25 
1,775.64 


4,958.25 


397.08 
7,051.25 
7,000.00 
4,235.40 
8,863.47 
7,112.88 


10 , 659.60 


4,500.00 
7 483.18 


_1,000.00 
$102,085.49 


3,100.00 
2,025.32 
2,835.46 
2,392.27 
6,002.01 
2,257.08 

900.00 
5,628.75 
3,958.24 
4,379.58 
3,900.00 


Engr. 


a ro RN Se na Te a I 


1,233.00 


1,540.80 


-_ 


113.40 
83.70 


87.12 
186.30 


129.06 


140.40 
cliawe 
146.70 
297 2? 
37.06 


298.07 


221040 


Const.without 
W.P.A.Funds 


2,463.76 
4,878.68 
8,928.48 
7,770.58 
3,887.10 


6,602.96 
7,817.11 
1,978.37 


5,509.17 


441.20 
8,261.12 
9,967.95 
4,706.00 
9,943.56 
7,903.20 


11,844.00 


5,111.40 
8,820.80 


2 2.520525 
$5,610.98 $11 


9,155.69 


4,171.48 
2,433.88 
3,150.51 
2,658.08 
6,668.90 
2,507.87 
1,141.53 
6,254.17 
4,398.05 
4,866.20 


11,145.87 


*Final Cost of Total Cost 


Without 


W.P.A.Funds ~ 


# 2,463.76 


4,968.68 
9,102.48 
7,770.58 
3,887.10 


6,602.96 
9,187.11 
1,978.37 


7 221 01? 


441.20 
8,387.12 
9,967.95 
4,799.00 

10,136.46 
8,029.20 

12,051.00 
5,111.40 
8,964.20 


2,320.25 
$ 123,389.99 


4,409.48 
2,589.88 
3,458.59 
2,821.08 
7,000.00 
2,695.96 
1,141.33 
6,585 36 
4,398.05 
5,112.20 

11,525.87 
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(continued on sheet 3) 


Method of State's Share of Final Cost of Total Cost 

Municipality Name of Road Type Mileage Construction Const. Eagr. Const. without Without 
W.P.A.Funds W.P.A. Funds 

Bergen County continued 7 

Saddle River Bo. Ackerman Ave. Bit.Pen.Mac. .47 Contract $ 5,567.66 425.70 $ 6,186.29 $ 6,659.29 
Tenafly Boro Front Street 4.8%, 63. Ge 5,732.53 369.00 6 , 368.93 6,778.93 
n " Railroad Avenue Cite 44. " 4,500.00 “ 5,143.97 5,555.49 
Waldwick Boro Monroe Street Sal na, ee 28 Contract 1, 700500 - 3,709.02 3,709 .02 
Washington Twp. Glen Ave. Paving . . " «65 ” 8 262.17 967 .00 9 202.41 9 , 832.41 
Totals Be & & 63,211.07 $8781.09 $ 80,006.96 # 84,272.94 

_ BURLINGTON COUNTY 
Beverly City Putnam,Magnolia, 3rd ,Manor 

& Spruce “ts. Gravel 1.58 Contract 3,600.00 - 4,246.74 4,879 .94 

Chester Twp. Spruce & E.Linwood Aves. . .89 FA-WPA A 7 - 4,585.63 4,585.63 
Delanco Twp. Union,Cedar & Delaware Aves. " ,B.S.T. 46 Contract 4,497.04 414.00 Bau? ook 5,667 oe 
Delran Twp. Creek Road ads id 1,68 = 6,735401 Seo 7,483.90 8 hone ee 
“* ¥ Creek Road Secel Gutters Bit .Cone, 38 " 1,392.30 = 1,547.00 1,547.00 
Evesham Twp. Evesboro-Medford Rd. . Gravel 1.00 ? 3,202.55  -560,00 o.Doesut 3 20ers 
Medford Twp. Taunton Lakes Ra,Sec.2 Ext. tt .36. Foree Acct. 898.02 = 997.80 997.80 
Mount Laurel Tp. Elbo Lane Rd.Sec.1 oe 1.56 - Contract 3,000.00 ~ 77 Tao 4 321450 
No.Hanover Twp. Paulson Road af La02 ve 4,625.48 368.64 5 159,42 5,549.02 
Palmyra Boro Spring Garden St. Gravel ,BST .76 FA-WPA 3,000.00 ~ 3,341.97 % 646,07 
Pemberton Twp. Birmingham-No.PembertonSec.2 Gravel . 87 Contract ), 662.49 178.95 6,291.65 6,677.65 
Shamong Twp. Pipers Corner Rd.Sec.2 Gravel,Ca.Cl. .75 ” Sy411456 ~ 290.74 2,790.62 4,158.18 
Tabernacle Twp. Hedgerhouse Road Gravel 1.06 = Bgeovebe 381.60 2,044.02 2,966 ,02 
Washington Twp. Lower Bank & Fiver Rd. a Ler. . 3,565.99: 334.01 3,962. 29- 4,630 -29 
Willingboro Twp. Park Road Sec.2 Gravel , BST 250 Force Acct. 1,479.92 20.08 1,644.35 _ 1,844.35 
Totals ». 14.0% & 51,487.53 © 3021.55 soe Sire aig 63,663.92 

CAMDEN COUNTY . 

Gibbsboro Boro So.United States Ave. Gravel,Ca.Cl. .98 Contract 3,744.90 295. 10 4,161.00 4,577.10 
Gloucester Twp. Buffalo Road Gravel 1240 Force Acct. 1,041.22 ~ 1, 196392 1,156.92 
Gloucester Iwp. Lower Landing Road Gravel ,BST 2.58 FA-WPA 5,562.80 928.80 6,180.89 7,212.89 
Gloucester Twp. Turnerville-#rial Rd. Gravel Lado Contract 4,431.58 702.00 4. 925598 5,705.98 
Haddon Twp. Vesper,Onieda Sec .2c&kSaginaw Av, Bit, Conte .21 se 4,613.04 £51470 5,474.08 5,687.08 
Haddonfield Boro Elm,E.Summit Sec.2& Spruce St. Bit.Pen.Mac.40 . Yoo et © 360.00 8,540.65 8 940.65 
" * -Heddon-“ve. Sec.#2 Bit .Conc. ~ 30 ft 6,298.29 80.46 6,998.10 7,087.50 
Laurel Spgs.Boro Park Ave. & Various Sts. Bit.Surf.Tr. 6.21 FA-WPA 5,424.58 435.60 6,027.55 6,511,054 
Magnolia Boro East Atlantic ve .Sec.l Bit.Pen.Mac. .35 Contract 10,139.31 ek ee © 11,706.62 12,103.62 
Merthantville Bo.Maple Ave. Sec.3 Reinf.Conc. oO? . 26,818.54 SOU eo) 30 , 860.99 31 ,2ereee 
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TOWNSHIP & BOROUGH ATD ROADS COMPLETED JANUARY ist, 194) to DECEMBER 3lst, 1941 (continued sheet #3) 


Method of State's Share of Final Cost of Total Cost 
Municipality Name of Road Type Mileage Construction Const. Engre Const. without Without 
| W.P.AFunds W.P.A.Funds 
. Camden County Continued 
Oaklyn Boro Clinton Ave.Underpass(Sewer)Storm Dr. ge FA-WPA $$ 4,192.78 =. ~@ €,192,76 # 4,192.78 
Pennsauken Twp. Myrtle Avenue Reinf,Cone. «10 Contract 4,061.84 86 .40 4,513.16 4,609.16 
Winslow Twp. Chews Landing Road Gravel ,BST 1.98 FA-WPA 6 focace 5 OL be 6,424.86 7 216.06 
Totals .. L¥ei #89 434,96 $4200.28 $101,211.33 # [06,227.03 
CAPE MAY COUNTY 
Avalon Boro lst Ave. & Avalon Ave. Gravel 1 ek0 Contract 3,498.55 - 3,887.28 3, esvene 
Cape May City Maryland,NewYork &Trenton Av. Bit.Conc. eee 15,061.96 262.44 16,755.51 17 027,25 
Middle Twp. Pierces Point Rd. Gravel .88 FA-WPA 1,287.04 212.96 1,430 .04 1,780.44 
No.Wildwood City 3rd,New Jersey ,l2th,loth,etc. Bit.Cone. 1,05 Contract 14,683.50 285.50 16,519.00 16,630.00 
Ocean City Beach Ra.,Ocean Rd,6th,etc. bs + leo % 17,881.00 - 20 , 521406 20 , 321.096 
Sea Isle City 40th ,45th , 32nd, 36th ,Pleasure 
Aves. , N& S 41st Sts. " ss eS 4 5 954.91 5,927 seo 5, alae 
Stone Harbor Boro 99th Street " " 48 tt 8,500.00 x 10,502.27 10,502.27 
Wildwood City Cedar ,Oak,Wildwood ,Baker & 
New Jersey Aves. ” * or * 9,000.00 221.40 14,985.00 15,251,090 
Woodbine Boro Adams Avenue = i Rp % 2,000.00 - 2433-75 2,433.75 
Totals .. vee? B77 246.96 $ 980.30 $ 92,538.09 $ 93,741.09 
CUMBERLAND COUNTY 
Commercial Twp. Berrytown Ra. & Brown St.Sec.2 Gravel 75  ‘Foree Acct. 2,996.78 - es Py bs. 50206 te 
. wis Snow Hill Rd. Secel i «60 = ne 2,193.49 - 25407 Bl 2,437.21 
Deerfield Twp. Cedar Street - .80 * i 2097.80 - 5219722 3,219. ee 
" " Maple Street " 250 " " 1,980.00 - 2. 222:00 2,222.00 
" é: Mulberry & Poplar Sts. ° 438 " . 1,597.45 ~ 1,774.25 1,774.95 
Downe Twp. Garrison Avenue " 40 " ° 2,115.28 - 2 SAG VS 2, Ab. Te 
= = Lore's Mill Road = 1.30 4,043.79 - 4,493.09 4,493.09 
“ = Pennsylvania & Bayview Aves. si eld id i 1,069.88 - T LEB 279 1, 186173 
. ° Turkey Point Rd. Sec.3 " 1.30 " = 4,499.01 = 4,998.90 4,998.90 
Fairffeld Twp. Back Neck School House Rd. " 1.00 " " 3,147.30 = 3,497.00 3,497.00 
= Fairton-Millville Rd.Sec.1l " 1.60 " ' 4,497.12 - 4,996.80 4,996 .80 
95 i ss ” in 1.00 - 4,044.74 ~ 4,494.15 4,494.15 
“4 * i e arn ee " .90 mt : 3,477.46 ~ 3,863.84 3,863.84 
Greenwich Twp. Miller-Stow Creek Wharf Ra. = «60 % - 3,149.69 - 3,499.65 3,499.65 
2 * Wheaton Island Rd, .80 i gue? soo - Detvl evo 3,997 .0e 
Hopewell Twp. Perry Road . 1.10 ee vi yO sil - ig (Oba 5,762.54 


(continued on sheet 4) 
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TOWNSHIP & BOROUCH ATD ROADS COMPLETED JANUARY 1st, 1941 to DECEMBER Slst, 1941 (continued sheet #4) 


_ Method of State's Share of Final Cost of Total Cost 
Municipality Name of Road Type Mileage Construction Const. Engr. Const.without Without 
WP .A.Funds 


Cumberland County continued 


Landis Twp. East Park Avenue Bit.Cone 46 Contract $ 7423.42 124.74 $ 11,675.95 $ 11,814.55 
" " New Pear Street i: - 246 as 6,660.85 Lee ke 7,400.94 7,937.74 
Lawrence Twp. Sorantino Road Gravel el9 Foree Acct. VOUsTs - 877 .47 877 .47 
Maurice River Tp. Taylor Road Secel ws 1.20 7 = 4,267.40 ~ 4,741.56 4,741.56 
Stow Creek Twp. Cook Road i" tei? " 3,501.05 F- 3,890.06 3,890.06 
Vineland Boro Plum St. & New Pear St. Bit.Conc. soo Contract 8 002.84 ~ 11,156.94 11,156.94 
Stale . Ll? 76% 79,336.61 247.86 § 93,866.55 $ 94,141.75 
_ESSEX COUNTY . 

Bloomfield Town Glenwood Ave.&Prospect St. Bit.Conc. .95 Contract 36 (316525 - AQ :395 .61 40,353.61 
Caldwell Twp. New Dutch Lane (Grading) Grading 73 " 21,397.72 = 24,575.25 24,575.25 
tt * " fr t (Paving) Bit.Pen.Mac. .73 . 14,460.03 - 16,066.70 16,066.70 
Cedar Grove Twp. Ozone Ave.Sec.2 ie scene C-WPA 4,610.62 438.65 Bele .e. 5,610.30 
Trvington Town Myrtle Ave.Sec.2 Bit.VYonc. 204 Contract SgoclesO ~ 6,468.85 6,468.85 
Montclair Town Claremont Ave. Sec.2 Bit.Pen.Mac. .59 = S60 seb ee ~ 29,202.53 29,202.53 

W.Galdwell Boro Hillside Ave. ,Waverly Place : 
& Elmwood Terrace Type A 253 * 8,491.32 477.00 9,434.80 9,964.80 
West Orange Town Harrison Avenue Bit.Cone. sc? ” 17 443.26 - 19 530) .420 19,381.40 
Totals sen 4:09 & 734,825.44 915.65 $ 150,606.05 $ 151,623.44 


GLOUCESTER COUNTY 
78,92 


Clayton Boro Broad Street Bit .Gone 
Deptford Twp. Salina Road “ec.1 Gravel 1,00 
tt ? ft wv a. 6 tt 1,60 
E.Greenwich Twp. Somers,Weatherby,Academy,etc. " BST mm”) 
Franklin Twp. Victoria Ave.Sec.4 Gravel 1.60 
° 23 Weymouth Rd. Sec.2 % et, 
“i Williamstown Road " 65 


Glassboro Boro 
bad rt 


Greenwich Twp. 
ft bid 


hd wT 


Harrison Twp. 
tr nr 


Mantua Twp. 


Jefferson Ave. & Boulevard Bit.Surf.Tr. .66 


Railroad,Victoria & Var.Sts. Gravel 


North Delaware St. 
N. Market ,Casperson ,Newell 
Place & Vine St. 


Swedesboro Rd. ,Hudson St.etc. 


Back Creek Rd. “ec.1 
Walters Road 
Golf Club Rd. 


Taos 
2 aL? 
i 240 
t 1.05 
= Lee 
tt 90 
x 200 


353 Contract 
Force Acct. 


cia bad 
AA wv 
Ad 
v 
bad 71 
tt tt 
! rt 
SI AT 
wv 
Lad 
wt al 
fT bi 
Ad ba 


(Continued on sheet 5) 


8,911.08 
3,600.00 
2,400.00 
3,934.93 
4,279.00 
1,620.00 
4,500.00 

303.26 
4,500.00 

700.00 


2,478.60 
4,485.87 
4,299.39 
3,229.86 
1,350.00 


9,901.20 
4,001.10 
2,666.75 
4,372.14 
4,744.45 
1,817.35 
5,001.85 

336.95 
5,000.00 

777 27 


2,754.00 
4,984.30 
4,777.10 
3,599.85 
1,503.18 


10,060.20 


4,001.10 
2,666.75 
4,372.14 
4,744.45 
1,817.35 
5,001.85 

336.95 
5,000.00 

777.77 


2,754.00 
4,984.30 
4,777.10 
3599.85 
1,503.18 
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Method of State's Share of Final Cost of Total Cost 
Municipality Name of Road Type Mileage Construction Const. Engr. Const.without Without 
a W.P.A.Funds  W.P.A.Funds 


TOWNSHIP & BOROUGH AID ROADS COMPLETED JANUARY Ist, 1941 to DECEMPER Sist, 1941 (Continued sheet #5) 


ae ee me 


Gloucester county Continued 


Mantua Twp. Jackson Road Gravel 2.40 Force Acct. $ 3,450.00 - $ 3,837.15 $ 3,837.38 
Monroe Twp. Janvier Road . 1.90 = 7 4,500.00 - 5,001.90 5,001.90 
National Park Boro Oszk Ave. & Chestnut St. 40, " rn 1,999.26 . 2,221.40 2,221.40 
Newfield Boro Weymouth Rd. ,Huzel ,Oaklyn 

& Maple Aves. Gravel,BST 1,10 ~ * 3,999.72 ~ 4,444.13 4,444.13 
Paulsboro Boro Thompson Ave.,Vanneman Ave. 

& Blvd. Gravel -40 _ : 1,440.00 - 1,602.10 1,602.10 
Pitman Boro Alcyon Blvd,Esplanade ,Edsam, 

Oak Crest & Highland Ter. Bit.Conc. 004 Contract’ 7,568.36 1230.68 10,166.46 10,311.66 

So.Harrison Twp. Crispin Road Gravel yoo Force Acct. 4,499.78 - 4,999.75 4,999.75 


Washington Twp. Fish Pond Ru.,John Irvin & 


Various Rds. Drainage “ i= oF 3,671.53 ~ 4,079.48 4,079.48 
* . Park,Lake & Central Aves. Gravel ore FA-WPA 2,062.92 259.06 > SYeae 2,579.97 
Wenonah Boro Cherry St. & Poplar St. , “Oo Force Acct. 2,998.62 - 3 Oks BO 3, o0kseO 

West Deptford Twp. Elbourne,Lafayette ,Francis, 
Tatum & Woodland Aves. Gravel,BST 1.35 ” - 4,699.53 - 5, 221-70 5,221.70 
9 2 " First Avenue Gravel wd. Contract 4,370.74 ~ 4,856.38 5,166.38 
Westville Boro Birch,Oak & High Sts. " .44 Force Acct. 1,500.00 ‘ 1,672.25 1,672.25 
2 " 4th & 5th Sts. Gravel,BST .39 . . 598.40 - 672.60 672.6C 

‘ . Harvard ,Cedar,ocust,Avon, 
3rd & 6th Sts. r . £206 : . 4,006 .00 - 4,482.45 4,482.45 
Woodbury City Cooper Street Bit.Cone. «99 Contract 7,654.48 267.84 8,504.98 8,802.58 
Woodbury Hgts.Bo. Maple ,Barlow,Park,Poplar,etc. Gravel .85 Force Acct. a 4 - 4,246.85 4,246.85 
Woolwich Twp. Back Creek Rd. Sec.1 Gravel 85 x Si 2,969.82 - 3,299.80 3,299.80 
" " i" Be Fat 8 " 70 rt " 2,519.33 - 2,799.25 2,799.25 
" " " it t "og " a "] ¥ 859 .86 ies es 955.40 955.40 
Totals.. 30.18 $119,777.53 736.50 $134,925.95 $$ 136,125.59 

_HUDSON COUNTY _ 

EastNewark Boro Third Street Reinf.Cone. .17 Contract 17,000.00 ~ 20 ,688.94 22,420.58 
Guttenburg Town 26th St.(Now 70th “t. ) Sheet Asph. -21 C-WPA 13,689.68 1,341.59 15,251.76 16,742.41 
" n 70th St.Sec.2 . .25 Contract 17,754.39 1,686.66 19,727.10 21,601.17 
North Bergen Two. Broadway Reinf .Cone. .36 C-WPA 46,995.00 3,005.00 56 040.42 60,456.41 
Secaucus Town Center “venue Sheet Asph. .85 C-WPA 61,637.82 4,622.85 68,486.46 73,622.94 
2 5th Street Reinf Cone. . «15 Contract 10,310.35 - 13,698.35 15,007 are 
“ " Maple Street " " £19 " 16,303.83 1,586.37 18,115.37 19,878.00 
_ . Minnie Place m . 14 " 10,027.73 998.76 11,141.92 12,253.66 


(continued on sheet 6) 
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TOWNSHIP & BOROUCH AID ROADS COMPLETED JANUARY 1st, 1941 to DECEMPER dlst, 1941 (Continued sheet #6) 


Method of State's Share of Final Cost of Total Cost 
Municipality Name of Road Type Mileage Construction Const. Ener. Const.without Without — 
W.P.A.Funds W.P.A,Fund 


a EOnO nn eee 


Hudson County Continued 
West New York Town Park Avenue Reinf.Cone. .22 Contract 


——-. tt " 16th St.Sec.2(Now 60th St.) " . “19 C-WPA 
Totels is 2e78 
HUNTERDON COUNTY 


ER TE EN ET ITEP 


Clinton Twp. Annandale-High Bridge Rd. Bit.Pen.Mac. .51 Contract 
tt " " v See . 2 +f tt w iB 67 " 

" " Cokesbury-Califon Rad. Sen © ya go " 
Delaware&Raritan Tps. Ringoes-Croton Sec.4 See O 189 " 
Franklin Twp. Pittstown-Baptistown Rd. * ,% # 30 FAVA 

? 7 River Road Type A 51 Contract 
Lebanon Twp. Glen Gardner-Woodglen Sec.3 Bit.Pen.Mac. .61 * 

" tt i ? ? tt 4 " tt " s\°) Ww 
Tewksbury Twp. Cokesbury -Califon Rda.Sec.1 Soot. * stee . 
Union Twp. Clinton-Tunisons Cor.Sec.2 a Sa .49 es 

t oh] Ad w t f 3 iti et tf 30 t 

“ rs Pattenburg—Norton Rd. o 8 B- a-yS? . 


Totals .. 6.54 
MERCER COUNTY 


Fast Windsor Two. Etra-Monmouth County Line Tar Soil Stab..79 


Hightstown Boro Maxwell Ave.Sec.1 Bit.Pen.Mac. .16 ’ ss 
't tt " f? 1" 7) v " ‘t 25 i] t 
Hopewell Boro Model Ave.See .2 Type A 13 Contract 
Hopewell Twp. Hopewell-Wertsville Sec.3 Bit.Pen.Mac. .79 S 
ci * Moores Sta.-Ackers Cor.Sec.4 " " " 29 a 
Lawrence Twp. Princeton Turnpike “ec.3 “° -78 FA-WPA 
Pennington Boro West Welling Ave. Type A -15 Contract 
Princeton Boro Green, Quarry ,Maclean,lytle & 
Witherspoon Sts. Bit.Conc. .80 FA-WPA 
Princeton Twp. Princeton Pike Sec.2 Bit.Pen.Mac. .59 Contract 
? " tf tf w 9 tt wv v P 36 " 
West Windsor Twp. Alexander Road . da «26 as 
" " cil " cr] See r ) 1 ? SD] ‘ AL ef 


t tt " 


Reed-Dey Road Sec.2 Tar Soil Stab..25 


Totals «s 5.39 


Force Acct. 


Force Acct. 


err epee eg EE LL TC CELL - 


$ 33,773.94 
23. 355.41 


$250 , 848.15 


7,940.44 
8,717.16 
4,022.58 
8,466.63 

150.00 
9,523.71 
8,123.45 
8,715.41 
5,000.00 
8,731.30 
4,589.41 


7,445.66 
8 81,425.75 


3,000.00 
3,600.00 
4,000.00 
6,248.62 


11,125.22 


6,778.72 


10,000.00 


6,802.88 


7,000 .00 
7,778.73 
8,815.23 
6,323.85 
8,140.45 
1,200.00 


$ 90,813.70 


2,955.22 $ 37,526.60 


2,218.76 


18,415.19 


O97 «O02 
435.85 
189.96 
508.00 


459.90 
406.17 
436.85 
442.80 
229 .48 
372029 


3,878.32 


— 


= 


118.80 
74.78 
260.10 


133.20 


531.00 
324.00 
258.50 
219 «OO 


25,950.46 
286 , 587 .38 


8,822.7) 
9,685.73 
4,469.53 
9,407.36 

167.12 


10,581.90 


9,026.06 
9,707.85 
5,586.94 
9,843.32 
5,099.35 
8272.96 


ee 


90,670.83 


3,599.90 
4,045.67 
4,444.44 
8,618.06 


12,361.35 


7,531.91 
11,175.64 
8,770.68 


8,653.57 
8,643.03 
9,794.70 
7,137.50 
9,044.94 
1,333.33 


1,959.38 $105,154.72 


$ 40,810.18 
28,415.75 


en en 


311,206.89 


9,763.84 


10,170.01 


4,693.00 
9,971.80 
167.12 


11 ,092.90 


9,477.36 


10,193.24 


5,784.94 


10 335.52 


5 354.32 


8,686.61 


95,690.46 


3 ,599.9C 
4,045.67 
4,444.44 
8,750.06 


13,153.35 


8,689.90 


11,175.64 


8,918.68 


8,653.57 
9,233.03 


10,154.70 


7,402.50 
9,355.94 
1,333.33 


108,910.72 
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TOWNSHIP & ROROUGH AID ROADS COMPLETED JANUARY lst 


Municipality 


Name of Road Type 


Mileage 


: Method of 


1941 to DECEMBER 3lst, 1941 


State's share of 


Construction Const. 


NESS —_—ee 


MIDDLESEX COUNTY 


Cranbury Twp. 
Metuchen Boro 
Middlesex Boro 


Monroe Twp. 
Piscataway Twp. 
Plainsboro Twp. 


So.Brunswick Twp. 
st bil wt 


So.Plainfield Bo. 


Atlantic Twp. 
wT wt 


Atl.Highlands Bo. East Highland Avenue 


tt t ? 


Avon-by-the-Sea Bo. 4th & West End Aves. 


sd w i tt 


Belmar Boro 


? if 


Bradley Beach Bo. 


Deal Boro 
Eatontown Boro 
Howell Twp. 

" t 


Interlaken Boro 
Keyport Boro 
t ” 


Manalapan Twp. 
Manasquan Boro 


Matawan Boro 

Middletown Twp. 

Millstone Twp. 
n 


tf 


Wyckoff Mills Rd. Gravel deta 
Lake Avenue Type T 002 

Mountain 4ve.Sec.2,Wellington 
Street & Marlborough Ave. Bit.Pen.Mac. .59 
Union Valley-Applegarth Road Gravel 1.87% 
West 4th Street Sec.#2 Type T 54 
Scotts Cor.-Monmouth Jet.Sec.2 " " 45 
Cottageville-Fresh Ponds Sec.3 " " 49 
New Road (South) Sec.2 Type A 1.08 
ie ony 


Delmore Avenue 


Totals +. 7seo 


Contract 
" 


MONMOUTH COUNTY 


Montrose Road (Grading) Grading 1.79 
. " (Paving) Gravel 1.79 
Gravel,BST .63 

Prospect Ave. & 8th Ave. ? " 80 


Bit .Surf.Tr..40 


Sth Avenue Gravel ,BST .35 
A,B,C,Surf & Various “ts. " * 3,47 
5th, 8th & 13th Aves. Type A 1.68 


Madison #ve. & Ventral Ave. Gravel ,BST 1.17 
Roosevelt Avenue Bit Surt.tr. «45 
Villa Place = ae ques 
Hulick-Peskin Rd. Gravel ,BST 2.00 


Lippincott Rd. Gravel 60 
Buttermere Ave. Gravel,BST .436 
Loppatatong,W.ist ,éVar.Sts. rt T ~~ 385 
Prospect,E.Front & Var.Sts. * *- 4,06 
Craig Ra. | . " ae 
Stockton Ave.,N.Main 5St., 

Wyekoff Ave.& 2nd Ave. Type A 1.10 


Bit.Surf.Tr. .58 
Gravel ,BST .38 


Broad Street 
Old Woman's Hill Rad. 


Bairds Cor.-Sweetman'sLane Sec.l " ™ ~~ .50 
Ely Cor.-Eilers Cor.Rd. & 
Clarksbure-ed Valley Rd. Gravel 1.00 


Force Acct. 


Contract 


Force Acct. 
vt thd 


Contract 
FA-WPA 
? 


Contract 
" 


Force acct. 


oA | Aid 
tt " 


iA) af 


Contract 


Force Acct. 


Contract 


Force Acct. 


Contract 


Force Acct. 


Contract 


Force Acct. 


" ft 


$ 6,078.24 


4,500.00 


21 ,000.00 
7 633.61 
9 491.54 

14,584.44 
7,829.89 

15,060.83 


4,154.88 
$8 90,333.43 


1,860.04 
2,722.05 
1,500.00 
1,500.00 
1,060.00 
1,500.00 
5,901.14 
4,818.08 
2,833.25 

521.21 

630.28 
3,000.00 
1,000.00 
1,972.73 
2,120.00 
7,911.40 
1,500.00 


4,000.00 

978.29 
6,289.61 
2,310.68 


2,500.00 


Engr. 


(Continued shect #7) 
as wmmeeante 5 2x7 ee regents CG Total Cost 


Final Gost of 
Const.without 
W.P.A.Funds 


607.82 $ 6,753.60 


763.37 
488.70 
405.90 
442.80 
769.83 
180.00 


3,658.42 


del1.84 
321.84 


72.00 


= 


=_ 


181.92 
166.75 


7 345.48 


24,456.92 
8,481.80 
10 ,546.16 
16 , 204.93 
8,699.88 
16,734.26 


4,616.53 


103, 839 .56 


10,545.43 
5,880.73 
3,701.76 

927.73 
1,016.50 
3,998.89 
1,474.40 
2,191.98 
2,471.30 

10,492.38 
1,958.27 


4,708.91 
1,086.99 
6,988.46 
2,567.42 


2,969.55 


Without ~ 
W.P.A.Funds 


$ 7,428.96 


7,345.48 


24,456.92 
9,329.98 
11,089.16 
16,655.93 
9,191.88 
17,589.62 


4. ,816 .53 


107,904.46 


2,424.31 
3,382.10 
1,860.35 
1,867.05 
1,257,928 
2,742.90 
10,545.43 
6,152.72 
4,009.76 
927.73 
1,016.50 
3,998.89 
1,474.40 
S Gi leae 
2,471.20 
10,492.38 
1,958.27 


4,708.91 
1,086.99 
7,367.46 
2,824.16 


2,969.55 
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TOWNSHIP & POROUGH ATD ROADS COMPLETED JANUARY ist 1941 to DECEMBER 3lst, 1941 (Continued sheet #8) 


i ne a sn ee tee oe nial 


Method of State's share of Final Cost of Total Cost 
Municipality Name of Road Type Mileage Construction Const. Engr. Const.without Without 
— W.P.A.Funds W.P.A.Funds 
Monmouth County Continued 
Neptune Twp. 9th ave .Sec.2,10th&lith Av. Type A Lew Contract $ 3,972.19 175.50 § 4,724.74 $ 4,919.74 
Mg ” Pine Brook-Hamilton Rd. Gravel ,BST .20 Force Acct. 630.00 - 726.13 726.13 
oe - 7th ,8th,Ridge & 9th Aves. Type A Leck Contract 4,500.00 - OD LPI eso 5, 751.00 
Ocean Twp. Bendermere Ave. Gravel , BST .44 ss 6,000.00 - 6,683.39 6,683.39 
Oceanport Boro Port-au-Peck Ave.Sec .1&2 Zand . 2,000.00 - 2,981.66 2,581.66 
Raritan Twp. Hazlet sAve.& Union Ave. Bit.Surf.Tr.1.60 Foree Acct. 2,000.00 ~ 2,283.97 2,263.97 
Sea Girt Boro Beacon Blvd.Sec.2,Chicago, 
Brooklyn Blvd. &Veean five. Gravel ,BST .47 Contract 1,755.08 169.20 1,980.35 2,168.35 
aoe Boston Blvd.&Brook'n.Blvd.Sec.2 Bit. Su. fP.1<00 Force Sees, 2,806.62 ~ 3,764.20 3,764.20 
Shrewsbury Twp. Cranberry Brook-‘Jayside Rd. Bit.Surf.Tr. 1.00 a 1,500.00 ~ 1, 673% 70 1,675.70 
. " Pine Brook-Hamilton Rq.Sec.2" " "“™ 1.65 " " 2,430.00 - 2,899.91 2,899.91 
South Belmar Boro 17th Avenue Type A .50 Contract 1,000.00 - 1,516.94 1,516.94 
Spr.Lake Hgts.Bo. Lake ,7th,Railroad Av.&Var.Sts. Bit.Su.Tr..95 Force acct. 1,000 .00 - 15176518 1,178.35 
- . ° = Old Mill Rd. & Mercer Ave. Bit.Surf.Tr. .33 ie si 390.03 - 433.37 433.37 
Upper Freehold Twp.Red Valley-Imlays Hill Ra. Gravel,Ca.C1..68 Contract 4,798.94 245.52 5, GoasLe 5,604.96 
Well Twp. Marconi Rd. & Yid Mill Rd. Gravel,BST 2.09 Fa-WPa 4,500.00 ~ 7,164.79 7,999.99 
s ” Sea Girt Ave. * =: tov . 4,000.00 - 4,472.31 4,472.31 
Totals .. 38.42 $101,149.92 2,212.26 128,066.16 132,588.74 
MORRIS COUNTY 
Chester Twp. South Road Sec.1 Type A .16 Contract 6,788.82 144.00 7,543.13 7, (OS.ae 
Denville Two. Savage Rd.-Morris Aye.Sec.1l ™ "™ 43 ss g ,000 .00 - 13,480.80 13,480.80 
Harding Twp. Basking Ridge-NewVernon Sec.4 " " ~20 = 7,648.69 184.05 8,698.55 8,903.05 
Jefferson Twp. Spe pta-Hewfoundland Sec.3d Bit .Pen.Mac. .53 i 6 702547 477 .00 9,669.08 10,199.08 
ng * nm o4 nom om 150 " 11,357.23 451.80 12,619.14 13,121.14 
Morris Twp. Western Ave. Soc.l Type A ae : 11 253.27 464.40 12,483.63 12,999.63 
Passaic Twp. Long Hill Ra. Sec.2 nm 36 " 8,804.65 195.35 9,782.94 10,000.00 
Randolph Twp. Randolph Avenue Mae.Found. .42 " 4,894.25 Siaseo 5,438.05 5,859.45 
a ? si " (Drainage) Fr.Drain Force Acct. 726.49 - Bv2. 22 872,22 
Washington Twp. Long Valley-Fairmount Sec.5 Bit.Pen.Mac. .42 Contract 6,266.36 578.90 6 26r «62 7,585.62 
Totals .. 3.04 & 75,425.95 2,674.76 87,500.16 90; 522sk6 
_OCEAN COUNTY 
Barnegat City Po. 6th Street Gravel 25 Foree acct. 1,000.00 - S 311,65 1,171.65 
Beach Haven Boro Amber St.,Pelhan&Penna.ave. " 35 " i" 3,409.51 90.49 3,788.35 4,091.42 
Beachwood Boro Lookout Street . meee i " 3,000.00 - 3908.28 3, 906.22 
Berkeley Twp. Brown &Layton +ve.&Lawshe Dr. " .58 " e 1,796.79 ~ 1,996.43 1,996.43 
n " Lewis Ave.S5ec.2 & Anglesea Av. " 40 r " 1,703.21 = 1,892.46 1,892.46 
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TOWNSHIP & BOROUGH AID ROADS COMPLETED JANUARY 1st, 1941 to DECEMBER Slst, 1941 (Continued sheet #9) 


Method of State s share of Final Cost of Total Cost 
Municipality Name of Road Type Mileage Construction Const. Engr. Const.without Without 
W.P.A.Funds W.P.A. Funds 
Ocean County continued —— 
Brick Twp. Mandalay Ra.Sec.2,5ummit , 
Midaval & Myrtle Aves. Gravel 92 Force Acct. $ 3,499.39 a «= $ °3,888.21 $ 3,888.21 
" 7 Silverton Rqa.& “ercer Ave. " .57 “ " 2,312.30 - 2,569.22 2,569.22 
Dover Twp. Batchelor Street is evo = Ki 33 76L406 - 4,179.55 4,179.55 
9 Dickinson Ave. " 33 % 1,341.05 “ 1,490.05 1,490.05 
2 . Grover Ra. & Foster Rd. | : 46 " : 2,943.00 - 3,270.54 3,270.54 
i ” Spruce ,Orchard Horner ,Grant & 
Berry Sts. Gravel,BST .63 es . 4,320 .00 226.80 4,800.16 5,052.16 
Eaglewood Twp. Willetts Ave. & John St. Gravel wal, ° : 1,190.92 - 1,323.24 1,523.24 
Harvey Cedars Bo. Burlington & Harvest Aves. a ele Contract 1,784.10 175.70 1,982.34 2,175.34 
Jackson Twp. Prospertown-Lakehurst Rd.Sec.3 " .68 Force Acct. 2 187 we 222.60 3,146.63 3,393.96 
Lavallette Boro Bond Ave.&Brown ave.(Drain.) Storm Dr. . . 1,927.61 - 2,141.79 3,558.22 
meeete Ege Har. =e Otis Bog Rd.Sec.2 Gravel A7 * i 3,196.00 os Peter a4 3, Soles 
Stafford Forge Ra. See.1 i —— nooo 1,500.00 = 1,666.75 1,666.75 
=e 4 aes = = 8 = rez: i = 580 .00 = 644.88 644.88 
Manchester Tip. Broadway Blvd.Sec.2&Morningside Gravel .72 - . 3,000.00 - 3,983.83 3,983 .83 
Ocean Twp. Bonita Rd.Sec.2,Forest Dr., 
Oak Knoll & Breaker St. Gravel A? r 9 2,500.00 . 2,779.05 2,779.05 
Ocean Gate Boro Cape May Avenue Gravel ,BST .41 < . 1,556.72 - 1, 729.69 1,729.69 
Pine Beach Boro FPenna.Ave.Sec.2,bincoln,Monument , 
Merion & Buhler Sts. Gravel 6 rs 3,498.56 © 3,887.29 3 , 887 «29 
Plumsted Twp. Hawkin Road Sec.2 ‘ 85 " " 2,895.54 = 3,217.30 3,217.30 
“g a ” Se # +61 " a 1 554,73 - 1,728.95 1,728.55 
Point Pleasant Bo. te: Cambone ,Rue Rivoli, 
Beach Blvd. & Various Sts.Gravel BST .93 : a 3,611.65 < 4,012.94 4,012.94 
Ship Bottom-Beach 3rd,9th,5th Sts.Barnegat 
Arlington Boro Ave. & llth St. Gravel aBO . " 2,999.76 - Ce by 3, corer 
So.Toms River Boro Mill Street " AL .. 8 1,759.82 = 1,987.46 1,987.46 
Stafford Twp. Stafford Ave. Gravel ,BST .20 z : 945.24 ~ 1,050<27 1,050.27 
Surf City Boro 6th,North lst,20th&2lst Sts. Gravel «70 Contract 2,541.28 234.13 2,601.42 2,861.56 
Totals . 14.24 $ 69,166.40 947.72 77,662.41 80 , 334.37 
PASSAIC COUNTY _ 
Bloomingdale Boro Elizabeth Street Bit.Pen.Mac.07 Contract $ 4 ,000 .00 - 6, 185..94 6,183.94 
Haledon Boro Mountain Av.& Verein St. Type A 14 - 3 105.83 126.00 4,005.43 4,145.43 
Hawthorne Boro oth “venue a soo 7500.00 = 11,097.43 11,097.43 
si . See.2 oe Pes 5) - 4,584.22 - 7,047.33 7,047.33 


(continued on sheet 10) 
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TOWNSHIP & BOROUCH ATD ROADS COMPLETED JANUARY 1st, 1941 to DECEMBER 31st, 1941(Continued sheet #10) 


Method of State's share of Final Cost of Total Cost 
Municipality Name of Road Tvpe Mileage Construction Const. Eugr. Const.without Without 
Pah bAciaake ae W.P.A. Funds _W.P.A.Funds 
Passaic County Continued 3 
Little Falls Twp. Muller Pl. ,Arlington St., 
Strickland & Taylor Aves. Bit.Pon.Mac. .34 Contract & 7,060.01 268.68 $ 7,844.45 $$ 8,181.45 
North Haledon Bo. Suncrest Av.,Manor Rd.&Walray av. Type A 62 . 9,664.30 558.00 14,413.86 15 ,033.86 
Pompton Lakes Bo. Colfax Ave. Sec.2 Bit.Pon.Mac. .45 . 7,921.03 405.00 8,801.14 9,251.14 
Prospect Purk Bo. Hopper St. ,Fairview&Brown «av. Type A mrs.) C-WPA 6,069.63 274.50 200.62 7 513,60 
Ringwood Boro Cupsaw Avenue Bit.Pen.Mac. .37 Contract 7,550.00 - 9,314.70 9,680.70 
<s ¥ Mohawk Trail Sec .#2 pdcheuoteuni Ev C-WPA 4,622.16 247.50 5,100.73 5,410.73 
. . Summit Rd. & Mohawk Trail OS 29 7 6,730.51 265.50 7,478.34 7 773.34 
Totowa Boro Garfield Pl.& Redmond St. ‘ 2 21 Contract p.29%,17 191.70 2,547.95 2,760.95 
" ° Hobart Ave .Sec.2(Storm Sewer) Storm Dr. 30 FA-WPA 2344.19 - 2,382.43 2,382.43 
. “ Tracy Ave.&Hobart aye .Sec.2(Pav.)Bit.Pen.Mac.42 Contract ? 72642 - 9,760.05 10,177 ae 
West Milford Twp. West Brook Road Bit.Pen.Maec. .32 = 4,814.69 287.10 5,349.66 5,668.66 
" Paterson Bo. Passaic Ave.& Ryle Park Ave. Type 4 242 4,493.98 _378.00 6,950.18 7 of0s18 
Totals «. 308 & 90,277.14 3,001.98 * 115,521.31 119,678.31 
SALEM COUNTY 
Alloway Twp. Emmel Road Bit.Surf.Tr. 1.70 Force Acct. ace rak - 1,741.30 1,741.30 
” x Lacey Road Gravel ,BST 2.39 Contract 7,875.00 ~~ 950.57 8,194.48 9,150.48 
‘ ss Timberman Road Gravel ,Ca.C1.1.77 ws 4,973.36 636.84 S,5ro.96 6 233.56 
- . Waterworks Road Gravel .75 Force Acct. 2,014.60 ~ 2,794.00 2,794.00 
Elsinboro Twp. Sinnickson Landing Rd.Sec.2 " 1.26 C-WPa 33,079.36 1,130.39 36,754.48 38,010.48 
% 8 a . "(SluiceConst)Drainage Force acct. 720 .00 - 800 . 00 800 . 00 
Lower Alloways Crk.Twp. Poplar Street Gravel ,Ca.Cl.1.25 Contract 3,697.45 451.80 4, 1DS.2e 4,610.28 
Lower Penns Neck Tp. Harvard Road Gravel 1.05: Force acct. 4,500.00 - 57,009.20 ' §,008.20 
. 6 " "Kansas Road Gravel,Ca.Cl. .62 Contract 4,500.00 - 5,903.14 6,493.45 
Mannington Twp. Du Bois Road Gravel 1.00 Foree Acct. 3,599.46 - 3,999 .40 3,999.40 
" " * © 4 See.2 " 76 " 1,800.00 - 2,007.95 2,007.95 
Penns Grove Boro Maryland Ave. " sou 3,000.00 - %' 355,60 3,355.60 
* " 7 Pearl & Justice Sts. Bit.Conc. .13 Contract 2,351.83 135.20 2,730.14 2,858.14 
Pilesgrove Twp. Yorktown-Mannington Ra. Gravel 1.15 Force Acct. 4,116.11 - 4,573.45 4,573.45 
Pittsgrove Twp. Palatine-Husted Sta.Rd. Gravel ,Ca.C1.1.34 Contract 5,235.45 523.05 5, 916.77 6,498.49 
. % State Park-‘illow Grove Sec.2 Gravel 2.18 C-WPaA 4,432.26 784.07 4,053.54 4,924.74 
Quinton Twp. New Bridge Rd. Gravel ,Ca.C1.1.77 Contract 6;821.14 682.11 7,579 .04 8,356.94 
Salem Cit Fenwick & Morrison aves. Gravel ,BST -40 Force acct. 14365.27 ~ L,5re.02 1, 5SIB-02 
“ r Pledger Street pi ” -oe . 1,080.00 - 1,200.39 1,200.39 
: * Wesley St. & 7th St. Bit.Conc. 41 Contract A FOS), 78 243.14 6,509.80 6,779.95 


(continued on sheet 11) 


* * . « e @ a » 
‘ 
% é 7 ‘ ' 
Nod Hm. ee wae ye 
. 1 ay ‘ o 
ae ee be 
“ x ’ . eee 
‘ 
3 ; , ae oe i 
* RS Fah ot Ae 
. ee ae) eo ze 
: Ohh de ato: euteues 
My me Tat . ’ ° i 
Ep < 
. . yi 
; » ‘ . 4 
< ab 
~ m. 
’ . “- % daa 
y = * ny 
on rary 
wy ke 
‘ an i 
w” F " 
' 
, 4 . a i 
2 
2 Ct » yt 
* - . " 4 
‘4 Caer | ‘ 
. 
a . 
: . fe it £4) P 
. + r) lw ‘ - 
we Bai fe f Des ‘ 
. 
eo . x i 
‘ . 
“4 = 
: i ge : 
* : es ‘hy 
4 , ha 
‘ te 4 oe 
SL ©’ ittnia, RCNP 
“7 i sy 
‘ ) i ae 
‘ " an nie a 
‘ i ‘ a 
ev Wel . ~ 
. ‘ ~ 4s he} 
a bo 
i See age 
‘ ; eae 
ow ey toe 
* rier 6 he 
. é . y x) a 
. 2 . ” » * ‘ rs ® 
4 - tm * 
) } d 
. 
€ ot “ - 
’ > F iD ~ 
. 7 . 
7 y. 
5 
a a Nw 
» % 4 * 5 
Sth y r , ” » 
. 1 ro. oe 4 . 
" , 
* “e 
"| : me J 
a @ * 
, ‘ 
. 
. ”, , 
1 
é ~ pv ~~ 4 
./ ‘ Labi od i 
4 a 
: 7 we oe , AO. Se % 
’ i 
Fe . « 1 
" i_ , oil 
\ -“ 5 . 
' h : 
. . a” * 
pie a F ae 
" , J - " i, 
; . 7S “ 
‘ ‘ A eh ’ 
af to o. Wh peg : 
a | ri ‘ Hl ‘ -& 
“ He * 
\ { 2 we ‘ ! » 
4 pe z 
ray Wage " th 
” ian A ‘ “ 
ate , ey “+ 
™” 
‘ : i 
‘ 
a. be 
H ov 
‘ es ye 
1 aff * Te . 
0 we Go. & 
« i) - jo 
i) 
wh 8 , 
. « 


Pane Salles! NENT DA RP NR nS) Pa ily i 
VM Cae iin” Be Ye UA Yee a Ora os Ee 


4 
‘o 
¢ 


= 


hia 
& 


ra te ¢ Cy Qe fh pO} A ee A Ra oe vy 
OE 4 " Was, 4 iar A a ay ' \ 4 Wh’ ade 
t s ) ‘ Pe Pt MRE a AP AEN ah | ae ae 
. ¥ f 1 . :" * 4 * ” CY w » 
nr . : 
a . Oy a Ma 0) Se Me MS Pe 
. y oy aa Hy Ly hy hea i ‘ Pee eet \ ‘, 4 
EM AN Der, Ll Pale Saou he te: ke Sry SO EEN ikea 2 
ae i “ “ a sc ot m2 ca 
, * Es R s 
ee 4 si ao . ‘ thar Wb Wier 
tho i oy rea His 2 
ol tae emt ; 
‘ . ‘ “s 
3 ‘ é 
i A ~ 
4 : 
4 
, * 
‘ 
we ® 
ry 
har 
Nyahe 
th % n& 
‘ 4 
ee b 
4 _" 
~ ae Ma 
a v é 
. 
: Fl 
oa hee = 
. 
% 
4 
at 
ie * 
1 
ey 
” » 
es 
: * oo 
. ae 4 
»% of 
Veet ‘ 
* ot 
ie Bi . 
4 + 
’ * 4 
; H 
ie 
Aun 
4e 
ty 
yah 
et 
ne 
re 4 
, ry 7 we { ui 
my 4) te RS Sh Ba ie ak 
. \ - 4 wall J Oe , , ‘ 
= 7 wi tg ‘' on" eae 3 
' re iN : shale Steet a SW tlie 
a ci OE ae te Bred 
a ' ut ‘ ‘ G3. ay em nl edb 
“| po CPi (rs Re 
avy ae i 
H A { i - a ae i 
bol y FW : iy i Ne SP 
Bt a ah Uk a He ign cibty he 
© ‘ rd r = ties 4 t 
, ‘Ss L . { . 255 * Po . soe Me P 
oh. sag ® } q ii * ii) 
" . L y 
bails tet a \ hd 
~ aco * Vaal, 7 
% t ' it 
bi 


TOWNSHIP & » BOROUGH 


Municipality 


Name of Road Type 


we re rere etn nee 


Upper Penns Neck Tp. Arbor Lane ,Garden Lane & 


Manor Ave. Gravel 43 


” “< " " Maplewood ,Pinewood&Oakwood Av. " BST = .51 
Rpper Pittsgrove aps Chestnut Island Rd. pets 1 Gravel 1.00 
w 5 | " 5 oT . BS 


Woodstown Boro 


Mill St. ,E.Millbrook Ave.Sec.1 & 


Ashbrook 4ve. Bit.Cone.__ 42 


Mileage 


“Method of 


Construction Const. 


Salem County Continued 


Foree Acct. 
" t 


Contract 


Contract 


Foree Acct. 
Contract 
v? 


Foree Acct. 
tt tt 


Totals ..25.16 
Bedminster Twp. Burnt Mills-Pluckemin Rd.Sec.4 Type T 34 
Bernards Twp. Martinsville-Liberty Cor.Sec.5 Type A .68 
peaeecwster ‘vp. North Bridge St. Type T sor 
eSac 2 Type T «oe 
Hillsborough Twp.New Center-Schoolhouse Rd.Sec.3 Type T ae? 
Somerville Boro West Cliff St.Sec.1 Type T 48 
So.Bound Brook Bo. Madison St. & lewis ave. Type T 47 
Warren Twp. Mount Horeb Ra. Sec.1 Type A 36 
Watchung Boro Crossway-Val ley Rd. Sec. 4 (Surface) Type A .90 
it tt 1" Grad .&Drain.9O 
Totals ... Sedo 

SUSSEX COUNTY 
Andover Twp. Springdale-Fredon Rd. Gravel 30 
Byram Twp. Amity-Mohawk Sec .3 . .85 
ws Old Stanhope Rd. . 1.20 
Fredon Twp. Fredon-Springdale Sec.1(Surf.Tr.)Bit.Sur.Tr.80 
Green Twp. Dark Moon Rd. Gravel 20 


Hamburg Boro 
Hampton Twp. 


Hopatcong Boro 

Lafayette Twp. 

Sandyston Twp. 
" wt 


" " 
tf f 


tt wT 


Linwood Aye. & Oak St. Bit.Pen.Mac..26 
Myrtle Grove-Lake Kemah Sec.2 & 
Mecca Lake Rd. Gravel Pg 


Brooklyn-Stanhope Rd.%ec.1 & 2 Bit.Pen.Mac..71 


Sunset Inn-Lime Crest Kd. Gravel 1.14 
Bevans River Rd. °ecel " 50 

tf "v t "v 2 " . ZO 
Ritige Road Sec.4 : ~60 
Ridge Road Sec.5 - . 00 
Shaytown Cemetery Rd. . 


Len 
(Continued on sheet 12) 


Contract 


Force Metta 


y 
hi ? 


$ 


2,358.00 
4,500.00 
3 528.06 
1,170.14 


~ 4,670.67 


erie G61, Th 


$109,478.73 


Fs 


11,597.42 
14,151.93 

9,857.44 
11,848.54 

4,599.78 
12,000.00 
11,921.78 

7,000.00 
11,727.61 
14,774.23 


700.00 
4,271.37 
4,397.08 

721.49 
1,190.71 
10,621.31 


3,997.10 
10,299.11 
4,820.68 
4,497.63 
1,750.82 
2,500.00 
1,659.91 
4,000.00 


Engr. 


—_, 


377.10 


5,894.57 


314.00 
609.30 
5352.59 
524.90 

4.3.56 


4.23.00 


218.86 
220.77 


2,891.58 


394.62 
398.80 


_ 


250.40 


394.591 
636.30 
451.93 


Final Cost of 
Const.wit hout 
W.P.A. Funds 


3 


H AID ROADS COMPLETED JANUARY UARY ist, 1941 to DECEMBER sist, 1941 _ (Continued sheet #11) 
ee State’ s share OL 


2,638.00 
5,001.28 
3,920.07 
1,300.15 


0.000% 67 


i Belin Den ES 


132,465.10 


137, 684.37 


12,886 .02 
15,724.37 
10,952.71 
13,248.69 
5,110.87 
29,164.41 
13,299.17 
7,851.64 
13,030.68 
16,415.81 


795.47 
4,745.97 
4,885.65 

801.65 
1,323.01 
12,711.45 


4,441.22 
11,443.46 
5,346.31 
4,999.37 
1,955.36 
2,840.39 
1,844.34 
4,462.30 


W.P.A, Funds 


Total Cost 


Without 


139,504.98 


14,706.02 
19 ,581.37 
11,322.03 
13,831.91 
5,381.27 | 
29 646.41 
13,769.17 
8,212.64 
13,275.85 
17,072.64 


146,797.31 


795.47 
5,184.43 
5 328.76 

801.65 
1,323.01 
12,967.45 


4,879.57 
12,160.46 
5,858.45 
4,999.37 
1,955.36 
2,840.39 
1,844.34 
4,462.30 
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* Final Cost does not include Engineering and Right of Way. 


LEGEND (Method of Construction) FA-WPA is work performed by 
Municipal and Federal Funds in cooperation with the 


TOWNSHIP & BOROUGH AID ROADS COMPLETED 


ee rT 


Method of 


Municipality Name of Road Type Mileage Construction Const. Engr. 
Sussex County Continued 

Sparta Twp. Lime Crest Rd. Yec.2 Gravel 57 Contract $ 4,041.54 404.15 

| Stillwater Hampton-Nt.Benevolence Rd. = 81 . 3,706.22 370.60 
- Ridge Road . Ps Force acct. 3,938.93 - 
Vernon Twp. Moe Tovern Ra.(Surf.Treat.) Bit.Surf.Tr.2.00 . g 1,307.88 - 
| * 2 Sand Hill Road Gravel 75 “ : 4,346.51 = 
=. * Jae " (Surf.Treat.) Bit.Surf.Tr._.80 i" " _ 680.57 - 

Totals .....14.96 $73,648.93 3,281.34 

UNION COUNTY 

Cranford Twp. Lincoln Ave. Sec.3 Type A +26 Contract 6,476.28 - 
Hillside Twp. North Union Ave. Reinf.Cone. .3d1 " 13,500.00 - 

“4 : Sweetland Ave. — ee Re e 9,000.00 - 
Roselle Park Bo. Valley Rd.& Beachwood «ve. ate 043 . 14,662.73 387 .00 
Seotch Plains Twp.Westfield Ave. ae 3! " 17,067.15 187.20 
Union Twp. Vaux Hall Rd. Sec.4 glee Sse: 044 e 22 477.82 22.18 
Westfield Town 4th Ave. & So.Chestnut Ave. Type A 46 ° “36,554.89 = 

Totals <x 2.54 $ 93,748.87 096.38 
WARREN COUNTY 
Blairst'n.&Hurdwick Twps. New Road Gravel ,Ca.Cl..89 Contract 14,190.21 699.18 
Frelinghuysen Twp. Dark Moon Road Sec.l& @ % oe Te e 11 OS? .e0 775.44 
Liberty Twp. Mountain Lakes-Gr.MeadowsSec.4 " woe ie e i li 996.08 Sooeot 
Mansfield Twp. Mt.Bethel Road Sec.3 Gravel ,BST .84 6,307.57 440.77 
Phillipsburg Town Lock St. & Logan St. Type A 92 ‘§ 10,950.00 =~ 
Pohatcong Twp. Alpha-Carpentersv'l.Rd. ,Sussex 
St.,March Blvd.,N.J.& Pa.Av. Gravel ,BST 1.70 Force acct. 4,000.00 - 

° Still Valley-War.Glen-Bloomsb'y. " * 1.40 . . 3,285.61 - 
Washington Boro Broad Street Reinf.Cone. .47 Contract 27 022.91 427.560 
Washington Twp. Murderers Bridge Re. Gravel,BST .91 " 6 , 336.14 386.90 
White & Oxford Tps. Races Comer-Oxford Rd. Gravel ,Ca.C1..96 s 8,695.11 567,66 

Totals .«e« 11.79 $ 104,120.28 4,150.84 
GRAND TOTALS . 269.97 


(Continued sheet #12) 


Pinal Cost of 
Const .without 


W.P.A. Funds _W.P.A,Funds 


4,490.60 
4,118.10 
4,376.59 
1,453.20 
4,829.46 


978.41 
82,842.31 


11,748.21 
15,640.38 
10,019.23 
16,509.03 
12,319.05 
24,975.35 
19,103.75 


Ponerinae Sinensietieetanee Sees 


110,315.00 


15,766.90 
12,597.06 
13,328.20 

7,008.41 
12,700.75 


4,169.85 
3,651.79 
37 272.60 
7,040.15 


0. bbl. Te 


123,197.50 


82,065,501.96 70,056.95 2,411,986.40 


Works Progress Administration. 


State's share of Right of Wey shown on separate sheet. 


Total Cost 


Without 


4,939.66 
4,770.01 
4,376.59 
1,453.20 
4,829.46 


978.41 


86 , 748. 34 


11,748.21 
15,949.38 
10,245.23 
16,939.03 
12,527.05 
25,411.35 


19,103.75 


111,924.00 


21,393.77 
14,508.66 
14,906.42 

7,498.16 
12,700.75 


4,169.85 
3,651.79 
37 747.60 
7,470.04 
11,014.77 


—_ 1 


135,061.81 


2 520,057.85 


force account and C-WPA is work performed by contract with State, 
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County 


Hunterdon 


Some rset 


" 


STATE'S SHARE OF RIGHT OF WAY 
ON 


TWP. & BORO AID ROADS COMPLETED JANUARY 1st,1941 to DECEMBER 31st 1941 


Municipality 
Clinton Twp. 


Bedminster Twp. 
Bernards Twp. 
Stillwater Twp. 


Blairstown & 
Hardwick Twps. 


Frelinghuysen Twp. 


Liberty Twp. 


White & Oxford Twps. 


Name of Ryad 


sae el arc 


orate 


Annandale-High Bridge Road 
Burnt Mills-Pluckemin Rd.Sec .#4 
Martinsville-Liberty Corner Sec. #5 


Hampton-Mt.Benevolence Rd. 


New Road 
Dark Moon Road Secs. 1 & 2 
Mit.Lakes-Great Meadows Ru.Sec.4 


Races Corner-Oxford Rq.- 


State's Share 


" 


% 450.00 
1,332.00 
2,862.00 


207.09 


945.00 
587 .03 


630 .00 


Total J a@lliovewos 


~ + 
~~ 


sgbigd dyhi-o isbaenns 


» - > 


simociogit-sifp! twruf 27 rotetimbad 


nS - te 


eat 


ae eae ie 
sniia Lovyensd, gh 


OF dma: 


& awotetial 


~2¢eT dofwbcall 


2 . 


asevnnactiog® 


: A 


ne 


vF%5 


Ve a 


pa 


Municipality sh 


Hammonton Town 


Bendix Boro 


Sreemor Hoed oe 


Oak Rad. & 14th Street 


Tndustrial Avenue 


Cliffside Park Bo.Lafayette Avenue 


Glen Rock Boro 
Oakland Boro 


Saddle River Boro 


Wyckoff Twp. 


Bass River Twp. 
Chester Twp. 
Fieldsboro Boro 
Florence Twp. 
Hainesport and 
Lumberton Twps. 
Tabernacle Twp. 


Winslow Twp. 


Deerfield Twp. 
Downe Twp. 


Essex Fells Boro 
Montclair Town 


Logan Twp. 
" " 


Monroe Twp. 
Swedesboro Boro 


Radburn Road 
Fast Oakland Ave. 
Fifth Street 
Grandview Ave. 


West Greenbush Road 
Woodlawn & Center Aves. 
Delaware Ave. 
Knickerbocker Road 


New Road 
Hedgerhouse Road Sec. #2 


Old Chews Landing Road 


Kenyon Ave. Sec. #2 
Shaw’s Mill Road 


Rensselaer Rd.Sec.2% Hillbury Rd. Type HA 
Bit.Pen.Mac. 0.94 ™ 


Claremont Avenue 


Beckett Rd. Sec. #1 

w ft tt #2 
Radix Road 
Second St. & Lake Ave. 


Type 


Gravel 


Mae.Found. 0.92 Mi. oO? 
Bit.Pen.Mac.0.14 " 20" 
aA] bad Bal O 2 BA "ft 20 g 
Gravel Gero.” O° 
Bit.Pen.Mac.0.53 ” 20° 
" " Ww Oe55. * . 2OeS0. 
_ BURLINGTON COUNTY 
Gravel etl St. PO* 
Gravel ,Ga.C1.1.00 * mn” 
Gravel Og. 20% 
Type A Leo 5. tO 20" 
Gravel ,BST a he fas 20" 
sd "Y O : Flies i 20) ' 
CAMDEN COUNTY 
Gravel Oero Wie eo" 


Gravel 


Ai 


Mileage 


cassette ast ancveainiaieteetO TE 
ATLANTIC COUNTY 


1.97 Mi. 8 
BERGEN COUNTY 


CAPE MAY COUNTY (None) 


_ CUMBERLAND COUNTY 


1200 Mi. Di 
en > Oe 


_ESSEX COUNTY 
O.51 Mi. . 25° 


GLOUCESTER COUNTY 


Grav 
?¢ 


i 
vv 


el 1.10 Mi. BOF 
Oabo™ eu" 
4.200 ™ a0 * 
a 20° 


32%040!' 


TOWNSHIP & ROROUGH AID ROADS UNDER CONSTRUCTION DUCEMBER 3lst, 1941 
Estimated Paved Method of 
Width Construction State Funds Municipal 


State and 


Funds 


F.Acct.-WeA $3,500.00 $ 3,888.88 


Contract 7 200,00 
° 3000.00 
F.Acct.-WPA 3,600.00 
a = 2,000.00 
Contract 6 , 300 .00 
~ 9,500.00 
Force Acct. 3,100.00 
Contract 12,706.00 
" 4,417.58 

= 16, 750,00 
Contract-WPA 6,300.00 
Contract 5000.00 
Force Acct. 6,000.00 
Force Acct. 3,500.00 
" " 4,050.00 
Contract 15,000.00 


F,Acct.-WPA 21,000.00 


Force Acct. 
‘ft W 


4,000.00 
2,000.00 
2,520.00 
2,700.00 


8,000.00 
4,000.00 
4,000.00 
RE 
7,000.00 

10,555.55 


3444.44 
14,111.10 
4,908.48 


18,611.11 


7,000.00 
3,888.88 


6,666.67 


3,700.00 
4,500.00 


16,666.66 


23 , 335.33 


4,444.44 
6 BE2 622 
2,800.00 
3,000.00 


Federal 
Funds 


$21,701.00 


24,554.00 
44,717.00 


27,007.00 


36,690.00 


TOINGHIP & POROUCH AID ROADS UNDER CONSTRUCTION DECEMBER Slst, 1941 (continued sheet #2) 


Municipality Name of Road Type Mileage 


EE —— 


HUDSON COUNTY 
Bit, Von . 0.62 Ml. 
HUNTERDON COUNTY 


_ Ee 


Kearny Town Hackensack Awe.& Third St. 


_MERCER COUNTY 


Princeton Boro Westcott Rd. & Library Place Type A 0.63 Mi. 


_MIDDLESEX COUNTY 
Reinf.Cone. 0.30 Mi. 
_ MONMOUTH COUNTY 


Gravel,BST 1.04 Mi. 
Gravyel,Ca.Cl. 1.55 * 


Dunellen Boro Prospect Ave. Yec.#3 


Bradley Beach Boro Bradley Blvd.& Beach Ave. 
Middletown Twp. Atlantic Ave.(E.Keansburg) 


Neptune City Boro Hawthorne, Avondale & Various Sts. Gravel,BST 2.05 Mi. 
Wall Twp. Manasquan River Br.-Glendola Ra. Ks . date 2 
_MORRIS COUNTY _ 
Rockaway Boro Franklin Avenue Type A 0,45 Mi. 
OCEAN COUNTY 

Berkeley Twp. Beach Ave. & Bar Harbor Ave. Gravel O50 ia. 
Brick Twp. Altier Ave. ,Harris St.& Central Ave. " 0.36 
Dover Twp. Lillie Rd. & Bash Rd. ” iaoo =" 
Jackson Twp. Third Street i Cyoo =” 
Little Egg Harbor Twp. Gail Road Sec #2 - Oes4 * 

. ‘= " Stafford Forge Rd. Sec.#3 tt 0.56 " 
Long Beach Twp. Beach Ave. Sec.#2 " OgS7-~-% 
Manchester Twp. Schoolhouse Road Sec. #2 : Ono 
Pine Beach Boro Washington Ave. & Avon Ave. “5 Denon 
Point Pleasant Bo. Ellison Ave. ™ Uo * 

. . "  Passaic,Front,Estell & Layton Aves. " O.62 * 
Point Pleas.Bch.Bo. Chicago Ave. & Princeton Ave. ‘s Oeste ” 
Union Twp. Howardsville Road Sec.if3 " Ogehi 


eo" 
(None ) 


26to29' 


20 * 


rs Od 
a0* 
a0* 
20° 


oO 


rs 8h 
7 
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eee 
20! 
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Contract 


Contract 


Contract 


Contract 


Force Acct. 


Contract 
bal 


Contract 


Foree Acct. 


Estimated Paved Method of 
Width Construction State Funds 


ef 


# 25,000.00 


4,500.00 


11,000.00 


2,500.00 
6,000.00 
6,000.00 
4,500.00 


9,000.00 


2,385.00 
1,687.65 
2,727 .00 
3,500.00 
2,037.50 
2,686.50 
4,000.00 
3,000.00 
3,000.00 

830.25 
2,169.75 
3,000 .00 
4,000.00 


ee id BP a | 


5,000.00 


12,260.28 


2.07707 
6,666.67 
6 666.66 
5 000.00 


10,000.00 


2,650.00 
1,875.16 
3,030.00 
3,888.88 
2,263.89 
2,985.00 
4,444.44 
3353.33 
3,335.33 

922.50 
2,410.83 
3,353.33 
4,444.44 


State and Federal 
Municipal 
Funds 


reece er cr CL OCC I CL ALL LLL ALCL ALLE 
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TOWNSHIP & BOROUGH AID ROADS UNDER CONSTRUCTION DECEMPER 3lst, 1941 (Continued sheet #3) 
a a 


Estimated Paved Method of 
Mileage Width Construction State Funds 


State and Federal 


Type Municipal Funds 
Funds 


I emetic en ee 


_PASSAIC_COUNTY 


Municipality Name of Road 


No.Haledon Boro Linda Vista Ave. Bit.Pen.Mac. 0.39 Mi. 20&30' Contract S$ O,bes sry $ 105,136.85 
Wayne Twp. Indian Road Sec.ff4- * " ¥ 044 ® .20%050"* " 10,905.68 12,117.41 
West Milford Twp. West Brook Road Sec. #2 ” = & Owe. ~ ro 2 8,500 .00 9,444.44 
SALEM COUNTY (None) 
SOMERSET COUNTY (None) 
_ SUSSEX COUNTY 
Green Twp. Shotwell Road Gravel. 0.50 Mi. Loy Force Acct. 2g DIO, OG OUT tere 
Hardyston Twp. Big Spring Road me 0.80. # 13? Contract 6 000.00 7 peeece 
Hopatcong Boro Broo klyn-Stanhope Sec.#3 Bit.Pen.Mac. 0.55 ” Ls! se 10,000.00 BS rep ue bey o. 
Newton Town Trinity Street “ " et O,20 * 30 ' * 10,000 .00 LiGe ke oa 
Vernon Twp. Highland Lakes-Canisteer Rd. Gravel O25; * 18° Force Acct. 4,000.00 4,444.44 
Walpack Twp. River Road Secs.3 & 4 ” 1,56 ” ic’ Contract 23,900.00 26,555.04 
Wantage Twp. Mt.Salem-Unionville Rd.Sec.1&2 <6 lene 18! e 16,000.00 LY ged 
_ Quarryville-Wolfpit Road . igi0°7* 16* sd 8,500 .00 9,444.44 
UNION COUNTY (None) 
WARREN COUNTY 
Oxford Twp. Races' Corner-Oxford Rd. Sec. #2 Gravel,BST:. 0.82 Mi. 20' Contract 11,666.62 127702690 
ee ee ee ee ees 
GRAND TOTALS 43.11 & 368,186.70 $ 409,096.19 $ 154:, 669.0C 


eS ee ee 


ae, 


TOWNSHIP & BOROUGH AID APPLICATIONS APPROVED BUT WORK NOT STARTED DECEMBER dist, 1941 


Estimated Paved Method of State and Federal 
Municipality Name of Road Type Mileage Width Construction State Funds Municipal Funds 
Funds 
ATLANTIC COUNTY _ 

Buena Vista Tup. Flower Street Drainage Storm Drain 0.46 Mi. Foree fect. $ 7,156.12 $ 7,951.24 
Egg Harbor City Arago Street Bit.Conec. Ogio 20‘ Contract 2,700.00 3,000.00 
Hammonton Town 15th St. & 2nd Road Gravel 1495" ao * 5,000.00 5,555.55 
Mullica Twp. Elwood-Weekstown Rd. Sec. #2 " B97 20' F,Acct.-WPA 4,900.00 5,444.43 $44,632.00 
Dedicated 1942 Funds, not yet allotted to individual projects 75 ,000 .00 83,5355 6535 

BERGEN COUNTY 
Hohokus Twp. Miller Road Bit .Pet.Mec, Oso Mi. -20" Contract 4,500.00 5,000 .00 
Little Ferry Boro Franklin Street " re WN? One0 8 a0 * Contract-WPA 3,000.00 O gage 6,971.08 
Maywood Boro Spring Valley Road Sec #2 Sheet Asph. . 0.57 " oar Contract 6,300.00 7,000 .00 
Moonachie Boro Henry Street . Bit. Pen.Mac. O.wst ™ 18" * 2,700.00 3,000 .00 
Oakland Roro West Oakland Avenue ei . ee OS au s 6,300.00 7,000.00 
Ridgefield Boro Elm Ave .Sec.2,N.Y¥.St.&Ray Ave. “™ * O48 * ao . 9,000.00 10 ,000 .00 
So.Hackensack Twp. Chestnut Ave.Sec. #2 is eee ee Re = ay a 8,100.00 9,000 .00 
Tenafly Boro Front Street Sec.ffe 4 7 Ae 20! " 2,700.00 3,000 .00 
Dedicated 1942 Funds, not yet allotted to individual projects 75,000.00 G5 ,opoeco 

BURLINGTON COUNTY _ 
Beverly City Bridge ,Parker & Ouk Sts. Gravel , BST Ugo Is  20* Contract 1,800.00 2,000.00 
Bordentown City West Street Reinf,Cone. Osi5 " 24" . 5,000.00 5,905,559 
Chesterfield Twp. 01d York Road Sec.#1 Gravel ,BST 1.443 " py ud 3,600.00 4,000 .00 

= * Old York Road Sec,1A & & * ss i420 * oot % 3,500.00 3,888.88 

Cinnaminson Twp. Lenola Road Gravel te * ras A i 35,500 .00 3,888.88 
Delran Twp. Alden Ave.,Frederick & Rowland Gravel,Ca.Cl1.0.58 " 20* 4,000.00 4 444,44 
Evesham Twp. Evesboro-Medford Rd. Sec.2 Gravel yRsT: -2g.<o0 * 20! i 10,000.00 Ligiseeed 
Hainesport Twp. Various Streets Gravel ieae 20) ' “: 3,600.00 4,000.00 
Mansfield Typ. Old York Road Sec.#2 Gravel, BST  2e20 " a0 " 9,24 7508 10,27 oeee 
Medford Twp. Masonville Road = id ieo0 * 20% = 2,700.00 35,000.00 
New Hanover Twp. New Jersey,Front&Penusylvania Av.Bit.P.Mac. 0.50 * pO0' i 1,050.00 1,166.66 
Pemberton Twp. Birmingham-No.Pemberton Sec.3 Gravel 0.65 * 20' > 5,600.00 4,000.00 
Dedicated 1942 Funds, not yet allotted to individual projects 75 OOO «00 83 , 335.353 

CAMDEN COUNTY 
Audubon Boro Wyoming Avenue Bit. Conc s 0.90 Mi. 30-34' Contract 10,000.00 5 a Pe SS 
Barrington Boro Wood Avenue Gravel ,Ca.Ci.0.64 " AC " 3,540.00 Sg 900s oo 


(continued on sheet 2) 
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TOWNSHIP & BOROUGH AID APPLICATIONS APPROVED BUT WORK NOT STARTED DECEMBER Jlst, 1941 (continued sheet #2) 


= ere 


Estimated Paved Method of State and Federal 
Munici pality Name of Road Type Mileage Width Construction State Funds Municipal Funds 
Funds 


a a A I DC A LL 


Collingswood Boro 
Gloucester City 
Laurel Springs Bo. 
Mt.Ephraim Boro 
Oaklyn Boro 
Pennsauken Twp. Union Avenue 
Waterford Twp. Tremont Avenue 
Dedicated 1942 Funds, not yet allotted to 


King Street 


Centre & 6th Aves. 


Wildwood Crest Bo. Crocus Rd.&Forgetmenot 
Dedicated 1942 Funds, not yet allotted to 


Stow Creek Twp. Seventh Day Mill Rd. 
Upper Deerfield Tp. Boyd Fox Rd. Sec.#2 
Vineland Boro Peach Street 

- - Plum Street 
Dedicated 1942 Funds, not yet allotted to 


Belleville Town 
Caldwell Boro 
Cedar Grove Twp. 
Livingston Twp. 
Maplewood Twp. 

bal v 


Greylock Parkway 
Prospect Street 
Sherman Avenue 
Sycamore Avenue 
Burnett Ave. Widening 
Valley Street 

Hobart Avenue 
Grandview Riace:: 
Joerg Avenue 


Millburn Twp. 
No.Caldwell Boro 
Nutley Town 

West Caldwell Boro 


City Line Ave. & 2nd St. 
Fast Atlantic Ave. Sec.#1 


Sylvan Ave. (Kendal Blvd.) 


Woodrow Place & Park Ave. 


Camden County ,continued 


Reinf .Conc. 0.04 Mi. 20' 
" " O,24 * 20=235" 
Bit.Pen.Mac.0.55 * 20-23' 
tt oh vt ere Me 20! 
Réinf.Cone. 0.08 ™ a ' 
Bit.Pen.Mac.0.79 " 20* 
Gravel,BST 1.20 " 20° 


individual projects 


_CAPE MAY COUNTY 
Rd. Bit, Cone. Oeoo Mi, 27" 
individual projects 


CUMBERLAND COUNTY 


Gravel tel Se ek 

" 0,64 rt A) * 

Rit .Cone. 100>-" 26° 

et rt 1,00 ¢ 2Bt 

individual projects 
_ESSEX COUNTY 

Reinf.Conc. 0429 Mi. 20' 
BitePen.Mac.0.45 " 20-30" 

al vf t Ose b A | 30! 

tt "t t 0,80 "7 out 

06C.2 Rei p?t.Conc. Csi" 20" 

" . 0,08 " oii 

Type Aor T 0,80 * 5 

Bit, Conc. Ss = o* 

Bit. Pen.Mac.0.235 " 16 

Type A eco 30! 


Dedicated 1942 Funds, not yet allotted to individual projects 


Contract 
vv 


Contract 


Force Accte 


Contract 
" 


LA 


Contract 
VW 


Force Acct. 
Contract 


7,280.00 $ 8,088.88 


6,750.00 
10 ,005.47 
6,460.00 
4,000.00 
15,590.00 
3,000.00 
75,000.00 


2,000 .00 
75,000.00 


2,250.00 
3,400.00 
9,000.00 
10,000.00 
75,000 .00 


9,000.00 
9,000.00 
3,950.73 
9,000.00 

10,948.21 
5,000.00 

17,872.41 
4,500.00 
1,800.00 

15,000.00 

75,000.00 


7,500.00 

11,117.49 
7,177.77 
4,444.44 
17,322.22 
3,333.33 
83,333.33 


G22 oe 
83,333.33 


2,500.00 
3977.77 
10,000.00 
eee eae 
83,333.33 


10,000.00 
10,000.00 
4,389.70 
10,000.00 
12,164.68 
5 555.56 
19,858.23 
5,000.00 
2,000.00 
16,666.66 
83,333.33 
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TONNSHIP & BOROUGH AID APPLICATIONS APPROVED BUT YORK NOT STARTED DECEMBER 51st, 1941 (continued sheet #3) 
ase Estimated Paved Method of State and Federal 


Municipality Name of Road Type Mileage Width Construction State Funds Municipal Funds 
Funds 
GLOUCESTER COUNTY 
Elk Twp. Glassboro-Ferrell Rd. Gravel 0.25 Mi. 20' Force Acct. $ .1,000.00 ae exp Ee & 
So,Harrison Twp. Richwood-Harrisonville Sec.2ks = ieou. rb 2 = 4,500.00 5 ,000 .00 
Washington Twp. Salina Road Sec.#l " io 20! ai z 4,320.00 4,800.00 
¥ i Salina Rd. & Salina-Cross Keys Rd." 1.54 * ve Wi Contract 3 5030 .00 3,006.66 
West Deptford Tp. Center Street " 0.45 " 20' Force Acct. 2,000 .00 2,oeeeee 
Woodbury City Railroad Avenue Bit, Cane O55 * 30° Contract 17,077.58 12,308.53 
- 4s Tatum Street Bit.Pen.Mac..09 * 26° i! 1,690.00 lL, S77 a7? 
Woodbury Hgts.Bo. W.Jersey Sec.2,Park& Maple Aves. Gravel 0526." a. by 675.00 750.00 
Woolwich Twp. High Street — " 0.40 * 20' Force Acct. 1,440.00 1,600.00 
Dedicated 1942 Funds, not yet allotted to individual projects 125 ,000.00 138, 888.88 
HUDSON COUNTY 
North Bergen Twp. Dell “venue Reinf.Cone.0.44 Mi. 30* Contract 10,000 .00 pea pe ee 
Dedicated 1942 Funds, not yet allotted to individual projects 125 ,000 .00 138 , 888,88 
_ HUNTERDON COUNTY 
Bloomsbury Boro High Street ,Valley & Gardner Sueur OSE 1.23 Mi. 18+-20' Contract 2,000.00 2 eles be 
Frenchtown Boro Ridge Road Type A O.0e " 16’ a O,9i ose 7,686.79 
Kingwood Twp. Kingwood—Byram Sec. 5&6 Bit Pen.Mac.2.50 " ie* ‘s 20,500.00 a eal A a os a 
Dedicated 1942 Funds, not yet allotted to individual projects 75,000.00 83 , 335.3535 
MERCER COUNT 
East Windsor Twp. Cranbury Crossroad Gravel ,BST 1.00 Mi. Eel Contract 3,000.00 3005 000 
Ewing Twp. 7th Street Mac.Found. 0.29 ” 20* Force Acct. 8,100.00 9,000.00 
Hamilton Twp. Klockner Road Bit.sPen,Mac.1.00 " 20" Contract 8,100.00 9,000 .00 
Hopewell Boro Model Ave. Sec.#3 Type AeorT 0,09 ” rah Sad iy 4,500.00 5 , 000 .00 
Lawrence Twp. Princeton Turnpike Sec.#4 Bit.Pen.Mac.0.d4 ™ rs Oe . 8,100.00 9 ,000 .00 
Washington Twp. Robbinsville Sharon Sec.8 " " " Oeeu Le " 9,000 .00 10,000.00 
Dedicated 1942 Funds, not yet allotted to individual projects 75 ,000 .00 83 5355.55 
MIDDLESEX COUNTY 
Carteret Boro Hudson,Chrome ,Cooke&Pershing Av. Bit .Conc. 1.19 Mi. 30-36" Contract 5,000.00 Bye ler ee a) 
Cranbury Twp. Cranbury Sta.-Vyckoffs Mill Rd. Gravel ,BST 1.00 " rig 8 m 2200200 2,500.00 
E.Brunswick Twp. Dutch Road Type A or T 2.00 " 20! * 8,000.00 8,888.88 
Monroe Twp. Cranbury Sta.-Wyckoffs Mili Rd. Gravel ,BST 1.00 " Ze 2 2 B00 «00 2,500.00 
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of Road Type 


oe 


i pality Name 


Ravitan Twp. New Dover Road Sec.#1 Type A or T 0.75 
Bayrevi lle Boro Deerfield Road EMER “7D 

~ Deerfield Road Sec.f#2 ae Oe 
So.Brunswick Twp. Cottageville-Fresh Pond Sec.4 h eee 7 00 


Dedicated 1942 Funds, not yet allotted to individual projects 


Mileage 


Mi. 
7 
ah 
hy 


—_———— 


204 
20° 
au” 
a8 


MONMOUTH COUNTY 


Atlantic Twp. Montrose Road (B.S.T.) Sit.oosTr. 2.79 
Avon-by-the-Sea Bo. Third Avenue Gravel 0435 
Belmar Boro Eighth Street Sec.#2 Gravel,BST 0.59 
Brielle Boro Ashley Ave.Sece2kRankin Rde%ec.2 Gravel 0.42 
Freehold Twp. W.Freehold—Georgia Schoolhouse Sec.d5 * 0.90 


Interlaken Boro Windermere Ave. Gravel ,BST 0.64 
Spring Lake Boro Newark,Tuttle & Monroe Aves. Bit.Sur.Tr. 1.15 
Dedicated 1942 funds, not yet allotted to individual projects 


Mi. 
et 
‘Ai 


rt 


MORRIS COUNTY 


Morris Plains Boro Malapardis Road 
Dedicated 1942 Funds, not yet allotted to individual projects 


Type Aor T O41 Mi. 


OCEAN COUNTY 


Beachwood Boro Capstan Avenue Gravel 0007 
Berkeley Tp. Louis Ave. Sec.#3 - 0.80 
Berkeley Twp. 9th Ave. & Main St.(Holly Park) " 0.30 
Eagleswood Tp. Homestead Avenue = 0.25 
Harvey Cedars Boro Middlesex Avenue " 0.08 
Lacey Twp. Parker Ave.,Thropp Ave., 

Lanoka~Lacey Ra. : 0.60 
Ocean Gate Boro Lakewood Avenue Gravel ,BST 0.90 
Pliumsted Twp. Nash Ra.,Torrace Ave. & Ice 

Plant Road Gravel 0.80 
Pt.Pleasant Bch.Bo. Chicago Ave. Sec. #2 t Geet 
Seaside Hgets.Boro Extension West Central Ave. Ks ‘eps 85) 
Ship Bot.-Bch.Arlington Boro llth Street n ual 
Tuckerton Boro Cox & Pharo Aves. : ial? 


Dedicated 1942 Funds, not yet allotted to individual projects 
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Middlesex County continued 


Contract 
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Contract 


Force Acct. 


Contract 


Force Acct. 


"n W 


Contract 


Force Acct. 


Contract 


Force Acct. 


LA ft 


17 bal 


Contract 
"Y 


12,400.00 
6,600.00 
8,200.00 

75 ,000 .00 


1,644.12 
368.00 
5,000.00 
2,000.00 
1,500.00 
2,000 .00 
2,000.00 
75,000 .00 


6 ,000 .00 
75,000 .00 


2,000 .00 
1,071.00 
1,044.00 
1,200.00 
1,500.00 


3,000.00 
3,000.00 


3,500.00 
2,500.00 
800.00 
3,000.00 
1,000.00 
75,000.00 


ace & BOROUGH A ATD 5 APPLICATIONS APPROVED BUT WORK NOT STARTED DECEMBER 31st, 1941 (continued sheet 4) 


Estimated Paved Method of 
Width Construction State Funds 


State ‘and 


Municipal Federal 


Funds 


# 4,500.00 $ 5,000.00 


13,777.77 
7,333.33 
§ li 

83,333.33 


1,826.80 

408.89 

5 555.55 

2,220.22 

1,666.66 

2,222.22 

5 222,20 

83,333.33 


6,666.66 
83 333. 33 


2-bep O8 
1,190.00 
1,160.00 
1,333.33 
1,666.66 


3,333, 33 
3,333.33 


3,888.88 
2,777.77 
886 . 88 
5,333.33 
Pub Gv: 
83 , 333.33 


Funds 
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TOWNSHIP & BOROUGH ATID APPLICATIONS APPROVED BUT WORK NOT STARTED DECFMRER 3lst, 1941 (continued sheet #5) 


Estimated Paved Method of State and Federal 
Municipality Name of Road Tvpe Mileage Width Construction State Funds Municipal Funds 
EEN ae a EAE OO op OES Funds 
_PASSATC COUNTY _ 
Prospect Park-Bo. Brown Ave. Sec .#2 Sheet Asph. 04.25 Mi. 36’ Contract # 8,000.00 $ 8,888.88 
‘Totowa Boro MeKenny,Bogert,Lincoln &Young Av. Type A 0.46 ™ 20-30! , 8,000 .00 8,888.88 
Wayne Twp. Hardwick Lane Bit .Pen.Mac.0.26 " 20° gs 6,500.00 7 jens Oe 
Dedicated 1942 Funds; not yet allotted to individual projects 75,000 ,00 83 , 335,535 
SALEM COUNTY 
Elmer Boro Barton Ave. & Penn St. Gravel GO.00 Mi, -20*% Force Acet< 2,000.00 Dylllece 
Penns Grove Boro South Smith Avenue Bit.Conc. Ooo * 20" Contract LynoU +80 1,588.88 
Pittsgrove Twp. Elmer-Greenville Rd. Gravel 566,01, 1455 7 20" = 4,500.00 5,000.00 
Dedicated 1942 Funds, not yet allotted to individual projects 75,000.00 83,055.95 
SOMERSET COUNTY 
Bernards Twp. Martinsville-Liberty Cor.S5ec.6 Type AorT 0.48 Mi, 20% Contract 8,000.00 8,888.88 
Franklin Twp. Cedar Grove Lane “ec.1 at Ogee * = 20" : 7,000.00 7 eet 
Green Brook Twp. Gold Street Type T 0,20 ” 20° 4,000.00 4,444,44 
Dedicated 1942 Funds, not yet allotted to individual projects 75 5000.00 Shae erete rest 
SUSSEX COUNTY 
Branchville Boro Kemah Lake Road Bit.Sur.Tr. 0.12 Mi. 20' Contract 3,000.00 cae 
Byram Twp. 01d Stanhope Road Sec.2 Gravel Zg00 ” Lo* " 5,000.00 D p00. DU 
Frankford Twp. County Farm Road Sec.#2 " too * 18" " 7 000,00 UP it Pe a: 
sg . Plains Road Secs. 2&3 " a al iS? 4 16,000.00 She a Lar a 
Franklin Boro Davis Road is eto 1° - 8,000 .00 8,888.88 
Fredon Twp. Fredon-Springdale Rd. Sec.#% . tase ze! zs 6,300.00 7 000,00 
Green Twp. Huntsville-Springdale Rd. - iqoo 38° _ 5 O00 .OO 5 glo ede 
: : Shotwell Road Sec.#2 " me be ies 18! Foree Acct. 1 309 4.29 1,454.77 
Hampton Twp. Paulinskill Lake-West Shore Rd. " Rs 18' Contract 5,000 .00 Syoooeuo 
Lafayette Twp. Statesville Quarry Rd. _ ie” 18° . 4,000.00 4,444,44 
Montague Twp. New Road Sec. #4 2: L000” To? " 5,000.00 5 D002 
Sparta Twp. Old Stanhope Road Sec.1 & @ x3 2.46 ™ i” . 12,000.00 13,888.88 
Sussex Boro Lake Shore Drive Gravel ,BST 0.350 " 20" - Forte Agct. 3,000.00 3,505 2595 
Walpack Twp. River Road Sec.#5 Gravel i." is* Contract 6,100.00 ‘Spig are 
Dedicated 1942 Funds, not yet allotted to individual projects 75,000.00 83 5355 2355 
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TOWNSHIP & BOROUGH AID APPLICATIONS APPROVED BUT WORK NOT STARTED DECEMBER Slst, 1941 (continued sheet #6) 
Estimated Paved Method of State and 

Mileage Width Construction State Funds Municipal Federal 
Funds Funds 


Municipality Name of Road Type 


NN EN A EN A SS NRE een 


UNION COUNTY 


Mountainside Boro New Providence Road Bit.Pen.Mac. 0.75 Mi. 20° Contract *  2,500.00- 9 2,977.77 


New Providence Boro Elkwood Avenue Vie. fh Or f= 200 = 20° " 18,000.00 20,000.00 
Roselle Park Boro Colfax Avenue Reinf.Conc. O.41 " 20-30' " 11,000.00 le, cecece 
Scotch Plains Twp. ‘Westfield Ave.Sec.#2 . : G.05 % 30' e 14,400.00 16,000.00 
Union Twp. Oakland Avenue = i Vea 20" 4 7,200.00 8,000.00 

" ” Vaux Hall Road Sec. #5 = ” Vero. * 20-30! = 16,300.00 EY srw & Bat & 
Westfield Town East Broad Street Type Aor T 0.29 * OO * Mi 8,100.00 9,000.00 
Dedicated 1942 Funds, not yet allotted to individual projects 75,000.00 BS ,c0os00 

WARREN COUNTY 

Hardwick Twp. Sunset Lake Road Gravel L200 Mis 20° Contract 3,600.00 4,000.00 
Knowlton Twp. Walnut Cor.-Blairstown Line Z osio * ro 9,000.00 10,000.00 
Dedicated 1942 Funds, not yet allotted to individual projects 75,000.00 83,535.35 


Totals (not including 1942 Dedicated Funds) ........ 101.21 # 723,137.73 $ 803,485.98 $51,603.00 


Totals of Dedicated 1942 Funds ......6..000 i Pea EN Re See eA rea “aioe egeeehg ae 1,675,000.00 1,861,111.03 = 
GRAND TOTALS ..... 101.21 #9 398,137.75 2,664,597.01 $51,603,00 
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TOWNSHIP & BOROUGH AID MAINTENANCE 


Total Amount State's Share from State's Share from Total State Share 

County _ __of Schedule 1941. Funds _—s previous years funds Obligated 
Atlantic S89 777.78 #& 25,000.00 - # 25,000.00 
Bergen 25, 318.95 25 ,000 .00 $ 486.50 25,486.50 
Burlington 29,167.00 25,000.00 1200.50 26,250.30 
Camden a MO as 25,000.00 - 25,000.00 
Cape May 29.977 7B 25,000.00 - 25,000.00 
Cumberland 3,150.00 2,835.00 - 2,835.00 
Essex - ~ Se = 
Gloucester 31,411.54 25,000.00 2,852.90 27,852.90 
Hudson - as - a 
Hunterdon 30,094.37 25,000.00 2,084.94 27 ,084.94 
Mercer PM kd 25 ,000.00 a 25,000.00 
Middle sex 25 re ay 22,750.00 - 22,750.00 
Monmouth 29,466.66 25,000.00 1,519.99 26,519.99 
Morris SS? gel 25 ,000 .00 - 25 ,000 .00 
Ocean 28,997.65 25,000.00 1,097.88 26 097.88 
Passaic 30 ,566.93 25,000.00 2,510.24 27,510.24 
Salem 29 388.81 25 ,000 .00 1,449.93 26 449.92 
Somer set 33,295.00 25 ,000.00 4,965.50 29,965.50 
Sus sex BF 777.98 25 ,000.00 - 25,000.00 
Union 32,553.80 25,000.00 4,298.42 29,298.42 
Warren a5 300.77 S80770470 - 22 770.570 

Totals «+ $525,655.28 # 448,355.70 # 28 516.60 &° 470,872.50 


REC, PITULATION (Sheet #1) 
MOTOR VEHICLE AID PLANS APPROVED, CONTRACTS AGSRDED OR PRICK AGREEMENTS isPPROVED JAN. 
Contract Amount, Final 


lst, 1941 to DEC. 3lst, 1941 


Type hileage State's Allotment Cost or Estimated Cost 4.P.4. Cost Only 
Bridges - & 94,377.47 $$ 158,007.16 # 542,330.00 
Sheet #«snhalit - 17,740.00 16,958.94 - 
Various Repairs - 556 485.32 327 ,598.00 361,855 .00 
Gravel 3.85 19 ,000 .00 18,366.79 - 
Type Aor T 1.08 12,615.13 32,205.88 - 
Bituminous Concrete 1.88 12,728.50 22,315.48 - 
Reinforced Concrete 208 42,000 .00 46 ,522.00 - 
Bit .Surf.Tr.Mixed in place  .69 15,786.42 15,786.42 - 
Bituminous Penet.tiacadam 1.94 15,888.82 15 ,888.82 ~ 
Grand Totals .. 10.02 0786 ,621.66 @ 653,649.49 3904 ,185.00 


TOWNSHIP & BOROUGH AID ROADS COMPLETED JANUARY lst, 1941 to DECEMBER 3lst, 1941 


State's Share of Final Cost of Total Cost *Total Cost 


Type Wileage Construction Engineering Right of way Const.without  ‘“ithout “Pa W.PoA, Prom 
W.P.A.Funds Funds jects only 
Gravel 110.50 $386,208.84 <¢ 12,314.05 207.09 #§ 432,673.61 % 448,893.56 4 294,963.70 
Gravel, Bit.Surf.Treated 41.54 146 ,155.65 5,492.93 - 173,599.73 181,698.04 191,883.44 
Bituminous Surface Treat. 28.352 52,719.68 507.60 “ 38 ,826.19 39,390.19 44,581.52 
Gravel Calcium Chloride 14.62 83,400.85 5,981.33 6 ,527 42 93,670.92 108,336.58 ~ 
Bituminous Penet.iacadan 22,87 384 ,552.42 12,857.72 450 .00 444,101.78 462,684.77 153,927.82 
Bituminous Concrete 19.63 278 ,630 .02 3,307 42 = 329 ,839 .65 535 ,841.30 62,316.04 
Type AorT 20.54 312,359.44 8,823.66 4,194.00 391,097.07 407 ,017.20 16,813.49 
Reinforeed Concrete 4.01 286 , 587.25 12,204.69 = 355,231.85 553,897.16 135,352.60 
Tar Soil Stabilization 1.04 4,200.00 - = 4,933.23 4,933.25 = 
Macadam Foundetion 242 4,894.25 379.26 = 5,438.05 5,859 .45 ~ 
Sheet Asphalt 1.31 93,081.89 7,651.08 i“ 103 465.32 111,966.52 137,021.35 
Storm Drain 1.75 9,561.66 a - 10 299.53 11,715.95 34,474.80 
Grading & Drainage 3.42 38 ,031.99 547.61 - 43,057.77 44,072.20 ~ 
Drainage - 5,118.02 - = 5,751.70 Sy hoLerO - 
Grand Total 269.97 $2 ,065 ,501.96 70,056.95 11,376.31 2,411,986.40 2,920 ,057 .85 1,071 ,334.76 


+ See tabulation Two.& Boro Aid Roads Completed for projects constructed with “.P,.A. on which 


$673,432.12 Federal Funds were expended. 
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RECAPITULATION (Sheet #2) 
TO.NSEIP & ROROUCH AID ROADS UNDER. CONSTRUCTION DECEMBER 31st, 1941 


Type Estimated Mileage State's Share | State and imnicipal Share _ _Federal Share 
Gravel 23.20 @ 134,041.23 % 148,934.66 $ 66,418.00 
Gravel, Bit.Surf.Treated 7.82 34,466.62 38,296.21 27,007.00 
Gravel, Calcium Chloride 2.85 18,760.00 20 797 27 - 
Reinforced Concrete ~30 11,000.00 12,222.21 - 
Bituminous Penetration Hacadam 4.31 92,528.85 102 ,809 .80 61,244.00 
Type AarT 2.89 45 ,250.00 50,277.77 “= 
bituminous Concrete 82 25 ,000 .00 27,777.77 - 
Macadam Foundation 292 7,200.00 8,000.00 * 

Grand Totals 43.11 % 368,186.70 %® 409,096.19 154,669.00 


TOWNSHIP & RORCUGH AID APPLICATIONS APPROVED BUT WORK NOT STARTED DECELIRER 3lst, 1941 (and dedicated 1941 funds 
not_yet allotted to individual projects). 


Type Estimated Mileage State's Share State and iiunicipal Share Federal Share 
Gravel 46.29 3 163,507.29 % 181,674.61 we 44,632.00 
Gravel, Bit.Surf.Treated 15.91 54,347.58 60 , 386.16 - 
Gravel, Calcium Chloride 2.77 12,040.00 13,377.77 - 
Bituminous Surface Treatment 3.06 6,644.12 7,382.55 - 
Reinforced Concrete 2.84 106 ,878.21 216,753.55 - 
Bituminous Penetration Macadam 12.61 149,546.20 166,162.40 6,971.00 
Type Aor T 10.76 145 ,090.53 161,211.62 “ 
Bituminous Concrete 5.40 55 527.68 61,697.40 - 
Sheet Asphalt 82 14,300.00 15 ,888.88 - 
Macadam Foundetion 029 8,100.00 9 ,C0O0.00 = 
Storm Drain -46 7,156.12 ; 7,951.24 - 
Sub-totals ..... 101.22 $ 723,137.73 #@ 803,485.98 % 51,603.00 


Dedicated 1942 Funds not yet allotted 
to individual projects ...... = 1,675,000 .00 1 ,861,111.03 
Grand Totals .. 101.21 3 2,398,137.73 $2,664 ,597.01 3 51,603.00 
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WNSHIP & BOROUGH ‘AID APPLICATIONS SURMITTED FOR 1942 FUNDS 


Number of State's Share Dirt Road Fund State's Share 
County — _Applications _Mileage — Estimated Cost __ Requested Requested ___ Available | aie 
Atlantic 25 49,42. & 188,643.19 # 169,778.87 $ 50,000.00 # 125,000.00 
Bergen 46 eS 18.60 ies 497,460.37 447,714.33 50,000.00 125 ,O00.00 
Burlington 49 68.80 Blea 354 , 295.78 318,803.20 50,000.00 125,000.00 
Camden 38 — 34.57 286 ,466.67 = BOT « 820 .00 50,000. 00 125 ,000 .00 
Cape May 14 15.39 167 ,490.44 150 , 741.40 50,000 .00 125 ,000 00 
Cumberland : 20 = 18.82 126 ;O0Ds i 114,170.00 50 ,000 .00 125 y000.00 
Essex 16 ieea? 483,553.33 435,198.00 50,000.00 | 125 ,000 .00 7 
Gloucester 54 ) 23, 68 384 : 348, 16 B45 ,913.34 - - he 125 ,000 -00 
Hudson 25 8.74 714,611.11 ie 643,150.00 ~ 125 ,0O00.00 
Hunterdon 29 40.13 793,777.78 714,400.00 ~ 50,000.00 125 ,000.00 
Mercer 16 13.65 331,522.22 298, 370 00 ie 50,000.00 125,000.00 = 
Middlesex Pe ae og 93 i 222,411.11 ~~ 200,170.00 50,000.00 125 ,000.00 
Monmouth 38 54,14 Se ae Boe et 247 ,817 -A0 50 000 00 | 125,000.00 
Morris ae 18.93 405 297.33 a 364,767.60 avs 50 ,000 .00 125,000 .00 
Ocean ao =e 27.49 149,750.00 134,775.00 50,000.00 | 125,000.00 
Passaic oe 12206 291 ,892622 262,703.00 50,000.00 125,000.00 
Salem 31 2C.0L 247,945.56 Pig dO eV 7 50,000 .00 125,000 .00 
Somerset Parad 17.88 395,543.33 805,989 .00 anes 50,000.00 125 ,000.00 
Sussex ol 38.47 296 , 335635 266 ,'700,00 50 ,O000 .00 125,000.00 
Union 9 ees ees 209 500.00 188 ,550.00 50,000.00 125 ,000.00 
Werren 16 24.95 255 , 200 .00 229, 680.00 ~~ 50,000.00 125,000.00 


Totals 585 599.33 $ 7,078 ,180.16 $6 370,362.14 $950,000.00 $2,625 ,000.00 
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ANNUAL REPORT OF SUPERINTENDENT OF MAINTENANCE 

FISCAL YEAR FROM eet 1; 1941. TO DECEMBER 31, 1941 

I beg to submit herewith the Annual Report of the Maintenance 
Division for the fiscal year 1941. In accordance with the procedure 
followed for several years back, the major portion of the report is be- 
ing submitted in the form of tables showing, in condensed form, certain 
pertinent information in connection with the work of the Division. Also, 
following our former procedure, the numbers and titles of the tables sub- 
mitted correspond to the numbers and titles of similar tables in previous 
reports, so that direct comparisons may be made between the information 
in this report and the previous tables back to the year 1929. 

The mileage status of the State Highway Sytem as of December 31, 
1941 and certain other miscellaneous information is shown in Table No. l. 
It will be noted that there is a slight increase in the mileage under 
maintenance. There is, however, a reduction in the mileage under con- 
struction and a very slight increase in the total length of the system 
as of the same date. These changes reflect the taking over of new align- 
ment and the abandonment of old alignment. The mileage of Institutional 
Roads and Approaches remains the same as a year ago. It will be noted 
that both types of permits show a small reduction from the previous year. 

Table No. 2 shows the mileage of the various types of pavement 
under maintenance as of December 31, 1941. 1% seems pertinent to point 
out the fact that the total mileage in this table does not, as usual, 
correspond to the mileage shown in Table No, 1. This discrepancy is 


caused by the fact that particularly on a number of dual highways, the 
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pavement is not the same on each half of the dual highway. All neces— 
sary corrections for such duplications in mileage have been made in 
Table No. 1, so that the correct total mileage of the system is indi- 
cated in that table. It will be noted, however, that where there are 
duplications in mileage in Table No. 2, the same have been indicated 
by foot notes. All classifications show some change from the previous 
year. 

Table Noe 3 is a schedule of the major operations carried on by 
the Division. W. P. A. Projects put into operation during the year had 
a project value of $582,859.00, which, it will be noted, is less than 
one-third the value of similar projects for the year 1940. During the 
year Division forces completed the dualization of the last link of State 
Highway Routes $..26 and 25 in the vicinity of New Brunswick under the 
Federal Aid program. The Division also cooperated with the contractor 
on State Highway Route 5-41 near Berlin in the dualization of that route. 
The Maintenance Division's portion of the work consisted of slab moving 
and the banking of certain pavement which had been originally constructed 
without banking. While previous work of this type had involved princi-— 
pally tangent alignment and single slabs, this work involved a consider-— 
able amount of curvature and the movement of two slabs over a consider— 
able portion of the section involved. These slabs were moved a maximum 
of thirty-six feet. In spite of the new elements involved, the work 
appears to have been highly successful. It will be noted that there is 
a material reduction in the amount of guard rail constructed during the 
year. This reflects to a considerable extent the end of a cycle in such 


reconstruction work. 
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In Table No. 4 there are shown the principal items of materials 
used in carrying out the work of the Division. Concrete aggregates, 
cement, brick and various types of drain and culvert pipe all show a 
material reduction. This unquestionably reflects the reduction in con- 
struction work and in the W. P. A. Program. Bulk bitumens show a very 
large increase. This reflects a considerably expanded program of treat— 
ments on gravel shoulders in the southern part of the State. This pro- 
| gram has for its purpose the conservation of gravel and also the preser— 
vation of the shoulders in a more satisfactory condition for traffic under 
any and all conditions. Experience indicates that the treatment of 
shoulders is a material aid in preventing erosion during heavy storms. 
Table No. 5 is an analysis of road maintenance costs by route, 
type of pavement and class of work. This table is always one of the 


most interesting tables in the whole report. It should be noted that 


in making up the average costs, only those sections of highway have been 
included which were under maintenance of the entire year. Your atten- 
tion is drawn to the fact that there was a slight decrease in the cost 
of normal surface maintenance, with a small increase in the cost of 
shoulder and right of way maintenance, Tt will be noted, however, that 
both extraordinary shoulder and guard rail maintenance show a marked 


decrease. The total average cost per mile for all classes of maintenance 


shows a material decrease for the year. 
ORGANIZATION 


There were no material changes in organization during the 


year. 
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BRIDGES 

Contracts having been awarded for the reconstruction of the 
northerly approaches to the Big Timber Creek and the Main Branch of 
Newton Greek on State Highway Route #15 and for the reconstruction of 
the Cheesequake Creek Bridge at Morgan, three of the most troublesome 
bridges,from a maintenance standpoint, will have been eliminated from 
our schedule. There are still a number of bridges which require atten- 
tion when conditions are favorable, One of these is the Maurice River 
Bridge on State Highway Route #49 at Millville. Some major work should 
be done on the draw span of the Island Heights Bridge if it is not 
possible to reconstruct this draw span at a higher elevation and of a 
more adequate width. The Woodbury Creek Bridge on State Highway Route #LA 
is also light and totally inadequate as to width, The reconstruction of 
this bridge will, I believe, proceed, under normal conditions, with the 
work of dualizing State Highway Route #44 in that vicinity. 

SNOW REMOVAL 

The snow removal program for the 1940-1941 season involved a. 
mileage of 1,607.261 miles, while the program for the 1941-1942 season 
called for 1,641.791 miles. With the addition of new sanding and cinder- 
ing equipment our program for this type of work was very materially en- 
larged. Considerable snow fell during the Winter and there was a very 
considerable amount of icy weather, with the result that the snow removal 
and ice control costs for the 1941-1942 season were the highest on 
record. The skid proofing operations will probably never be entirely 
satisfactory to some portion of the traveling public, due to the fact 
that there are some motorists who expect ideal driving conditions re- 
gardless of weather conditions. On the whole, however, it is my opinion 
that our snow removal and ice control operations have, in general, met 


with the approval of the motoring public, 
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SIGNS AND MARKINGS 

Only a minor portion of our sign work for the year consisted of 
the érection of new signs and markers. Our sign forces practically com- 
pleted the sand blasting and refinishing of existing signs. The mainte- 
nance of signs is, however, a continuous operation just the same as is 
the maintenance of pavement surfaces. During the year it became neces- 
sary to give serious consideration to the use of substitute materials, 
owing to the shortage of metals by reason of defense requirements for 
these metals. It has been determined that for the duration of the 
emergency it will be necessary to use wood or other temporary materials 
for both signs and posts. 

There was a decided increase in the length of treffie Line 
painted during the year. The unit cost per foot, based on a six inch 
line, for the year 1941 was 40 ,0087613, as compared to a cost of 
#0 .00833844 for the year 1940. It will be noted that this shows a 
slight increase, which is unquestionably primarily due to a large in- 
crease in the cost of material, as the cost for supervision, labor and 
equipment shows a material reduction in cost. 

LANDSCAPING 

As has been the case for the last few years, there has been an 
increase in the amount of landscaping work done during the year; several 
new construction jobs having been completed and turned over for mainte— 
nance. It is unfortunate that some of the work done in previous years 
has developed objectionable features, so that plans are being prepared 
for the revamping of some of the work already done in order to eliminate 


these features. 
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RECOMMENDATIONS 

The establishment of "No Passing Zones" on highways and the 
marking of the same has been very generally accepted as a desirable 
procedure by practically all the States in the Union. At the present 
time the New Jersey Traffic Act does not provide for the establishment 
of such zones, their marking or the enforcement of the "No Passing" 
feature. It is my opinion that the establishment of "No Passing Zones" 
is a valuable contribution to the safety of the traveling public. It | 
is, therefore, my earnest recommendation that the Legislature be asked 
to pass the necessary Legislation to permit the setting up and marking 
of such zones. It is unfortunate that at least one of our adjoining 
States has not adopted the National standard. On the whole, however, 
I am of the opinion that the New Jersey law should be in conformity 
with the National standard. It is my further recommendation that the 


National standard be followed in any Legislation enacted. 


While New Jersey's standards in connection with the top soiling 
and seeding of slopes and rights of way outside of the graded widths 
are, in my opinion, higher than those of many other jurisdictions, I 
feel that there is still decided room for improvement. The experience 


of the Maintenance Division seems to indicate that there is consider- 


able need for a revision of our slope angle. Far too much of the work 

is being done on an arbitrary one and one-half to one slope, without 

due consideration for the nature of the soil involved. The result is 
that the Maintenance Division is, in many cases, faced with the necessity 
for major repair work during the first year or two on account of the 
instability of the slopes. It is my further firm belief that the 


Department's requirements as to the time of fertilizing and seeding are 


eld fess pees fel 0 "songs guia oun ‘to. insmistidsdes oat 


siderleeb s 8a bedgeoos Ulletsnes vrev read ger amuse ond to 3 


Seal 


Jneneng ond fA ,ymoind eit nt en soft its Lisa idostg ed. e 
Jnemisildsses att 10% abbvron fon 2eob Joh often? yeeral, wall eat 


Ranfessd off" sdZ to tpameototias ald "te sataies ‘sLoad LOSS | 


Aeris 


MoS yafeesd of" Yo soemdlaiideses add pads nobntego yt et JT as 88 
|. ®£iduaq antloweens ont te sce eid of moidudbatnoo ofdauley ry 
a ad owseleinel eft dadd mol tsboomnopent Aeeriws wr orator 

Am Ons qu naidtes eit dimyeq od noktal aigal Yiaaseoon odd seg 
2 Biintobbhs «so le eno tasel te todd edanudroton ef 41 + BO1iog dove 


‘tevewor ,olonw eis a0 ,»basbuste Lonotdst edd ba, tgabe ton oe ae 


yilmroinos mt ed bivore wal YostoL wo edd tadd noiiniqoe ond to ns 


ont Jarlg Pp ies ls teidiwi ym el ¢I .busbasts Lenokiali and 


ehetoste moltefetssl yaa at bewolLfot ad brebnaste ano ti 


P aN 
gaiftoa qod edd déiw aoittoennoos mt ebusbarde elycetel wolf oLtaw 


» +t. Sy 
efit LW 


pensty ot io obladuo yaw to ase ts boa asgols to IE b ae 


¢ 


fiw sedito yen to eves nadt neory be eotiigo wa uk ° 


f 

a 

& 
’ 

4 
Pn 

— 
re 

baw 

te 


etartsqus of? ydnemevorgm. «0% moot bebioob fLita ak stardd jadt J ala 


5s * 
“ESD Leto ef 


+ dadt atsotbakt oF emase note fy idl sorenosntaM ans 


wtow eat to tloum oot tei .vetane eqote “0 Lo noleivest 8 wt been ¢ 


Mworttinv ,egole 


ae OF Diarieeno bie esto istics ne Ho envi a | 3 
bf ditast oft ,bavioval Lisa odd to erm den otle 08 srokte 


Vikeasoen: oft Mtiw bevst .eaage Wrst af modesty it Sinai F 


sali 


not sufficiently stringent. Far too much seeding is, in my opinion, 
being done when the weather conditions are clearly unfavorable. As 

a consequence, the results obtained are unsatisfactory, and excessive 
Bt aac costs are involved in making good the resulting defi¢éiencies. 
We have a number of stretches where honeysuckle has been used on the 
slopes and the results have been outstandingly successful. It would 
appear to me that these results warrant more general use of such 
planting. It is, therefore, my recommendation that more careful con- 
sideration be given to slope angles and that the requirements as to the 
time of fertilizing and seeding be tightened up in such a way as to 
eliminate the present unsatisfactory results. Tt is my further recom- 
mendation that serious consideration be given to the use of more ground 
cover planting, such as honeysuckle. 

- During the past few years the Department has been involved in 
the dualization of a number of stretches of heavy duty highways. For 
various reasons, the width of shoulder has, in a number of cases, been 
reduced from a width of ten feet or more to a width of only five feet. 

Tt is my opinion that a shoulder width of five feet is decidedly in- 
adequate on a heavy duty highway for several reasons. In the first 
place, a five foot width is inadequate to permit even a passenger vehicle 
to pull completely off the paved surface when stopping for any reason 
whatever. In the second place, a five foot width does not provide 
sufficient width on which to store snow after heavy storms, with the 
result that it is necessary to pile up the snow on the sidewalk or permit 
it to encroach upon the normal traveled paved width, It is, therefore, 
my recommendation that, 4f at all reasonably possible, a minimum shoulder 


width of ten feet be provided on heavy duty highways. 
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On Several occasions there have been sporadic attempts to elimi-— 
nate advertising signs from the rights of way of State Highways, but at 
no time have our endeavors been entirely satisfactory. Many of our most 
heavily traveled sections of highways are literally lined with signs of 
all sorts and descriptions and the resulting appearance of the highways 
is decidedly objectionable. There are certain laws in existence which 
were designed to prevent this condition. It is, however, my opinion 
that these laws are principally observed in the breach thereof. I am of 
the opinion that if the State Highway Department were vested with the 
power of summary removal of signs from the rights of way of State High- 
ways, a considerable contribution would be made toward the clearing up of 
this situation. It is possible that there may be objections to granting 


such powers to the Department. If there be such valid objections, it 


would then be my recommendation that some other equally satisfactory 
method be devised and the necessary laws enacted to bring about the 
elimination of the present forest of signs along the highways. 

At the present time the State Highway Department has no real re- 
search organization. Practically all Divisions of the Department are so 


engrossed with their regular duties that they have inadequate time to 


make a thorough and comprehensive study of matters requiring investi-~ 
gation. I could personally outline a number of projects which are, in 
my opinion, of sufficient importance, both from a construction and an 
economic standpoint, to warrant the expenditure of a considerable sum 
on exhaustive research. It is, therefore, my recommendation that con~ 


sideration be given to setting up a research organization in the Depart— 


Respectfully ioe iy . 


Alex, W. Muir 
Superintendent of Maintenance 
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Total State Highways Under Maintenance ——--—--—--————-————~— 1,628 .2454 
Motal Under Construction ———————— rrr — 51.95h0 
Total State Highway System -------~-—-------- 9 —— 1,680.1994 


Institutional Approaches and 


Interior Roads Under Maintenance — oe 195 0450 
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Service Station and Miscellaneous Permits ——--——---—-— 678 
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SCHEDULE OF MILEAGES OF HIGHWAY INTE 
} $ : _ Sh. Asph.s: : Stone :Brick,Earth: Total 
:Concrete:Macadam:Gravel:Bit.Con.:Bit.Mac.: Block ‘:Asph.Block ; under 
: under : underz:under : under: under : under :New R.O.W. :Mainten- 
*Mainten-:Mainte-:Maint-:Mainten-:Mainten-:Mainten-:Misc. Under: ance 
* ance : nance :enance: ance : ance ; ance :Maintenance: 


Route: Miles :Miles :Miles : Miles ; Miles : Miles 3: Miles : Miles 
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AS 
1 0.794 G.Wash.Bridge App.; 1.424 Dual Hwy; 0.287 Elevated Hwy. 210.911 


Dual Hwy. *3 0.653 Parallel Hwy. *4 5.198 Under Construction. *5 5.545 
Resurfaced Conc.; 3.087 Under Const.; 3.631 Part Dual; 4.255 Dual Hwy. 

*6 0,761 Parallcl Huy; 3.558 Undor Const.; 3.807 Resurf.Conc.; 13.977 Dual 
Hwy; 6.203 Part Dual. *7 0.373 Parallel Hwy. *8 10.788 Dual Hwy. *9 9.123 
Dual Hwy; 2.743 Part Dual; 5.742 Shalc Basc. *10 1.593 Under Construction. 
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TABLE NO. 2 = L941 
SCHEDULE OF MILEAGES OF HIGHWAYS UNDER MATNTENANC? AS OF DECEMBER 31, 1941 
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Il 13.195 Parallol Hwy; 2.928 Parallel Hwy. Resur.Conce.; 2. 48 Ramps; 0.830 
Overhcad Roadway; 6.207 U.C. 35.691 Dual Hwy; 2.565 Part Dual Hwy; 6.696 Dual 
Hwy U.C.; 3.478 High Level Via. 0.422 Elevated Hwy. *12 20.587 Dual Hwy. *13 
1.549 Dual Hwy. *14 4.899 Rosur.Cone. *15 14.287 Parallel Hwy; 2.491 Resur. 
Cone.; 13.146 UsC.; 3.679 Conn.Links; 2.192 U.C. *16 21.266 Dual Hwy; 5.369 Part 
Dual Hwy; 0.585 Bl.Hwy. *17 2.500 Resur.Cone. *13 1.500 Part Dual Hwy. *19 Dual 
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*2/ 1.741 Dual Hwy. *25 5.615 Dual Hwy. *96 1.057 Parallel Hwy U.C. 

*27 3,052 Prrallel Hwy; 8.201 Dual Hwy. *23 3,296 Parallel Hwy; 5.391 
Dual Hwy. *29 31.599 Gravel Widening. *30 2.846 Parallel Hwy; 1.980 U.Ce; 
3.203 Parallel Hwy U.C. *31 0.418 Resurf.Conc. *32 1.063 Conc. Widening. 
*33 1.791 Parallel Hwy; 2.764 Dual Hwy; 1.000 Resurf. Conc, *3) 00155 
Parallel Hwy. *35 0.644 Taken Over for Construction. 
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ANALYSIS OF 1941 ROAD MAINUENACHY Cog7s BY ROUTE, TYPE OF PAVEMENT AND CLASS OF WORK 
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M-2 Work on paved shoulders. t E-6 Rebuilding paved shoulders. 
M-S Work on drains, ditches, unpaved shoulders. E-7 Rebuilding dreins, new ditching, rebuilding unpaved shoulders. 
M4 Work on Guard Rails and fences. E-8 Replacing guard rails and fences. 
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i Schedule # 9-B 
ORDINARY MAINTENANCE: ANALYSIS OF 1941 ROAD MAINTENANCE COSTS By ROUTE, TYPE OF PAVEMENT AND CLASS OF WORK 
M-1 Work on surface - travelled width. i EXTRAORDINARY REPAIRS: 
M-2 Work on paved shoulders. 1 E-5 Resurfacing, rebuilding, heavy patching - main pavement. 
M-3 Work on drains, ditches, umpaved shoulders. i E-6 Rebuilding paved shoulders. 
M-4 Work on Guard Rails end fences. i E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulder s. 
Const.-Cost inourred on jobs not maintained for FULL year. E-8 Replacing guard reils end fences. 
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\ Schedule # 9-C 


ANALYSIS OF 1941 ROAD MAINTENANCE COSTS BY ROUTE, TYPE , CLASS Wi 
ne rer a . OF PAVEMENT AND CLASS OF WORK 


M-1 Work on surface - travelled width 

M-2 Work on paved shoulders 

M-5 Work on drains, ditches, unpaved shoulders 

M-4 Work on Guard Rails and fences 

Const.-Cost incurred on jobs not maintained for FULL yeare 
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E-6 Rebuilding paved shoulders 

E-7 Rebuilding drains, new ditvuhing, rebuilding unpaved shoulders 
E-8 Replacing guerd rails and fences 
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i) Schedule # 9-D 


ORDINARY MAINTENANCE: 


M-l Work on surface - travelled 
M-2 Work on ay Geosjaere ve ae: } E-5 Resurfacing, rebuilding, heavy patching - main pavement 


ah AL 
ANALYSIS OF 1941 ROAD HADIIS ‘ANCE COSTS BY NOULE, TYPE oF PAVEXENT AND CLASS Of WORK 
f EXTRAORDINARY REPAIRS: 


E-6 Rebuilding paved shoulders 
B-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 
E-8 Replacing guard rails and fences 


M-3 Work on drains, ditches, unpaved shoulders 
M-4 Work on Guard Rails and fences 


Const .-Cost incurred on jobs not mainteined for FULL year. 
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Schedule # SE 


ANALYSTS OF 1941 ROAD MAINTENANCE COSTS BY ROUTE, TYPE OF PAVEMENT AD CLASS OF WORK 
ORDINARY MAINTENANCE: ' : 
1 = EXTRAORDINARY REPAIRS: 
me eas = aieslagicl hea, saa E-5 Resurfacing, rebuilding, heavy patching - main pavement 
M-3 Work on Neto erent unpaved should E-6 Rebuilding paved shoulders 
’ ’ ers ta ane : ; aaa 
M-4 Work on Guard Rails and fences E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 


Od ing d ils d 
Const.-Cost inourred on jobs not maintained for FULL year. B-8 Replacing guard rails and fences 
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* Route #743 Narrow Gravel Pavement 10' to 11' wide - Farellel to Concrete, not included in the tovel of wiler-e 
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ANALYSIS OF 1941 ROAD MAINTENANCE costs BY ROUTE, TYPE OF PAVEMENT AND CLASS OF WoRK Schedule # 9-F 
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M-2 Work on paved sho pk ‘gales : E-5 Resurfacing, rebuilding, heavy patching - main pavement 
M-3 Work aS at hae . E-6 Rebuilding paved shoulders 
M-4 Work ce aha iy pens, E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 
ences - d fi 
Const.-Cost inourred in jobs not maintained for FULL year. E~8 Replacing guard rails and fences 
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et Schedule # 9=G 
ORDINARY MAINTENANCE; AVALYSIS OF 1941 OAD MAINTE WAC COSTS BY WUE, Ws o8 PAVEMENT AND CLASS OF WORK 

M-1l Work on surface = travelled width et 

M=2 Work on paved shoulders 


4 “mT P 
~ “ : ete EXTRAORDINARY REPAIRS: 
M-3 Work on drains,ditches, unpaved shoulders E-5 Resurfacing, rebuildim, heavy patching - Main pavement 
M-4 Tiork on Guard reils and fences eh E-6 Rebuilding paved shoulders 
Const.-Cost incurred on jobs not maintained for FULL year 


E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 
E-8 Replacins guerd rails and fences 
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Mr. James Logan, 
State Highway Engineer 


I am submitting herewith a detailed report covering the 
operation of the Electrical Division from January lst to Decem- 
ber 3lst, 1941, and recommendations for the 1942 Program. The 


functions of the Electrical Division are subdivided as follows: 


1. HIGHWAY SAFETY LIGHTING BUREAU 
2. TRAFFIC SIGNAL BUREAU 

3. ELECTRIC SIGNS BUREAU 

4, BUREAU OF BRIDGE OPERATION 

5, SAFETY BUREAU 


HIGHWAY SAFFTY LIGHTING BUREAU 
Commissioner Sterner's Highway Safety Lighting program 
has been completed on most of the important sections of the State 
Highway System. The three plans for Highway Safety Jighting in- 
stallation ares i 
A. The Municipal Reimbursement Program 
B. The Joint County and State Highway 
Intersection Program 
C, 100% State Lighting Program 
As Manicipal Reimbursement Program 
One hundred ninety-four (194) municipalities have nego~ 
tiated and completed agreements for municipal and State highway 
lighting reimbursement with this Bureau during 1941. Three munici-~ 
palities have revised their existing safety lighting programs due 
to the realignment of the roadway. Savines effected in prior years 
will continue and texpayers in municinalities which have taken ad- 
vantage of this program, will, in 1942, save a total of $135,400.00 


which their municipalities would otherwise have had to pay in addi- 


tion to the local street lighting cost. 
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One hundred twenty-two (122) 1000 ¢.P. units; three thou- 
sand, seven hundred fifty-one (5751) 600 C.P. units; two thousend, 
four hundred twenty-nine (2429) 400 C.P. units; and eighty-one (81) 
250 C.P. units; making a totol of six thousend, three hundred cighty- 
three (6383) sefety highway lighting units, are now installed under 
the Municipal State Highway Reimbursement Agrecment progrem. A de- 
toiled schedule showing the various municipal lighting installations 
before and after the highway safety lighting programs were installed, 
existing present municipal costs, number of safety highway lighting 
units, State highway reimbursement and savings or increases in cost 
effected in cach municipality, are incorporated end appended to this 


report. A list of municipol programs, including municipalitics 


which heve changed their lighting program during 1941 is also at- 
tached. 

The only sodium vepor insta lation on the Strte Highwey 
System now in service is located on Route 24 through the Borough of 
Modison. This instclletion of seventy-one (71) 1000 C.P. sodium 
vepor units has been continued since 1938. The remaining sodium 
vapor lighting installations were conductod on experimental stretches 
es 100% State lighting end were discontinued in 1940. Beceuse of 
the peculiar cautionary amber glow of sodium lighting, it could be 
used extensively at traffic circles and grade separations where mo- 
torists should be warned of impending hazards or changes in the 
condition of the roadway. The high maintenance and installation 
costs remove the sodium vapor method of lighting from the field of 
practical use at the present time in Now Jerseye If, however, the 
public could be cducated to appreciate its proper use and the manu- 


facturers and utility companies would produce and maintein these 


t o¢ itt 
as ’ : 
* : 5aftan Kr, i 
de a as fee 
¢ \ J Py bh a: 
TEENA 
a ’ 
; 
; ae Pee , 
’ ee AP 0 oy - 
+ ma ’ 
3! t 
’ 
h ey Poeee es ope f-t 
“" t P Pr tte ame eur f a 
4 we nb ‘ ; s i 9 ¥ 
ne ad 4 x wee ’ ™ sh : Fi : Si sie <5) 
ffi i f ; + T te kbikper et og 
t as Bed 1, a A bg ns “y F 
' ¢ Se Slee ae 
fy 
; f ts ’ vy > ee - ' "4 
P , : Aw ne ee! : Bae ee ie 
pend ae wy, i ak Va MG ee 
‘ SPS. 43 ‘ ; : 
rs re Te >, sy ot ; y 3 e ‘ wid 
; : a 2" qauADg 2 EET EPS 
’ ‘ . man 3a « ne i ats pc i y 
> ¢ 
<} ~. hd i “ - 
4 r ? 71 . s » yer ae 
‘ wh ae AW id 4 aoe f “; wat Pye 
; Ms ne ‘ x ; J aNiie 
, r ey E Licey efi 
e . , we, on 
Qnty 
ttt niet rence te. ny 
oe TA md F re EL Seer inre ot { a as Lg = 
: a % ; Bae bh abe Sed - . ewan Pian 0 i 
wo ‘ 4 + eS oe - < pret aft ve 
’ 22 7 f + * » ve ‘ “ ng ’ 
y 2 MOLD 3) aviy Bis it AE OR OP arhe 
; ; on Dy ER: a iM 4 at BREAD 4 OLE TOR Lo WOE was PWe 
; Sie an s e ~ - e % 
’ 
: * ae or , ny es F ‘ 
chk PB Le » vv ah, a , wh he o ?ae% 5 Son Guy , p eds ae = yee 
= SR ee a RT On MEN, OMILLOTRRE LAF ipa dt hae 
Seat i : : 
TT . i . ; viey tf 
f 7 vt . ‘ é ie an ae = yt On g Se iy ade Bote ws a 
5 ; t TORE De L Mg Lae? Py 
F f * 
‘fan ce" ; y Pad ie Be au it 
; € wey > Prepbanced op et Se Eee eT or 
: Re! 4 PROMOS ony Cire ek i Lg ee 
~ P x "ad a . 
; roe Bed { f Titties delatot ow a, : ‘ hth len Bh 4 ; aes 
EISo Pat , Heitrnooe J w Dit erettde le obath POOL as 
. fl t/)< 4 fo weds ev k a ‘ & : 
sila bk gANLIN GEL Me hoe LO Wwe Ge VUES CP) ape f Liroon ‘atts 
‘ : eee ‘Aa i ‘ / 
1 
eS ve ies , ‘ ‘ - , 
F : aa { “Oe  Obsres rie My Tre f tal he ee een is 
iN bebe : 4 4 the ~ Gap a OYL0 MLVROW Fa vin santosn » Boag 
{+ 1 i genres +o e hing ent eel rene ft ae & + ey & Few 
‘ Mh. om » ° ay SAMY t Le RRs) rl Cspers reer. so78 ee Es At 
, SABFMND, Xe TSO) GoAercognl Lo bontaw. od bivede edoaiaodt 
” a h vd * 
P = Du ane * . Hy 
‘i, <7 aj - - oe uyehie a ” oe aie fi f Fal 
tolvallovent ban oenenodatam Aakd off?) « owewbooe etd fe + boro 
FAST OSE OG OOo tet am. Wakel ofl eyorbor: oft te motttboow 


20 bLott At sree ’t Big ty, 


tagayv panlbom odd ovemet. ateoe: 


oe Ah. rbd. dee sg ant te orate Painninssd 


+1 % 3 er ait 


t 


otaheenate pe, Potts as Aton, ¢ 


gods sekotte bam bits nombong ; Alvow 


die Ste 


units at rates that are favorably comparable with incandescent units, 
its use in such places as mentioned above should become a standard 
lighting policy. 
B. Joint County and State Intersection Program 

Important intersections of County roads and State highweys 
will continue to be lighted in 1942 through this joint program, ©x~ 
cept in Morris County, where the Board of Freeholders had previously 
refused to negotiate for reimbursement, and in e few other isolated 
County intersections where highway lighting could not be justified. 
The revisions of the 1941 County programs will in 1942 effect a 
slight joint saving to this Department and the various counties 
perticipating in this type of program. Nine hundred fifty-eight 
(958) intersections in the twenty counties will be lighted with five 
hundred twenty-nine (529) 600 C.P. units, seven hundred forty-cight 
(748) 400 C.P. units, and two hundred cighty-three (283) 250 C.P. 
units, making a totel of one thousand, five hundred sixty (1560) 
highway safety lighting units under this programe 
C. 100% State Lighting 

100% Stete lighting ineludes the lighting of State high- 
ways, bridges, viaducts, treffic circles, grade separations, clover- 
leafs and experimentel projects. The policy is to ivistalk ao surti- 
cicnt number of units to provide adequate sofety lighting. Where 
other installetions were werrented and the municipality could not 
for some reason avail itself of State Highway reimbursement funds, 
this Bureau has recommended to Commissioner Sterner the installation 
of a sufficient number of 250 C.P. units to provide adequate safety 
lighting and the ontire cost of such installation, when approved, 


was borne by the State Highway Department. Under this policy there 
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are cleven (11) 1000 ¢.P. units, one thousand fifty-four (1054) 

600 CoP. units, two thousand five hundred eightcon (2518) 400 C.P. 
units, and one thousand three hundred forty-four (1344) 250 C.P. 
units, making e totel of four thousend nine hundred twenty-seven 
(4927) units at two hundred sixty-six (266) locetions stationed 
alone the Stete Highway system. Four additional (State Highwsay- 
owned equipment) lighting instelletions were designed and installed 
by this Bureau in 1941. Fourteen (14) 400 C.P. lamps were instelled 
et the Routes 39-40 Red Lion Circle ond twenty-two (22) 400 CP. 
units at the Reute 35 Eatontown Circle, These two installations 
were made with the Neoprene jacketed cable, buried in the ground, 
rather than the usual conduit. The scries lighting eircuit pro- 
vides current for highway lighting, ond also the fluorescent signs 
through one underground circuit. These two installations will eli- 
minote the wooden poles within their specific arens. The remaining 
two installetions were made on Route 6 -- one at the Rockaway River 
Bridge (8-400 C.P. units) and one in the area of the Clifton High 
School (2-400 C.P.). 

As a result of requests made for defense lighting by the 
Stste Defense Council, this Bureau is in the process of designing 
end installing 814 units at thirty-three (33) draw bridges end clz 
units at fourteen (14) fixed span bridges. This lighting will be 
instelled purely for defense purposes to light the bridge piers 
and other perts of the bridge avant rs. 

Studics will be made during 1942 for seasonal lighting to 
be installed in areas or at locations where safety lighting cannot 
be justified during the entire youre Efforts will be made to have 
the utility companies cooperate in order that proportionate rates 


con be established. 
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Our insistent demand for lower rates, together with sav- 
ings realized in prior years by this Division, will this year again 
result in a direct saving of #45,000 to the State Highway Department. 


‘I again recommend that a study be made by our Legal Divi- 


sion to determine whether we cannot insist on the right to install 
Statc-owned lighting equipment and circuits on all utility company 


poles on the State Highway Department right-of-way. IJ am convinced 


that a large saving would accrue for this Department, if this were 


possible so that we could buy metered current and own the equipment, 


or only buy current end maintenance SeCrvice.s 


TRAFFIC SIGNALS BUREAU 

During 1941 the Traffic Signal Bureau revemped one semi- 
actuated traffic signal, revised one somi-actusted to a fully actu- 
eted traffic signel end installed nine semi-eetucted traffic signals, 
two pre-fixed traffic signals, one flasher end two menuel operated 
traffic signals. On December Sl, 1941, 124 signals were in operation 
at the intersections of roadways with the New Jersey State Highwoy 
system and 28 signals on bridges to control highway traffic during 
bridge operations. This Burcau made 2,469 routine inspections of 
traffic signals and had 235 emergency calls. Tabulation of the 
monthly inspection, cmergency ealls and types of signal operation 
of the various signals will be found on page 44: 

The United States Army, Federal Agencies and Defense Plants 
are making numerous requests for the installation of traffic signels 
on the State Highwey system and cntrances to the various Army Comps 


or Defense Plants. When justified, these loestions are given priority 
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to the requests being received from municipalities for the installa- 
tion of traffic signals. Thirty-two of these locations are now 
under consideration for installations to be made during 1942. 

As I pointed out in the previous annual report of this 
Division, many signals and flashers on the State Highway Systen, 
not under the supervision and control of this Bureau, are in need of 
repair and revamping to conform with the standards established by 
the State. The financial condition of the majority of municipalities 
and certain counties prevents their negotiating with Commissioner 
Sterner for the necessary revamping of signals and new intersection 
installations. 

It is again respectfully recommended that a fixed amount 
of #1, 500 be established as & maximum emount required of localities 
or counties es their share for revemping, or for new installation 


costs of traffic signals that may be approved by the Commissionere 


This recommendation is based upon the fact that signel 
installations such as would be required for local uses slone would 
cost a maximum of $1,500, and the extra cost that a municipality or 
county is now charged because of the additional requirements to ac- 
commodete State Highway traffic should rightfully be assumed by 
this Department. 

Provisions are under consideration for methods to permit 
the control by blackout wardens or other authorized persons during 
plackout periods of traffic signal installations e 

The maintenance end reguler inspection of the ten (10) 
Taller and Cooper vhoto-electric cell troffic counters was assigned 


to this bureau during July, 1941. These machines were not operating 
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properly. Changes in design have been suggested and accepted by 
the manufacturer. With these improvements and the many inspection 
and maintenance services, they are now recording traffic in © 


reasonably satisfactory manner. 


During 1941 the Electric Signs Bureseu added two incen- 
descent dircetionery signs at the Frechold Circle and revemped the 
existing obsolete signs at Bayway and Camden Circles to the fluor- 
escent tyne. At seventeen (17) other new locations, thirty-six (36) 
cautionary and 110 directionary fluorescent signs were installed. 

On December 31, 1941 five hundred eighty-seven (587) electric direc- 
tionary and cautionary signs were in operation at fifty-eight (58) 
locationse Construction work has been authorized on thirteen (13) 
additional locations for thirty-four (34) ceutionary and one hundred 
two (102) directionary signs. With the exception of Routes Noe 37 
and No. 39 (White Horse Circle) end Route No» @ (Romsey Circle) 
where construction work has not been sterted, the basic work such 

as underground installations, necessary foundetions, trensformers, 
pits, conduits end services to utility compeny poles, were completed 
during the year for one hundred twelve (112) cautionary and direc- 
tionary fluorescent signs at eleven (11) new locations. These addi- 
tionel basic instellotions were not placed in service during 1941 
due to revisions by the manufacturer of necessary fluorescent light- 
ing control equipment. As this equipment is reecived, it will be 


placed in service. 
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During 1942 experimental work will be continued with regular 
and flashing neon types of sign lighting, various types of fluores- 
cent lighting and also with various plastic facings to replace the 
present licht flashed opal glass and the protective wire slass panels, 
with the view of effecting economy in original purchase and replace- 
ment costs of glass due to breakage in handling and accidents. Con- 
sideration is being given to "blackout" requirement methods for 
shielding signs. 

Experiments continuedin the field during 194] have caused 
this bureau to change to the use of neon fluorescent type of sign 
lighting wherever possible. The neon fluorescent type provides the 
same even distribution of whiter and brighter light as the low 
voltage regular fluorescent type now in use, but the neon fluores- 
cent sign eliminates control equipment which has not operated to 
the complete satisfaction of this bureau. 

P38 recommended that all existing electric signs of the 
incandescent type be converted to the fluorescent type.» This will 


result in a great reduction in operating cost and the additional 


saving in annuel current consumption will be more than &8,000 per 


year. 


BUREAU OF BRIDGE OPERATIONS 


The duties of this sub-division are to prepare clectric 
plans and specifications for the Bridge and Construction Divisions, 
and to inspect the installation of electrical machinery, lighting 
and traffic signal installations on State Highwoy structures. In 


addition, the forces of this bureau maintain and operate all operating 


we 
cw mn tae A an SE ER DE oe sey WEE, ATEN LURE, hey 
8 D Ot She Sree eo 7 ewe AE a AS is Sante Mea” Be Ge 
ow f *¥ Pa / 
! vA 
’ tae 
7 ¥ 
Lo r 
m3 
‘ ga 
vara 
" 
wo y 
i ‘ ; 3 a £ rap nwt a5 ga 
m_ ry. Reeh rn “) 7 tage Ce y *3 ce Mes. Gey ” ne if 7 i j 
MRA AD. OL Oe ah Olee OA) BO PARR ERE: Pe et ee ee 
eo ae ae Fa — * . wi, en ‘ 
no a 2 f r Sah a5 3.45 4 , p pe Bt td ¥ Sry yor obec Oak: 
HH aew AOL SB tare RIE IME lw ed ae =e jin rnin raved igh vibleyenedie ade sew genvinnierd Pina rental 
"" Se OG £ ¢ % . . “hus ‘ i « Ps 
; Y 7 a if. Pout ry. bys er a eos the Myer ball f Os rey ry. ey PTctn 
' F 
. j e ve cit a8 rr olf f 5 . ae » biota : ain ‘ Pula: \ sh ; : pe 
as DOO AS rads owe od fiir sobs eee dearve Leon eh eee 
5 
an 
4 EAE 
Le rt q EPEC | ASAE . 
babii rscnny A oy A oes bat BIRO ee A ret See he Taos 
i * x 
Pant (end of Ax nd a ‘ ae < “iat. Bs Sb had ‘ ae ee 9 on ae 
GILG ohio 08 084 nObaivthedee aia ie Gy aR fh ere 
ii ‘ “ 
Men fo her Ri) ae eee ona ay ‘* Sg ok once Me Th dail) ooh) APM!) Sac . 
nolehyn) woltodrtenat ban aba addt adit caotiiel ends 1% nical 
5 wn f. ‘ 
Vernet £ oper Pile ae 
m 
af) 


bY chee Feat», 


i 
£0 
J 


machinery, lighting and signal systems on the structures, including 
light and power systems, traffic signals, aviation and navigation 
beacons. It also includes periodic inspection of all lighting sys- 
tems, sanitary conditions, the making of any necessary repairs and 
the supervision and training of all bridge operators and attendants. 

Thirty-three (33) bridges now under the supervision of 
this bureau were opened thirty-nine thousand three hundred thirty- 
four (39,334) times for water traffic, and one thousand five hundred 
fifty-six (1556) times for routine tests, which caused a totel delay 
of three thousand one hundred nineteen (3119) hours 8 minutes to 
motor vehicle traffic. Boat traffic at highway bridge crossings in- 
creased during 1941 with a slight decrease in delay to motor vehicle 
traffic. The replacement of the Route 25M Passaic River Bridge with 
a new vertical lift bridge providing forty-foot clearance at high 
water level has elimineted over eight thousand five hundred (8500) 
bridge openings, which during 1940 had ceused six hundred cighty- 
five (685) hours! deley to motor vehicle traffic. This time delay 
elimination to motor vehicle traffic now plays « vitel end important 
pert to the meny defense cmployeces heving to travel through the heert 
of the New Jersey defense construction area. The present construc- 
tion of Route 35 (Cheesequeke) Bridge, which will be completed some- 
time in 1943, will also relicve much congestion now caused by bridge 
openings ot this location. 

For the first time in State Highway Draw Bridge operation, 
traffic on both waterweys and highways were permitted to travel with 
unrestricted freedom. Delay periods previously caused by mechenical 


foilure or draw bridge expansion were climinested during 1941. 
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Attendents who were femilier with draw bridge overation have been 
encouraged to take Civil Service examinations for the position of 
operator. This has resulted in the advancement of various atten- 
dantse These operators are in a position to recognize the cause 

of minor bridge feilures and by promptly bringing them to the at- 
tention of the various maintenance crews, numerous defects are eli- 
minated before they become serious or cause any trouble. 

Stop lines have been painted and are repainted by the forces 
of this bureau every three months at bridges where manual traffic 
signals have been placed as a safety feature to control motor ve- 
hicle traffic during bridge openings. Defense Bulletins and instruc- 
tions on bridge openings during the emergency ere now in the hands 
of every bridge operator. Defense lighting on the various bridges 
required by the Wer Department is now being put into service. Boat 
traffic studics ere continuously made at 011 of the Inland Weterwoy 
bridges for the Engincer's Office of the United States War Deprrt- 
ment. Other bridge studies have been made as requested by the Do- 
partment's Designing Engineers. 

I recommend thot gatemen and other attendants while on duty 


in metropolitan and shore arenas be provided with a cap and badge, 


° 


and, if possible a. uniform, so thet they can be readily distinguished 
from other persons who may be in the vicinity of the bridge. Some 
operators have elreedy been sworn in by the neighboring municipality 
as special police while on duty. During the present emergency all 
operators should have some limited police power and be provided with 


oa defense weapon. In order to take care of various emergency con- 


ditions, telephones heave been snstealled at the various draw bridges. 
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I also recommend that for the duration of the emergency that ell 


bridges have three eight-hour shifts of operators and attendants. 


A minimum of lost time as a result of Commissioner Sterner's 
plan to use additional gate attendants in order to speed up the 
closing and opening of bridge gates during heavy traffic periods 
and particularly during the summer months, has again received the 


favorable approval of both motorists and boat operators. J] recom= 


mend that additional gatemen be aveilable during the 1942 summer 


months to permit the continuation of "the minimum deley policy" to 


cm 


motorists end boat operstors beceuse of the increasing motor traffic 


on our weterweys end highways. 

Comparative time studies of bridge openings for boat traffic, 
tests, and length of highway traffic delays for each bridge during 
1940 and 1941 is attached to this report. A detailed analysis of 
the operating costs of the electrical drawbridges for 1940 and 1941 


is also included. 


SAFETY BURRAU 


Fifty-six (56) traffic investigations for traffic signal 
instelletions. Fifty-one (51) highwey lighting investigations. One 
hundred seven (107) accident location studies, and three hundred 
thirty (330) vehicle volume counts utilizing fifty-three thousand 
five hundred fifty-six (53,556) mon deys of lebor were completed 
during 1941. 

The two-ycar traffic counting period at fifteen (15) key 
stations requested by Commissioner Sterner on October 30, 1939, was 


completed on November 30, 1941. Monthly traffic bulletins indicating 
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total monthly, average day, peak days, peak hour directional traffic 
volume together with car and truck clessifications have been for- 
warded regularly to the Commissioner, the Highway Engineer, the 
Construction Division, Engineer of Plans and Surveys and the United 
States Department of Public Roads and other agencies requiring traf- 
fic information. Short term traffic counts at locations designated 
by Commissioner Sterner were included from month to month. 

Gasoline and rubber restrictions resulting from World Wer 
No. 2 has shown its effect on State Highway traffic. The repid wer 
industry works progrem permitting work on Sundays end holidays hes 
decrersed week-end tourist and pleesure traffic. Industriel and 
motor trucking trensportation now cause many variable peak hourse 
The entire motor transportetion trend on New Jersey State Highways, 
with many abnormal emergency local conditions due to the spreading 
of dofense works hes created traffic problems. These problems in 
themselves do not warrant extensive study. However, this data will 
be very valuable in consideration of future development of the State 
Highway system during the post-war period. 

Highwey safety lighting during 1941 has again indicated 
its true value. With three less fotel night accidents keeping the 
1941 night accident totel at the same level as 1940, with en increase 
of thirty-four (34) fatel dey eecidents during 1941 on the Stete High- 
wey system, in itself shows thet night driving safety hes been im- 
proved. Night pedestrian deaths were reduced from one hundred eight 
(108) in 1940, to ninety-six (96) in 1941, while the day pedestrion 


denths incroasced from twenty-nine (29) to forty-seven (47) in 1941. 
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The 39% reduction in night deaths for 1938 over 1937 has 
dropoed 2% during 1941. Fatalities in 1941 increased 2% on roads 
other than State highways while fatalities on State highways increased 
15% during 1941. Thirty-eight per cent (38%) of all motor vehicle 
fatalities on New Jersey roadways in 1940 occurred on State highweys. 
In 1941, 41% of the fatalities on all New Jersey roadways occurred 
on New Jersey State highweys. 

For a complete long term traffic count Commissioner Sterner 
hes ordered four seasonal two-week counts to be counted at one hun- 
dred fifty (150) traffic stations on State highway systems beginning 
December 1, 1941. The present program of counting twenty-five (25) 
stations during each two-week interval permits the continuous em- 
ployment of traffic enumerators who will be supervised on each shift 
in each district by an Assistont Suporvisor of Treffic Safety. The 
traffic investigators of this bureau have been trained in «a general 
educational program to assist police officiels, marshels and other 
municipal officers in establishing end maintrining clear, concise 
eecident records and files. This activity has end will increase the 


number of reported accidents. 


PERSONNEL 


Restrictions on temporary ond seasonal employments limited 
this Division's program during the summer of 1941. 

Prectically all employees of this Division have now becn 
placed in the classified services Civil Service examinations have 
been held for nll unclassified employecs, except men working in 


the Treffic Signal and Electric Signs, Construction and Maintenance 
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Se ae examinations are scheduled to be held during January, 


ace organization chart of the Division is hereto appendede 
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SUMMARY OF RECOM PNOATIONS 


come oa ems 


L. HIGHWAY SAPRTY LIGHTING BUREAU - 100% STATE LicHTmNG 


—— 


T again recommend that a study be made by our Level Divi- 
sion to determine whether we cennot insist on the right to install 
State-owned lighting equipment and circuits on all utility comoany 


poles on the State Highway Department right-of-way e 


2. TRAFFIC SIGNALS BUREAU 


It is again respectfully recommended that a fixed amount 
of $1,500.00 be established as a maximum amount required of loca- 
lities or counties as their share for revamping, or for new insteal- 
lation costs of traffic siznals that may be apvroved by the 


Commissioner. 


3, ELECTRIC SIGNS BUREAU 


It is recommended that all existing electric signs of the 


incandescent tyne be converted to the fluorescent tyne. - 


4. BUREAU OF BRIDGE OPERE TION 


I recommend that gatemen and other attendants while on 
cuty in metropolitan and shore areas be provided with a cap and 
badge, and, if possible, a uniform, so that they can be readily 
distinguished from other persons who may be in the vicinity of the 


bridge. 
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oie the present emergency all operators should have 


limited her ee power » 


I elso recommend that for the duretion of the emergency 


eae bridges have three eight-hour shifts of operators, and 


i % I recommend that additional gatemen be made aveilable 
a rine ene 1942 summer months to permit che continuation of "the 


a 
— 


1 delay licy" to motorists and boat operators. 
po 


Division _Ingineer 


Llectric 
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March 23, 1942 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
“ELECTRICAL CLIVISION 
1948 BUDGET ESTIMATE 


TOTAL AVATLABLE - 1941 $1,793 ,693.350 1942 REQUEST 
1. OPERATION OF BRIDGES 1. OPERATION OF BRIDGES 


Salaries, Coal, Mise.Material, 
Necessary Major Repairs, Light- 
ing and Electric Power 


Expenditures $309,097.10 
Commitments ; 6,842.95 
8315,940.05 
So WIGHYAY SAFETY LIGHTING e° 


New Installations, Maintenance 
Current Municipal & County Aid 


Expenditures $510,793.33 
Commitments 114,883.40 
8625 676.73 
%. TRAFFIC SIGNALS & ELECTRIC SIGNS or 


Current, Maintenance, New 


Installations 
Expenditures $200,401 .16 
Commitments 143 , 343.67 
$343,794.85 4. 
4, ACCIDENT INVESTIGATION & TRAFFIC SURVEY 
Expenditure 8295 ,563.02 
Totall94h Expenditures - Commitments 1;580,947 .63 
BALANCE 2125 740.67 


41 ,793,693.30 5. 


A. Salaries, Coal & Misc. 4305 ,000.00 
B. Necessary Major Repairs 20,000.00 


C. Lighting & Electric Power 30,000.00 


HIGH"AY LIGHTING 


Current (State) 4260,000.00 
Maintenanee (State) 15,000.00 
New Installations (State) 60,000.00 


ie to te 


TRAFFIC SIGNALS & ELECTRIC BEACONS 


A. Current & 28,000.00 
B. Maintenance 40.000.00 
Cc. New Installations 72,000.00 


ELECTRIC DIRECTIONARY SIGNS 


A. Current & 20,000.00 
B. Maintenance 13,000.00 
Cc. New Installations 10,000.00 


ACCIDENT INV.& TRAFFIC SURVEY $300,000.00 


Municipalities & County Aid 355 , 000.00 


41 533,000.00 


360,000.00 © 


690,000.00 


140,000.00 


43,000.00 
300,000.00 


TOTAL REQUESTED S] 535,000.00 
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Salaries 


$201,665.53 


GENERAL 


Bridge Lighting 
Navigation Lighting 
Traffic Signals 
Warning Bellis 
Machine Repairs 


NEW JERSEY STATE HIGHWAY D 


ELECTRICAL DIVISION 


ARTMENT 


BUREAU OF BRIDGE OPERATION 


Ls a8 
Operating Expense Total 


831,649.90 $242,315.42 


& 13,477.92 
2,603.94 
q4171 48 

806.83 
27 346.45 


4987 , 722.00 


S) 
Salaries 
$218,881.46 


19 4 4 


G40,0752096 


24,444.95 


ep 


pee Eee Benes 
Operating Expense 


Total 


S958 ,955.42 


& 215,924.25 
Lsaeisoe 

2 164516 
126 .96 


$309,097.10 
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7. 9-4. 0 

NUMBER OF OPERATING OPERATING 
BRIDGE NAME OF BRIDGE SALARY EXPENSE TOTAL SALARY EXPENSE TOTAL 
—————— = ee —— —_—_—_eo —— peemeneonn ae, —_ 
2.0/5 Hackensack River, Secaucus # 11,831.46 $ 1,419.24 # 13,250.70 $ 9,982.82 Lier $ 11,696.19 
51.3/4 Nacote Creek, Smithville 669.28 aera gs COSs19 769.18 1395.90 908.17 
53.0/4 Mullica River, Smithville 1,700"! ¢ 589 .03 2,294.80 1,942.39 646 .63 2 Ode Ue 
56.7/4 Bass River, New Gretna 495.02 105.84 598.16 514.38 121.86 636.24 
75.8/4N Shark River, Belmar 5,683.49 894.60 6,010.0) 5, O70. 1, 00a 6is 6,111.26 
135.1/4 Raritan River, Victory Bridge 14, S57.%o 745,00 25 200.77 15 260.36 1, 1a9 EO 16,029 sae 
4.0/6E Hackensack River, Little Ferry 10,285.07 1,410.12 11,695.09 12, 79% <6 1,901.26 14,698.82 
50.5/10 Hackensack R.,“ittpenn Bridge 23,580.46 2,962.20 26,542.62 og elem ces ioeeet Ortoy, 26,797.60 
0.6/25 Cooper River, Camden LO SbLee 1,970.40 124051607 LL, 396.87 yap a gS at 8 13,456.57 
12.7/25  Rancocas River, Bridgeboro A O61 22 521.94 4.583017 4,909 ,82 726 200 5, fo0sie 
56.7/25M Passaic River, Newark BO, 7 oOea) S,Oroete 24,210.42 ri aes Bleep 5,965 <p0 2? pelos 
57.8/25M Hackensack River, Kearny BO etc«d! 2,758.58 2S, 010.70 17,684.08 3,036.81 20,720 62 
32/34 Manasquan River, Manasquan Ses ire ae 676.02 7,241.65 6,200.00 782605 7 007,02 
6.66/25 Inland “laterway, Pt. Pleasant 8,398.14 Doo a) 8,955.26 6,611.80 780.16 9,392.04 
11.4/35 Manasquan River, Ppt.Pleasamt 12,548.11 810.52 13,358.43 12,67 9s06 1,098.76 13,978.90 
18.1/35 Shark River, Belmar 9,046.62 Leones te 10,576.50 6,851 .60 1,448.81 10,300.41 1 
41.2/35 Matawan Creek, Keyport Tycelee! BOG ae? to lete( L ove see 289 .60 1,688.20 w 
43.9/35 Cheesegquake Creek, Morgan 4, BBS .0e 365.04 4,949.06 6,780.65 630.19 7,415 .84° 
12.6/36 Shrewsbury River, Highlands 6,857.69 1,484.26 8,441.95 F200 .G). 1,639.50 8,840.36 | 
5.4/44 Oldmants Creek, Nortonville 2,184.00 1, 165,82 3 DA? «Ge 1,765.99 881.08 067 .UL 
8.5/44 Raccoon Creek, Bridgeport A Oe 10.53 141.72 Goes) 1 09% eto 1,952.26 
16.3/44 Mantua Creek, Paulsboro 393.96 585.07 979 93 338.73 "OS. oO 1,044.30 
19.9/44 Woodbury Creek, Woodbury 2 Oe att 596.19 SB ykoowee 1, 651590 668.78 a UP ee 
2.8/49 Alloway Creek, Quinton 453 661 136572. 590.32 625.51 198551 823.82 
15.3/49 Cohasey River, Bridgeton 1,581.90 ZO6—60e 1,077 ace 1,683.56 400.58 2,084.11 
26.1/49 Maurice River, Millville 1,202.15 (Gos eo 1,956210 Opcatelo 997.79 4,818.76 
30.3/49 Menantico Creek, Millville 500.26 75470 575476 443.34 LLose3 557.26 
7.2/50 Tuckahoe River, Tuckahoe 1,442.49 209.05 1601600 1,260.79 290.52 Kbps ops era?! 
112.4/4 Island Heights 8,676.56 859.35 Ss ish, 9,284.50 1,075.84 10,358.34 
115.4/4 Long Beach 5,464.16 1,162.86 6,627 02 5,000.0 1,207.70 6,798.96 

Ocean City } 9,743.90 2,045.83 Leyeo/elo 11,140.23 2,900.96 14,091 19 

Somers Point 4 

Lovelandtown 2 992.99 AS re ae 2 AT lele Dyed ewe 586 .05 ie a ee 

Total $210,665.03 G51 ,649.90 wede ,o15.48 $218,881.46 $40,073.96 $258,955.42 
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NEW JERSEY STATE HICHWAY DEPARTMENT 


ELECTRICAL DIVISION 


HIGHWAY SAFETY LIGHTING BUREAU 


UNDER 
AGREEMENT 
141 Municipalities 
Dee. 31, 16 Counties at 
1956 396 Intersections 
210 Locations (100% 
State Lighting) 
Total 
177 Municipalities 
Dee. 31, 20 Counties 
1939 940 Intersections 
266 Locations (100% 
State Lighting) © 
Total 
194 Municipalities 
* Dec. 31, 20 Counties at 
1940 959 Intersections 
256 Locations {100% 
State Lighting) 
Total 
194 Municipalities 
Dec. 31, 20 Counties at 
1941 958 Intersections 


266 Locations (100% 
State Lighting) 


‘Total 


* Revised June 25, 1941 
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400 C.P. 


_UNITS _ 


1708 
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4668 
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2164 
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2429 
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2018 
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200 Ors 


UNITS 


82 
129 
VoLy 


1528 


81 
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NO. OF 
COUNTY INTURSEC. 

Atiantic 60 
Bergen 4” 
Burlington 07 
Camden 69 
Cape May 40 
Cumberland ewe 
Essex 30 
Gloucester ae 
Hudson 4 
Hunterdon ids 
Mercer oe 
Middlesex 60 
Monmouth 76 
Ocean BL 
Passaic re 


250 400 600 1000 
(candle power 


1 9-4-2 
STATE'S 
TOTAL SHARE 


98 $ 2,336.70 


4 
67 
16 
Bate 
93 
36 
79 
vs 


56 


2,619.40 
2,958.13 
3,166.53 


1,091.40 
1,685.80 


3733.50 
3,440.90 


624.00 


COUNTY'S 
SHARE 


TOTAL 
COST 


S 


COUNTY AGCREEMENS 


U-N 2-2. 


Tnerease 


Decrease 


$2,000.70 & 4,673.40 Same as 1941 


2,619.40 


£21:79,65 
% 149.10 
218.40 
719.31 
2 137510 
2,797.37 


3,733.50 
3,440.90 


5,238.80 


2 
3,371.60 2- 


2,359.26 
6,298.20 

436 .80 
1,438.63 
4,274.20 
5 594.75 


7,467.00 
6,881.80 


1,248.00 


-_ 


600 CP 2-406 
(changed 2-400 CP 
to 2-600 CP Units) 


1-400 


TOTAL TOTAL 
COST COST 

420 .40 
“54.60 


INCREASED DECREASED UTILITY 


COMPANY 
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Cs negretetrsevep atin 


Se 


Salem 
Somerset 


Sussex 
Union 


Warren 


Werren BU 


TOTAL 


Rt.25M Essex 


TOTALS 


958 


NO. OF 

( 
65 46 
5 6 

11 
35 19 
51 - 
40 22 
957 


—— anne 


24 
10 
16 
30 

2 
30 
40 


12 
o7 


283 748 524 
is) 


283 748 329 


250 400 600 1000 
andle power 


) 


Ton, couN Ty 


TOTAL 


STATE'S 


SHARE 


COUNTY INTERSEC Cc 


98 $ ey 40 $ 2,348.40 & 4,696.80 


18 
36 
56 
14 
87 
62 


2 


, 204 


841.17 
3,040.65 


941.64 


pel es 


156.4 ba eg 


AGREEMENTS 


(Cont'd) 


COUNTY tS TOTAL uN 7. he 
SHARE cost Tnerease Decrease 
1,204.12 2,408.20 an m 
841.16 1,682.35 ~ - 
3,040.65 6,081.30 1-600 CP - 
3600 CP 
941.64 1,883.28 3-250 CP 3400 


156.10 
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1555 #40, 253.28 840,233.24 $80,466.52 
si 2 50 ~ 


1560 $40,389.38 $40,389.54 $80,778.72 
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set eee nt CTD PELE LIA LLA ID CN CC Ce eee ee Se 


anal 


Atlantic City Electric Company 
Public Service 
Jersey Central Power & Light Uo+« 


New Jersey Power & 


Light Co. 


South Jersey Power & Light Co. 
Rockland Electric Co. 

Millville Electric Co. 
Boro of Laveliette (Electric Dept.) 
Boro of Sea Side Heights (Hlectric Dept.) 
Boro of Vineland (Electric Dept. ) 


COMPANY 


TOTAL TOTAL 
INCREASED DECRMASED UTILITY 
COST cost 
$68.40 
&187,.20 
Pitntlomiee 
488,80 $271.80 
488.80 $271.80 
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MUN. Clr AL REIMBURSEMENTS 


PRE-EXISTING UNITS 


- 1942 


AGRIEM 


i SAFETY LIGHTING UNIT m™, UND R 1942 AGRETMENT 
NEW UNITS 


No. OF (candle power) Uw 
MUNICI- UNDER (candle power) STATE MUNICIPAL SAVINGS INCREASES 
COUNTY PsLITIES £000 500 40C S00 100 TOTAL COST 250 400 600 1000 TOTAL — RETMB. SHARE TO MUNC. TO MUNC. 
Atlantic 9 5 34 44 83 $2,588.40 jc eee 208 $ 8)317.80.9 2,;254.80 333.60 
Bergen 19 i= ap 95 7l 48-890 143459.50 1258 269 6 404 18,729.00 S 290,50 6, 0ugea 
Burlington 6 ee. SE a 2615.20 ey BO ge 2 OTL 00 1.740515 ATA05 
Camden 24 x 92 96 57 213 459 17,590.70 57 266 501 1” 841 34,262.60 -14,527,10- 35265-60 
Cape May : 1 3 7 241.80 8 1 9 356.40 102.00 139.80 
Cumberland 3 ao-* 2°55 129 «237 7 eeo350 270° 42 312 9,785 .80 A130.60 "3,005.20 
issex g 210 38 106 71 425 20,916.20 86 362 446. 16 ;585<20 8,836.15 10,020.85 
Gloucester 11 ae SG GB C186 7116295 105" Ie" "7 Ble 8,600.48 35557.00- soto 
Hudson is a7 By -P400s.e0 46 89 Lo OO. 0O P 463.00 $154.70 
Hunterdon o a ae ie 625.15 44 se 4.7 1,135.44 500.00 i255 
Mercer ” 11 1 66 26 -26. —P —7,177.45 130 100 230 9,443.20 B. GOLA) “oy ee 
Middlesex 2 1 4s Ue 6G F180 55601200717 80-158 Pot 51. 7955.40 5,279.00 321.95 
Monmouth a5 9 18 18 208 303 556 18,548.80 227 449 676 27,986.40 15,119.40 3,429.40 
Morris iz 1 290 48 45 243 407 14,265.65 6> $41 684 534 $17,766.09 12,460,600  1,e2l co © 
Ocean es 7 ae 9-85 30 78 172 - 7,695.00 45-265. 1.5 2285 8,785.80 5, 276 80-2, 522500 1 
Passaic 5 5? i | 74 %,966.80 io - 85 95 3,895.00 1,940.50 2,026.30 
Salem 4 14 a 85 $9 #4110 4,779.60 ay EE 4,752.00 2,075.40 2,704.20 
Some rset ‘ei [ oe & 609 130 4,406.62 1. 9s 205° 12° 200 7 O65 .L0 5.986.060. . L-loOwy 
Sussex 2 vie ia 219.00 i2 12 320.00 120 200 99.00 
Union 14 49 379 142 227 797 33,900.45 5 449 779 1233 50,601.40 22,641.15 11,259.50 
Warren 2 oy 12 1% 64 2,799.83 L?-- 33 50 2,184.65 - 2,718.85 81.00 
TOTAL 194 58 784 964 863 1784 4453 $178,126.70 81 2429 3751 lee 6383 $252,307.80 $120,334.64 $355,815.57 $154.70 
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WUNTCrPAL RETNEY RSEMENT PROGRAMS 


MUNICIPAL Riis OOOO" 


MUNICIPAL AGREEMENTS PROVIDING FEVER LIGHTING UNITS IN 1942 THAN IN 1941 


Led 1944 BGRR EMERY 1942 AGREEMENT? 
No. of Units No. of Units 
(candle power) STATR MUNICIPAL (candle power) STATE MUNICIPAL 


MUNICIPALITY COUNTY ROUTE 600 400 TOTAL REIMB. SHARE 600 400 TOTAL  REIMB. SHARE 


Logan Gloucester 44&51 = = 2 22 & 871.20 $224.40 ree 13 8476.20 $122.40 
Mountainside Union ey 8 6 14 574,00 244.10 2 6 Be~ BEG .00 115.70 
Shrewsbury Twp. Monmouth aS “ 5 2 124.20 39.60 . 1 1 41.40 130 
TOTAL a 3S 39 641,569.40 $508.10 25 38 21 $844.60 $251.30 
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MUNICIPAL AGREEMENTS PROVIDING MORE LIGHTING UNITS IN 1942 THAN IN 1941 


NONE 


- EBeE Ar vaer gage | 


wae 


‘ 
“a 


ws Bp. 8S Se oe eg 


Sse eas 
: - LES PEST A 4h Oe ; re x 
=a i \ ke ? 


YO Seven care. as Vion ha 
“) oar) = 


: MRE AS Sag 2 4 Bion te 
BORE senate sea erase ee : 
z Peers 
Se ats - 8 
as sr ¢ ms ed “ Fa 7 i —— . — : 
- Pe tt > ° &t a — 


« 2% <5 no = = 
LT ACSC AE SIE test aalas tanta iboats 


ae ee a sm 


ae 


4, ~~ - a all ——— - < 
3 /-—< ca s rt + Se a a <i = . 
< de i r ee eas - ee | if wil bf SS aki G = < 
Fi AXP ae ee - 4 4 SEX Se bas < —) Z @ Vora -Z = KAD 
3 
— . i x 
- _ 
+ 
> = 
i 
: — 
5 ‘ts yee hae re. - 
Fare oe vies, a ais page oe 
St hele oP : : a . hecenc? 
Bee eid ee ecwirs iti egies BES on 4 ade Cae. 
BASSES iain osu oe Uo . = > . 
NO REGIS Uh apie eae, ag oe a 
PAS ata 3 dine ; ' ate eae 
ore rs iene 5 : 5 ne 
; + ae eee Ye = 
SSNS Te N61) oie 
- a ce “rs — — py oF oy Se is pw areata oe es 
oe “i> 2 } : J ¥ 2 ig | TAS TT oa 
= ae me > . P Ete «ht = " ‘ =n" 7 te 5 = 7 ‘ U2 4) tag a > 
Te NY IS St SAA NNT NS Beale tnt relipamiblantini limit anbiasenons OE IL EAE COTE ITS ti HS cing il tines ee Oe Ee Se ene ih ba 
x 
. 


ee pe Pe i ca RS aa = 0S a a 


WENEC IPA EIU EUR SEN ee 


PRE-EXICTING UNITS 


SAFETY LIGHTING UNITS UNDER 1942 AGREEMENTS 
(candle power) 


A. Oe 


a Se 


UNDER “Teandie power) — STATE MUNICIPAL SAVINGS INCREASES 
MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL COST 250 400 600 1000 TOTAL REIMB. SHARE TO MUNG. 10 MUNC. 
Absecon Ak43 - - Bo) ig ge 2 BRO ae a 41 $1,623.60 $ 418.20 $ = $169.20 - 
Buena Vista 48 o a 9 ieo20Gs--= 1S c- ™ rh 585 .00 62.40 126.60 - 
Egg Harbor Twp. 48 mie ae = 633.60 =< 49 --.= 49 1,940.00 499.60 ~ 189.60 - 
Egg Harbor City 43&45 - 5 Se aa Gees eaa.60-. = @2 8 = 37. 1,460.20 459 .00 69.60 Fe 
Galloway Twp. 4&50 - - 2 1 4. 139600 - 8 - - 8 316.80 81.60 Doacu - 
Hamilton Twp. 48&50 - - a Se S00 se 1S ee LS 525.60 121.80 109.20 _ 
Hammonton 43 - - ee - sR = A Re a - 102.00 
Pleasantville 4&48 - - 48 4 Mea a. 2 ee “a” 34 1,346.40 479.40 75,00 = . 
Rte, 50 [| OE pee ae een eee __118.80_ 30.60 32.80 tl 
TOTAL - a a4 44 83 $2,598.40 - 187 41 - 208 $8,317.80 $2,254.80 $604.80 $271.20 
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PRE-EXISTING UNITS 
(candle power) 


SAPETY LIGHTING UNITS UNDER 1942 AGREEVENTS 


te Stee nse ake pina seve 
Ne UNTTS 


eee ee eee 


UNDER fcandle power) oT.T% MUNICIPAL SAVINGS INCREASES 

MUNICIPALITY ROUTE 1000 600 400 290 100 TOTEL COST £50 400 600 1000. TO‘: REIMB. SHARE TO MUNC TO MUNC, 
Alpine Boro 3 hee a Se ee Se Be 6600 {26S 11 $ 548.00 $ 140.00 § % & 45.00 
Carlstadt Boro 2 - - x - fo, 4 114.65 += ~ 6 ~ 6 246 .00 128.40 - Loe 
E.Paterson Boro 4 ~ ~ - 2 SL) Bae OO” = 45 - - 4S 1,845.00 546.75 ~ Ba fe 
E.Rutherford Boro 2 - - - - 7 x Bhiewky ~ 1 - x 41.00 21.40 pens - 
Hdgewster Boro ) ae 1 - # . 1S SlO8.Do. = ~ 28 6 28 1,148.00 704.80 114.75 - 
Englewood Ciiff 

Boro Z - 6 ~ o ee 2 599.40 - 16 - ~ 16 656 .00 194.40 405.00 - 
Fairiawn Boro & ~ - - 20 4 24 919,00 - 43 - ~ 43 dere gover, 88 522.49 396.00 - 
Fairview Boro 1-Si 10 - 13 - 26 £O80eeO = - 35 - oO 1,435.00 749.00 791.20 - 
Fort Lee Boro 1-SLA-5 - = ok 8 5 44 2,085.15 ~- 18 48 - 66 2,706.00 1,245.90 Bo leeo - SS 
Lodi Boro 6 - - - - - - - - 9 4 - 13 Doo 194.95 - 194.951 
Lyndhurst Twp. Z i 2m 8 - - 34 5,128.00. - 40 - 40 1,640.00 o56,00 -1, 262.00 - 
N.Arlington Boro @ =- ao ~ - = 20 2,1 B4500 — = = “Oo - = 1,435.00 749.00 1,455.00 - 
Palisades Pk,Boro Sl-9 - - - es He) 102540 == - 6 - 6 246.00 128.40 - 26.00 
Ramsey Boro re ~ - 1 - - A 64.00 = 2 - - S 100.00 28.00 36—¢00 - 
Ridgefield Boro 1-S1-5- - oe eh 1. Se 2,494.00 = m= GD - 65 2,665.00 1,291.00 PyE05.00 - 
Ridgefield Park 

Village 6 ~ 6 4 ~ - 10 Sey sb = 4 7 ~ LL A5 Le OU 198.40 B55 470) ~ 
Rutherford Boro 2 - - 1 aa ge i ee ~ 18 = 18 Heisei. © 385 .20 Ceo - 
“Waldwick Boro a ~ - - - - - - ~ ii - - he 451.00 1355005 - 133.60 
“ood Ridge Boro 2 _ 1 - - z 2040 = pe eo eel 42.80 39.60 - 
TOTAL 89 75 71 42 790 $14,408.50 1 “158 289 6 454 $18,729.00 $8,270.50 $6,817.10 $718.10 
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BURLINGTON COUNTY 


MUN TCL? 2 HET MEURS EEN - 1942 AGREEMENTS 
PRE-EXISTING UNITS _ SAFETY LIGHTING UNITS UNDER 1942 AGREFMENTS 
~feandle power) NE™ UNITS 
UNDER (candle power) spare  <MNICIPAL SAVINGS INCREASES 
MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL Cost 250 400 600 1000 TOTAL REIMB. SHARE TO MUNC. TO NUNC. . 
Bordentown ee ee Oe Sa ao =e ae 9 & 369.00 $ 109.35 $ 23.80 ee 
Burlington 25 ee ee es ag ee ee 1,230.00 642, 00° "651470 = 
Chester Twp. a 4 aC,00° = "se wo 8 328.00 97.20 - 17.20 
Evesham Twp. ay a a i “ “ a - eh a oe BO 820.00 243 .00 = 243.00 
Hainesport Twp. 38 - - = - - L OoeLo’ = ra - - a 82.00 BA . 30 rays Pais ~ 
Mansfield Twp. 39 ae 1 BS.ie <2 eA as 2 82.00  _—-24.30 28.85 - 
TOTAL pape tag ye ey Gy 64Sre0 = AL SO Cl CL 82,911.00 $1,140.15 $733.25 $260.20 
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CAMDEN 
MUN T ea F AL Rea e EUR 
PRE-EXISTING UNITS 


(candle power) 
UNDER 


MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL COST £50 400 600 1000 TOTAL _REIMB. 
Audubon Boro A2&45 - ee | - - 17s 9231.60 -=- - 3d - 45 6 1,495,00 9 
Barrington Boro 43 - ee ee 6 183.00 = - 10 = 10 41.0500 
Bellmawr 42 - - - 4 10 14 364.00 = - BL - an 861.00 
Berlin Boro 45 - ~ 29) BO ae 43 1yageseo ~~ 76 - - 76 B09 . 60 
Berlin Twp. S41 - --¢ - - ra Z 2400: = 2 - ~ 2 795.20 
Brooklawn Boro AD&45M - - a 39 13 SA7"O0  —~ SL - ~ ou LyotksOu 
Camden 25-42-49 - - 38 ~ - 38 2,019.70 = - OL - <u 2 Ot ih 
Clementon Boro 43 - - - - 16 16 336,00 =<\ 22 ~ - Be 871.20 
Collingswood Boro43-49 - 20 ~ es ca 20 LyeJ6.n0 = - 43 - 43 1,763.00 
Delaware Twp. 38-40-41 - = ~ ~ 5 2 $00 e000 «15. 4 -~ 14 574.00 
Gloucester City 45-45M 1 58 - re - a 25353620 * a, 60 17 ey ope Fe Bee © 
Gloucester Twp. 428 - y- Be - 34 957 £010.70 =) BY 26 - 113 4,610.60 
Haddon Hgets.Boro 42-45 - 2 es 3 8 és 27 L,eoSenu. == - 30 ~ 30 Lge. OU 
Haddon Twp. 42-43-49 ~ 10 a ee te os Lgl = - 48 ~ AG LF Go2 00 
Laurel Springs Boro 435 - - - - 3 i 147.00 -<- - 6 ~ 6 Cor «00 
Magnolia Boro 43 - 2 - see ee Lae = - 3 - ae) 943.00 
Mt.Ephraim Boro 42 ~ 4 - x 8 13 45eelQ = - 20 ~ 20 820 .00 
Oaklyn Boro 42-43 - - ae ie 8 16 SLO roe - 19 - iy #79 £00 
Pennsauken 20-45 - - 1 8 7 17 Do oe ee 4 48 -  lLO9g 4,469,00 
Runnemede 41-42 - i ~ 4 22 27 666.40 - S oh 36 1,476.00 
Somerdale Boro 43 ~ - - - 4 14 ZOU m0 = a de - “As 1,209.80 
Stratford Boro 43 - - - ee 8 12 270.60 =< 20 - - Ae) 990.00 
Voorhees Twp. S41 - ~ ~ ~ 1 i Be Ef - - & 39 260 
Wood-Lynne Boro 40 - - - = a i - 20.00 - - Hs ~ c Leoe00 
TOTAL z 92 96 57 213 459 $17,590.70 57 266 pOg, 
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SEMENTS - 1942 AGREEMENTS 


IMENTS 


SAFETY LICETING UNITS UNDER 1942 AGREEMENT 


Pa a kee Seat 
NEW UNITS 


~ (candle power) Srare 


MUNTCIPsaL 

SHARE TO MUNC. 
740.00 & 182.60 3 
214.00 we 
449.40 - 
795.20 723 60 
20.40 51,60 
376.65 a 

1,091.40 928.30 
224.40 111.60 
920.00 576.20 
179.35 ms 

1,947.00 586.20 

2,584.16 325 55 
642.00 596.25 
920.20 259.40 
122.40 24.60 
492.20 re 
428 .00 24,10 
406 .60 107.20 

1,075.80 a 
724.15 = 
655,40 “ 
255.00 15.60 
10.20 10.80 
64.20 “ 


SAVINCS INCREASES 
TO MUNC. 


o1.00 


' 85,40 


29.69 


45.00 


492.29 
over.) 
370 240 


— 


44.20 
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B41 $34,262.60 $14,327.10 34,503.60 1,240.00 
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CAPE ee 


MUNTCiI PAL 
PRE-EXISTING UNITS 


(candle power) 
UNDER 


MUNICIPALITY ROUTE 1000 600 400 250 100 TONE cost 
Middle Twp. 4 i Re BS SS aii - 
Micdle Twp. 

(Tighting Dist.7/l)}4 Sa, ke 7 241.80 


Jel ee SS 


oy oe 


WE TUMEUR OE Nt oe = 


1942 AGREEMENTS 


SAFETY LIGHTING UNITS UNDER 1942 AGREEMENTS 


NEW UNITS 


(candie power) 
250 400 600 1000 TOTAL REIVE. 


TOTAL ae, 2 ee ee 7 & Baloo. = a ae 
ee ee en Coe 
MUNICTPAL REITMEURSP EMS SB 


PRE-EXISTING UNITS 
(candle power) 
UNDER 
MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL Cost 


Bridgeton 49 ie oe SS BOE. SO 
Landis Twp. 47 - - ~ - 1 1 24.00 
Miliville 47-49 - 4) fe) BA LY 


TOTAL - 49 4 66 129 257 $7,220.80 


STATE 


39 +60 


9 $ 356.40 


fFNTS - 1942 AGREEMENTS 
=. eS See 


8 S1L6.80 


eee 


MUNICIPAL SAVINGS INCREASES 
TO MUNC. 


SHARE TO NUNC. 
$ 10.20 9 - # 10.20 
5180: 22190.00 a 


# 102.00 $ 150.00 $ 10.20 
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SAFETY LIGHTING UNITS UNDER 194¢ AGREEMENTS 


seeeaaieoiecs 
NE" UNITS 


(candle power) 


250 400 600 1000 TOTAL 


20° = 
ee. cele 2 


6, 355.00 =. Bol «1% 


——— 


- 270 42 - 


om.TE MUNICIPAL SAVINGS INCREASES 
REIMB, SHARE TO :UNC. TO MUNC. 
23 4 910.80 $ 469.20 & 399,60 3 - 
19 775.00 174.40 we 150.40 
270 8,100.00 3,487.00 2,846.00 - 


312 $9,785.80 


$4,130.60 $3,245.60 3150.40 


ed eg 


SO ah ne ate ene ws PED zn mt oY ; 
ne wom — 00 daw Te TET RE yom o> Ae UREN Tra ety Li igen et 


ee SR Ia rams enn 


LS ROS Ate me earner ene een 


ren wee 


‘ 


*. 
” 


r ot er sie ti 
es a a = ” Sle I eS 
pact MER G ate Re BT Sige! Coy See opt ae a ag ra 


= 


- é = ‘ 
ALLELE OT LCE LES I LIE ASLO At AL RATT I Ir Dato Ne 


aes 
z ae tay Soe hee see, OS SEES naka? ty 
= . Pe are Par oer it 
ee S par bee 


eine Ss RCSA er encf noa ~ 
. si iame aidan ~eainiclighaiamead 
ee Saeco 


ee mre tana Ns oye sr be nus 


pe 


erg SDs PRR wuss = rt 


3 carne : 
: Ani natalie ties egueitaes.etetaa Rip ninnaghonlinaapne ee a ae 
= si 
n¢€ : 3 
& - a, : J 4 Rg 
. - My te Pe yee i rea er eae 
a . 1 eee . ee heh em oe ms ar =! - 
ve) ee 8 ee ela om ; 
:isiadaiti esata si AE Cat AS ‘ 
PA Sr we TON i sed la aa _ ee ee . = 
= — es 
‘ a 
> 
q 
* 
7 i ee dap mit 0 hagRa CR Te sie ad 
beer a ae a Lied) dees: n " 
Ee . . : 1 7 4 
“—s ? ee WSs sibs > % f 7 : ot 
‘ ; cdafens Wists SRE i SN Le ee * 
« “emt ‘ed bind : 
rs 9 gma snort yk sedan soritansesow nihnmmaninins P “ac 
iisee- fi . Ae ak 
. ’ bd e 
os aebaaieh 
bet&e 5 ao 
. * sisi e Cees Ses aetil Spee 
rs ; og Ue Eb tare SES ES rene » - 
Al nat ~ . ‘ 
~- ms ~ « =e daw - : 
on iperaragumecnmeeih 
iaedaaneines sarneenbiaiitaacanienn 
? : 
ees 
: - i : 
5 s = one 
. : ; 
* . ae °C aoe 
‘ é x . fc * sat nas 
* : wd +a sats 
- - - ® 
-~- - i a ~ ” ~ — s 
. Oe te tn asim yd nna 
: eae 
, ’ . Codd 
‘ = 


nee eS oy 


aoe T Hy rts 


henditinilbarthtiee ten meh tienen an eme ee 


ee re 


ry 


ee eee 


kee ney 


2 ore fo 


WHT CTP ALT PET VSB UR BES TS - 1942 AGREEMENTS 


PRE-EXISTING UNITS __ SéFETY LIGHTING UNITS UNDER 1942 AGREMMENTS 
‘(eandle power) NE" UNS 
UNDER {candle power) STATE MUNICIPAL SAVINGS INCREASES 


MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL cost 250 400 600 1000 TOTAL HIMB « SHARE TO MUNC. TO MUNC. 


Belleville Town 7& 2L - = 66 9 76 6 B,071L20 «© 21 86° ® 57 & 2,337.00 $1,118.05 $ 1,953.35 — 
Cedar Grove Twp. 23 See ee a ay 2 gee es Se ee: 84  39444,.00° 1,797460 ~ 416.95 
Livingston Twp. 10 = — = 2.15" 36 So4.00 «= <6 4  « Er 452.60 197.90 6.10 - 
Maplewood Twp. 24 is, ee pee ee ct ee er sy 1 S27 400 791.80 1,517.00 ~ 
Miliburn Txp. 24 - = 2 ie BE. Bt co ) ee a 34 - 1,407.60 448.80 - 7-80 
Newark 2), oe tae ee a RS ghSG70 = 28 156 = ibe Gye S,177e70  6ge7B900 - 
Nutley Town ¥ ~ - B 14. & oL 12390 * - 27 - rd £07 200 577.80 Dod eLU ~ 
Verona Boro 23 - e813 82-18 $57.50 «+ « 23 = 23 943.00 492.20 65.10 ~ 
West Orange Town 1O - ra 3 1 - 6 OpoieD . * 14 — LY 697.00 20465 90.95 ~ 
TOTAL = B16 88 106 71. 485 $20,916e20 = 86 362 + 448 #16,383.20 $8,836.15 $10,445.60 422,76 
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——= 


PRE EXISTING UNITS SAFETY LICHTING UNITS UNDER 1942 AGREEMENTS 
(candle powex) EW UNE 
UNDER (candle power) STATE MUNICTPaL SAVINGS INCREASES 


MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL COST 250 400 600 1000 TOTAL _REIMB. SHARE TO MUNC. TO MUNC. 


Clayton Boro 4” ee ae AS eo te a ome 14 % 554.40 $ 142.809 88.20 $ - 
Glassboro Boro 47 —. ae? oe ae ee g09,.60 = OF “= "= 37-1 465.20 yaar 321.60 ~ 
Greenwich Twp. 44 ee a ee eae. RG g 0 OR OS 24 950.40 459 .00 129.00 “ 
Harrison Twp. 45 eee ee Ge e aco - x 2B = 2 79.20 20.40 21.60 - 
Logan Twp. A44&51 ae =e ee A2s.60-- + 12 = «© 12 475,20. 122.40 B01«20 ~ 
Mantua Twp. 45 age ee ae 2 20 ~.% = = 2 79.20 20.40 21 .60 - 
Monroe Twp. A2 ~ - - i £21.00 - 4 - - 4 158.40 40.80 - 19.80 
Paulsbore 44 et ie i we es ae oe. = mw 2D. 29 1,148.48 591.60 219.20 “ 
West Deptford Two.44 oe wee 3 at SS 6 246 .00 72.90 ~ 42,90 
Westville Boro 44-45-47 - - 16 $49 - S.-i eS Te Bo -2ge eee 458.505 643.90 - 
Woodbury City A5 So Sa 4S “3,008 te A 2,132.00 1,236.00 1,766.10 . 
TOTAL 8S. 26 96. OF 186 $7,116.95 - 105 102 7 214 45 600.48 $3,537.25 $3,612.40 $32.70 
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UNDER (candle power) STATE MUNICIPAL SAVINGS INCREASES 
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Lakehurst Boro 40 - - - ~ 4. 4 96 .00 - 5 ~ ~ O 207 .00 66 «00 30,00 - 
Lakewood Twp. 4-35-40 - cee BT BASE eo eS S4 2,477.60 1,950,6° 531.60 e 
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Stafford Twp. 4 ~ Bk, oe te Fe OG i Pie. we Bo Se = a 118.80 30.60 41.40 ~ 
Tuckerton Boro 4 - - - ~ 4 4A 84,00 - 4 - - A 158.40 40.80 lees ® - 
Union Twp. 4 “ hi oe ee ee S APL ee ee Rea ee BS 124,20 39.60 23.40 ~ 
Dover ‘wp. gee @ -hgcis peer 4 2 1 Bes eG0 sd ‘et 22 910.80 609.60 720.00 ~ 
TOTAL oe oR VO 8 78 $7 7695.00 + a eh 213 48,785.80 $5,176.80 $2,842.80 $324.60 
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PRE-EXISTING UNITS 
(candle power) 


Tc cOUNT 


“7 
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NE UNITS 


Y LICHTING UNITS 


_ RETMEURSGEMER NTS 1942 AGREEMENTS 


UNDER 1942 AGREIMETS 


Qa 


et ee 
UNDER (candie power) opuge MUNICIPAL SAVINGS INCREASES 
MUNICIPALITY ROUTE 1000 600 400 200 100 TOTAL COST 290 400 600 1000 TOTAL RIM:, SHARE _TO_MUNC. TO MUNG. 
Little Falls Twp. 25 oo Aes GS ee ee OR 12% 492.00 % 256.80 & 355,20" 9 
Paterson 3 oe fe ee OR 8 eee 73 2,993.00 1,562.20 1,994.60 = 
Wayne Twp. _ 25 - es 7  -enet 0, C0. =. A 10 410.00 _ 121.50 = 121.90 
TOTAL Sse = 16% 4 oo 85 - 95 $3,895.00 $1,940.50 42,147.80 $121.50 
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PRE EXISTING UNITS SAFETY LICHTING UNITS UNDER 1942 ACREEMENTS 
(candle power) NE’ UNITS 
UNDER (candle power) opare MUNICIPAL SAVINGS TNCREASES 
MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL COST 290 A400 600 1000 TOTAL _ REIME. SHARE TO MUNC. TO MUNC, 
Elmer Boro 48 - - rs - 6 8 § 225.60 - 4 - oo er ek ® 142.80 $ 82.80 3 - 
Lower Penns 
Neck Twpe 44 ~ - “ae homme 56 14240600 a £7 A - 38 1,904.80 397.80 847.20 - 
Penns Grove Boro 44-4& LO ~ 2 a - 15 1,044.60 ~- - 15 ~ 15 594.00 306.00 708 «G0 ~ 
Quinton Twp. 49 - - - - 4 4 84.00 ~ 4 ~ ~ 4 158.40 40.80 44 2) ~ 
Salem City 45 3 - 2 S 2 ae ‘590.40 - ie =) 2 14 554.40 300.40 240.00 - 
Upper Penns Neck 44-48 ~- 20 - i: a). Leva - 2 2a - 24 950.40 469.20 5o0.BU - 
Woodstown Boro 45-48 ] - 8 o 14 af eee) ~ ie. a 18 71 368.40 201.60 - 
TOTAL 14 ~~ 2B Be SO 110 4,779.60 ao a 4 120 $4,752.00 S207 060 82,704.20 9 - 
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MUNICIPAL REIMBURSEMENTS - 1942 AGRPEMENTS 


PRE-EXISTING UNITS SAFETY LICHTING UNITS UNDER 1942 AGRENMENT 
(candie power) <<  S 
UNDER (candle power) STATR MUNICIPAL SAVINGS INCREASES 
MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL COST 250 400 600 1000 TOTAL R™IMB. Shake TO MUNC. TO MUNC. 
Bedminster Twp. 31-32 - - - - 3 oe ei ee) ee ee oy 6 640,83 & 210.00 S Boose 
Bernardsville o ~ L 3 5 eee ST 20 416.27 - B41 z 20 Dee sou 395 .00 rae YE: ~ 
Bound Brook Boro 28-29 - ~ 9g = ie ogee ese See 8, - Ge - oe. bi o0e gnu 794,70 pOoOseO - 
Bridgewater Twp. 28-29 ~ - - ~ - - - ie oe - - Li 697.00 194.40 “ 194.40 
Green Brook Twp. 29 ~ - 3 - es 5 199.45 ~ 6 re - 8 Boo elU 115.70 aeere iS - 
Hiilsboroe Twp. ot - - = ~ - - - - 2 - - 9 369.00 109:.35 ~ 109.30 
N.Plainfield Boro 29 ~ - - ~ 4 4 80.00 - dil 4 - LS 615.00 BGS a9) = Lovee 
Peapack-Gladstone 
Boro BE = - - - - - ~ - 1 ~ - 1 aia he) 4000 - LOG 
Raritan Town 29-31 ~ ~ 2 zm 6 g 200 «15 - o 9 - 14 074.00 poi a oo 1380 - 
Somerville 28-29 ~ - 41 ~ o DAg= Riga? LD eae a aa = - 54 2,214.00 998.55 1,240.50 - 
Watchung 29 - - - - ee 20.06 ~ 5 ee cde w= 86 40— — 
TOTsL - tes 3 69 130 $4,486.62 a OS US 1 200 $7,565.16 $5,336.56 #1, 619.52 $469.45 
oe oe 2 cues 1 
= ete i 
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PRE-EXISTING UNITS S __ SLFETY LIGHTING UNITS UNDER 1942 AGREEMENTS 
(candle power) - EY UNITS 
UNDER candle power) STATE MUNICIPAL SAVINGS INCREASES 


MUNICIPALITY ROUTE 1000 600 400 250 100 TOTAL COST 290 400 600 1000 TOTAL _REIMB. OrARE TO MUNC. TO MUNC. 


Hamburg Ci B AgS.00 C10 SO ee 00 
Sussex Boro ee ee ee ee ee 00 see eee 20.00 4.00 ese 
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Cranford Twp. 28 ~ S48, = - 22853 
Elizabeth 924-25-27-28- 6 180 ~ 8 194 
Garwood Boro 28 - = 8 oi 1S. 2h 
Hillside Twpe. 24-29 - - ieee se eee Ss, 
Linden City 20-27 - we 25 15.2.68: L135 
Mountainside Boro 29 ~ ~ ~ - 2 2 
Rahway 20—27 mee pA moo. OU 
Roselle Boro 27 - - He oe ee 
Roselle Park Boro 28 ~ wee wr eo = BO 
Scotch Plains Twp 29 ~ - ~ ~ D o 
Springfield Twp. 24-S24-29-—- 43 - pot es eee 8 8 
Summit City 24 - - - = 19 JY 
Union Twp. 24-S24-29- we ie EL - 154 
“estfield Town 28 - w 40 98 ee 


49 379 142 227 
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503.15 
% 593.80 
100.00 
1,995.60 
399.45 
1,761.90 
101.50 
3,319.20 
399.00 
6,137.95 


3,704.00 


797 $33,900.45 
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3,684.60 
1,324.80 
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1233 $50,601.40 § 


766.00 $ 2 
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SHARE 


748.45 ¢ 


3,890.85 
556.40 
805.35 

3,612.75 
115.70 


UNDER 1942 AGREEMENTS 


SAVINGS INCRPASES 
TO MUNC. TO MUNG. 
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NEW JERSEY STATE HIGH AY DEPARTMENT 
ELECTRICAL DIVISION - TRAFFIC STGNALS BUREAU 


TRAFFIC SIGNAL MAINTENANCE - 1941 


Highway Traffic Signals in Operation 
Bridge Traffic Signals in Operation 


Total Traffic Signals in Operation 
Type of Operation: 


Fully traffic actuated (Normal Green) 
Semi traffic actuated (Normal Green) 38 


Semi traffic actuated (Normal Owig nt OF 
Semi traffic actuated 

Flasher 

Prefixed 


Manual {on State Highway roadways ) 
Manual (on State Highway bridges) 


Routine Inspections 
Emergency Calls 


JAN FEB MAR APR MAY JUN JUL AUG SEP OCT NOV DEC 


2 ee eS ee oe eee 


ROUTINE INSPECTIONS 251 108 G41 841 174 205 155 179 216 181 244 280 


EMERGENCY CALLS 49 2195 217 Bes Op) pe 27 dbo ke OP cmd 


ee pane Can meee iter Seinen: Smee me 


TOTAL SERVICES ‘970 121 258 247 199 226 177 202 234 198 271 301 


SIGNAL INSTALLATIONS: 
New 1 i - ~ xe - 1 3 1 2 1 Ms 


Revamped - - = “ “ us 


TOTAL SIGNALS 
IN OPERATION Viet its. k42 124 114 115 118 119 121 122 124 
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ROULE LOCATION TYPE 

7 Park Avenue, Nutley Fully-Actuated 
24 Millburn Ave. ,Millburn (Revamped ) Fully-Actuated 
2 Orient Yay, Rutherford Semi-Actuated 
ae Inman Avenue, Rahway Semi-Actuated 
27 West Scott Avenue, Rahway Semi-Actuated 
tl West Milton Avenue, Rahway Semi-Actuated 
43 Warwick Road, Magnolia Semi-Actuated 
43 Evesham Road, Magnolia | Semi-Actuated 
45 Market Street, Gloucester Semi-Actuated 
44-S44 Bridgeport Semi -Actuated 
4~S40 Manahawkin Semi-Actuated 
10 Wittpenn Bridge Manual 

3 Roosevelt Avenue, Secaucus prefixed 

7 Passaic Avenue, Nutley Prefixed 

30 Entrance Fort Monmouth Manual 

30 Hast Main Street, Flemington Flasher 
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NEW JERSEY STATE HIGHAY DEPARTMENT. 


ELECTRICAL DIVISION - TRAFFIC SIGNALS BUREAU 


TRAFFIC SIGNALS PLACH: IN SERVICE - 1941 


DATE IN 


SERVICE 


12/3/41 
10/21/41 
12/5/41 
5/13/41 
5/21/41 
5/24/41 
10/9/41 
10/29/41 
8/4/41 
1/29/41 
9/3/41 
8/1/41 
8/26/41 
11/12/41 
2/7/41 


7/12/41 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


FLECTRICAL DIVISION - SIGNS BUREAU 


ELECTRIC DIRECTIONARY AND CAUTIONARY SIGNS 


LOCATION 


Ridgefield Circle 
North Bergen Circle 


1-10-25 Wallis Avenue Circle 


1-4-6 
oi4 
3 
A-25 
*K 43S 


KEKOH 

an 

20 

KAKO 
21-25-29 

20 
20-55 

25 
1-10-25 
*]-10-25 

20 

26 

26 

26 

26 

26 


George Washington Bridge Plaza 
Paramus Cloverleaf 

Lincoln Tunnel Approach 
Woodbridge Cloverleaf 

Freehold Circle 

Cheesequake Control 

Singac Circle 

Ledgewood Control 

Morsemere Grade Separation 
Netcong Grade Separation 

Lake Hopatcong Grade Separation 
Flemington Circle 

Smith Mills Control 

Still Valley circle 

Lopat cong Connecting Link 

Straw Chureh Circle 

Camden Circle 

Pulaski Skyway Down Ranip 
Woodbridge Avenue, Highland Park 
Bayway Circle 

Newark Junction 
Burlington-Bristol Bridge Approach 
Hightstown By-Pass 

Pulaski Skyway, Jersey City 


CAUTIONARY 
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Pulaski Skyway, Tonnelle Ave. GitcLe;- 
Pulaski Skyway, Tonnelle Ave.Controal - 


Green Street Circle 

Penns Neck Circle 

South of Penns Neck Circle 

Penns Neck Circle 

Jersey Avenue, New Brunswick 
Livingston Avenue, New Brunswick 


29-924 Union Grade Separation 


28-29-31 
29 

3 3n BA 

B54 

34-35 
*35 

*35-36 


Somerville Circle 

Mountain Avenue Circle 
Lippincott's Corner Separation 
Hurley's Corner Circle 

Brielle Circle 

Asbury Avenue 

Keyport Junction 
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TYPE 


Fluorescent 
Tncandescent 
Incandescent 
Tneandescent 
Incandescent 
Tncandescent 
Incandescent 
Tncandescent 
Fluorescent 
TIneandescent 
Incandescent 
Tneandescent 
Incandescent 
Tneandescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Tneandescent 
Tneandescent 
Fluorescent 
Tneand escent 
Tneandescent 
Tncand escent 
Tneandescent 
Incandescent 
Fluorescent 
Incandescent 
Tneandescent 
Fluorescent 
Neon 
Incandescent 
Incandescent 
Tncandescent 
Tneandescent 
Incandescent 
Tneandescent 
Incandescent 
Fluorescent 
Fluorescent 
Fluorescent 
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JOB NO. 


3029 
30585 
3006 
3070 
oo71 
S072 
5813 
5814 
3913 
4006 
4010 
4308 
4310 
6002 
7509 
7506 
7512 
7515 
7516 


ae eae 


ELECTRIC DIRECTIONARY AND CAUTIONARY. SIGNS 


ROUTE LOCATION 
a5 Red Bank 
OO South Approach, Edison Bridge 
a5 Catherine Street, South Amboy 
4-35 South Amboy Circle 
4-35 South Amboy Control 
bo Morgan Grade Separation 
*3 8-40 Browning Road Circle 
*39..41-G41 Kings Highway Circle 
*39—A0 Red Lion Circle 
34-35-40 Laurelton Circle 
*40-G41 Marlton Circle 
43-45 Collingswood Circle 
43-50 Ege Harbor City Junction 
25-Se8 New Brunswick Circis 
£5 Lockwood St. Ramp, Newark 
*25 Pulaski Skyway 
*95-926  Berdinets Corner Circle 
* 25-39 Bordentown Junction 
*25~-39 Bordentown Junction 


Installed Prior to January 1, 1941: 
38 
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Tncandescent Locations 
Fluorescent Locations 
Neon Location 


Tnstalled, During 1941: 
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Tneandescent Locations 
Fluorescent Locations 
Neon Locations 


Removed during 1941's 


ya 


Tneandescent Locations 
(Converted to Fluorescent 


Signs in Service December 31, 1941: 


36 
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Tncandescent Locations 
Fluorescent Locations 
Neon Locations 


Installed during 1941. 


Added to existing installation. 


***k Revamped. 
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TYPE 


Fluorescent 
Incandescent 
Neon 
Incandescent 
Tncandescent 
Incandescent 
Fluorescent 
Fluorescent 
Fluorescent 
Tneandescent 
Fluorescent 
Fluorescent 
Tneandescent 
Tneanéscent 
Incandescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


ELECTRICAL DIVISION - SIGNS BUREAU 


ELECTRIC DIRECTIONARY AND CAUTIONARY SIGNS 


PLACED IN SERVICE - 1941 


s 

cd Sb 
Sh en ae 
JOB NO. ROUTE LOCATION 3S ee: eB 
107 A Ridgefield Circle 5 3 10 
436 4&33 Freehold Circle _ x rs 
444 4 Cheesequake Control - 4 4 
2510 pale Smith Mills Control = = ra 
2405 24228 Straw Church Circle Ke 6 iS, 
2503 25 Camden Circle (Revamped) 5 10 iG 
2029 25 Bayway Circle (Revamped) 4 9 iS 
2970¢ 1,10,25 Tonnele Avenue Control ~ Me) 3 
. 8006 3D Asbury Avenue Circle 4. 14 18 
OD20 35&36 Keyport Junction ra 3 D 
ooe9 Oe Red Bank - a S 
3056 oe Catherine St.,S.Amboy 3 - i 
3813 29%40 Browning Road Circle s) 16 aL 
3814 38,41,S541 Kings Highway Circle 6 12 18 
5913 29%40 Red Lion Circle “a 12 16 
4010 40&541 Marlton Circle 4, 10 14 
7506 po Pulaski Skyway - o 2 
7512 25%526 Berdinets Corner Circle 4 he! hy, 
7515 25%39 Bordentown Junction ~ e a 
7516 25%39 Bordentown Junction - “g rg 


TOTALS - 20 LOCATIONS 495 131 176 


*k* Existing signs revamped. 


xk Added during 1941 to exising installation. 


Fluorescent 
Series 

Fluorescent 
Fluorescent 
Fluorescent 


DATE IN 


SERVICE 


5/13/41 


**1 0/15/41 


2/30/41 
11/6/41 
3/3/41 


Fluorescent***3/21/41 
Fluorescent***1/22/41 


Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Neon 

Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 


3/25/41 
3/7/41 
2/11/41 
1/11/41 
VALS) al, 
5/30/41 
6/20/41 
9/25/41 
9/3/41 
7/30/41 
9/5/41 
9/5/41 
10/14/41 
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JOB. NO. 


208 


218 


A795 


aoe t 


2610 


2903 


3705 


4207 


4807 


4808 


6201 


6306 


6629 


Ce hs gee 


NEW JERSEY STATE HIGHWAY DEPARTMENT 
ELECTRICAL DIVISION = SIGNS BUREAU 


ELECTRIC CAUTIONARY AND DIRECTIONARY SIGNS 


ORIZED 1941 - UNDER CONSTRUCTION - TO BE COMPLETED 1942 


AUTH 


Fy 

by 2 

Oo 

zi tH 
Te hod 

H =] 
Eyes 
ROUTE LOCATION oO a Ex 
2 *Ramsey Circle 3 8 me 
©% 6 Hasbrouck Heights - 10 10 
4 %94 Perth Amboy Circle 4 8 12 
BO Black Oak Ridge Road i) 9 14 
26227 Trenton Circle ) 9 ls 
29 Westfield ave., Mountainside ~ 4 4. 
27%39 *White Horse Circle 4 9 13 
42248 McKee city Cirele ral 6 8 
48 Tilton Road Circle 2 8 10 
48 Margate Road Circle 1 6 7 
40&$40 Four-Mile Circle 5 14 19 
S41%43 Berlin Control - 2 ras 
AN&35 Locust Ave.Circle, Ratontown 9 9 14 
TOTALS - 13 LOCATIONS 34 102 pe) 


*NOTE:” With the exception of the White Horse and Ramsey 
circles, where construction has not yet started, 
the basic work such astn: underground construc- 
tion, foundations, transformer pits, conduits and 
services to utility companies poles has been com- 
pleted for the above 112 signs at ll Locations. 


TYPE 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Fluorescent 
Neon 
Neon 
Neon 
Fluorescent 
Fluorescent 


Fluorescent 
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TOTALS 
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NIGHT 


TOTALS 
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NIGHT 


TOTALS 


FATALITIES AND FATAL ACCIDENTS ON NeW JERSEY STA 


FATALITIES AND Fat An ACen 


1935 


150 
278 


428 


37 
124 


161 


aS oy 
154 


267 


128 
200 


378 


37 
122 


159 


OL 
128 


e219 


WE" JERSEY STATE HIGHMAY DEPARTMENT 


eee ase, Le 
PERSONS KILLED 
14” 162 133 138 
ees 
388 Dee 546 Soe 
PEDESTRIANS KILLED 
Al oe 24 32 
ee 8. 
159 eld 141 128 
NON-PEDESTRIAN DEATHS 
106 123 109 106 
Sie eee ae a 
Ebe 309 205 201 
FATAL ACCIDENTS 
134 137 107 122 
(7S hc ol 
BOO 454 304 297 


FATAL PEDESTRIAN ACCIDENTS 


41 og 24 oe 
iy 173 114 94 
158 212 138 126 


FATAL NON-PEDESTRIAN ACCIDENTS 


93 98 83 90 
104 144 83 81 
197 2428 166 nae 


ELECTRICAL DIVISION - SAFETY BUREAU 


TH HIGHVAYS 


1940 
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220 


347 


29 
108 


Loe 
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210 
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200 
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180 
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“ELECTRICAL sTart TRAFFI C BUREAU 


FATALITIES ON STATE HIGHWAYS - 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
ELECTRICAL DIVISION — TRAFFIG BUREAU 


FATAL ACCIDENTS on STATE HIGHWAYS 


1,007, 630,246 GAL- 
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ACCIDENTS 


FATAL 
SNOIMTIW 48 SNOTIVS - 


-—<-—-—— _ 
wane - 


1936 1737 1938 1939 


BRIDGE NO. 


Hackensack River 


Secaucus 
2.5/3 


Nacote Creek 
Omithville 
51.3/4 


WMulLliea River 
Smithville 
53.0/4 


Bass River 
New Gretna 
56.7/4 


Shark River 
Sterner Bridge 


75 .8/4N 


OPERATIONS 


Test Openings 
Boat Openings 

stat: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Totals 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes ciosed 
£6 traitic 


NE’ JERSEY STATE HIGH. Y DEPARTMENT 
Flectrical Division 
Operation of Bridges ~ 1941 


SAN. FEB. MARCH APRIL MAY JUNE JULY AUG, SHPI. oct. Nov. DEC. TOTAL 
5 % 3 1 5 5 3 1 3 4 3 56 
24 39 edie 26 28 26 ae 33 25 18 309 
29 So 26 17 31 56 26 35 ro. Leas 29 oT 365 
187 235 175 16 Ise 380 162 245 tee 242 211 148 2425 
2 2 2 © 2 . 1 2 2 2 1 . 16 
pie, me 1 ee Z | pn oe ? 
3 2 a ee 2 3 2 2 2 = aS 
12 18 21 15 30 20 15 12 ss 10 16 ve 180 
. 5 ‘s a . bg = = pe 6 “ : 5 
23. 5 27 47 S765 95 6% 70 26 24 20 14 
17 10 a7 a7 57 63 95 63 7 oy eee 519 
104 66 170 300 366 399 593 389 444 ie. aso: os 3267 
4 4 4 4 4 5 4 4 4 3 5 4 49 
se ee ee et ee eee eee ra 4 
4 4. 4, “% aes « na 4. a 7 5 mn 5% 
17 17 17 18 17 21 18 16 18 35 O3 19 236 
6 : 1 4 L " 2. 2 1 - 1 1 19 

6 2 Gg. tS [ey Rao 299 Be 264 125 90 34 1870 
ie a 10 Se. Tee “S45 S00 80 260 [35 Si 35 1889 
54 5 39 762 Yeé .936 1905 2506 1ilt 534 387 146 7883 
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Raritan River 
Victory Bridge 
135.1/4 


Yackensack River 
Little Ferry 
4.0/6E 


Hackensack River 
“ittpenn Bridge 
Jersey City 
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Cooper River 
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Ranecocas River 
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Passaic River 
Newark 
56.7/25M 
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Passaic River 
New 

Newark 
56.7/25M 


Hackensack River 


Kearny 
57.8/25M 


Manasguan River 
Manasquan 
3.2/34 


Inland Waterway 
Point Pleasant 
8.6/35 


Manasquan River 
Point Pleasant 
13 44/35 


Shark River 
Belmar 
+8,1/55 
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Matawan Creek 
Keyport 
41.2/35 


Cheesequake River 


Morgan 
43.9/35 


Shrewsbury River 


Highlands 
12.6/36 


Oldman'ts Creek 
Nortonville 
5.4/44 


Raccoon Creek 
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Mantua Creek 


Paulsboro 
16.23/44 


OPERATIONS 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traiiic 


Test Openings 
Boat Openings 

Totals: 
Minutes closed 
to treitic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to Cprearrie 


ote  ———————-_ SS —— 


———— ed eee 


eres 


Wi an  —————=  —— 


a a 


——> 


ae 


49 


Test Openings Accepted 8 


Boat Openings Feb. 4, 


Total: 1941 


Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to tratiic 


MARCH APRIL MAY JUNE JULY AUG. SEPT. 
2 2 $ 2 2 2 2 
| SR ee ee 
12 12 é —@ 2 =e 12 
4 3 3 5 = ks é 

“6 1“ 26 110 231 240 108 

Z mo "Er “Se, “2. £40 | 105 
16 BO 260 636 924 960 420 
15 ui 7 3 - l 5 
“ 10. 12 33 66 74, cal 
15 D1 55 36 65 75 BS 
oe jee’ Yee B78 585 S78 B55 
3 5 8 5 4 4 3 
a oe See See eee = 

5 5 9 6 ma 5 % 
38 36 a 4 2 37 2% 
q 4 ; A : 1 2 
34 40. 26 25 25 a 25 
AL 44” 26 5 56 58 3” 
238 270 157 129 129 +180 156 
x 12 3 4 8 : 2 
15 6 21 «21 a5 ae 39 
ie a a ee eee 39 
160 180 #240 250 397 410 390 


4 


ee 


ES emma 


BRIDGES -CONTINUED 


ee 


ed 


eee 


hin——=n=”? i i hb—mPa x%<c—_—— Aare 


— ee 


nena 


ed 


eee 


v7 - 


re 
a 


OR VALE ase 


rs, = 
oF ee 
ee 
ea 


eee re 
See eS 
ee eee 


weeny tree 


Sree 


BAO Sie pe te aE 


58 


Oe SCAN GK 


=e 


+e rte Se ee nee 9a 
x ee 
ee. < ee 


de Wey 


ae ee Fee etnies 
;, ae 


Be SW matte 


CNS wa Nery 


see ee 


$ res 


Ce ee 
> 


on ee 


Vet sees Nain ey 
Tis 


Ce ae ee 


Pe eee 


TERETE Oy 
mh 
FEO RS I 
me 
+ 


oe rE ee 


a ae wage 


ae Re 


WS ee bene 
+. 


Se ad 


ea eee ed 
Pen e 

Sie Re ey 
Sod 

ne ae es 
oe Ee ee, 


Ser Nee 


Vee 


: 


eae we 
WN erniaenegnen 
= 1 


a 


coo re 
‘ 
* 

ee hace 


a ae a 
aha d 
see yee 


Fe tee 
* gos 


ve =< 
Ma 
& 
Bax 
PH we eae tte 
, 


nee eer ee 


Trena, 
+ a a ee 8 


ce og 


nee 


Sa 


. 
“e4 

Te» 

ae 

HO eee ol 
=5 3° 


“ain greene aR 


PO nee eee tines 


- 
Ce ees 


rad 


Tee anne Pare e 


ROA sven ie! 


SANA eee ty 


mae 


WE gee eee 


Vo ee wy 


ee 


. 4 ~ 


at 


lide 


tenes ewe ee 


i a 


| <a oe 
= » te 7 

7 ak 

> 74 
Set 
ra 
ae ae & 
ae ee 

SS ae 

ts x 
gS > PS 


‘+2. 
st 
i 2337 
~ 3 
a 


- = = 
as ~~ 
7,2 
- 3 

~ + 

Nel Be 
ae ed 
3 “ 

“ ut 
* ot 
a vet 


aa . 
md SS 
ee ae 


oo SP us See 
= & 
aa Shs 
‘ ee 
he 
we a 
a 3 


BRIDGE NO. 


Woodbury Creek 
Woodbury 
19 .9/44 


Alloway Creek 
Quinton 
2.8/49 


Cohansey River 
Bridgeton 
15.3/49 


Maurice River 
Millville 
26 .1/49 


Menantico Creek 
Millville 
30.35/49 


Tuckahoe River 
Tuckahoe 
#2750 
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BRIDGE NO. 


Tsland Heights 
112.4/4 


Long Beach 
115.4/4 


Ocean City 
500/4 


Somers Point 
501/4 


Lovelandtown 
Bridge Road 


Combined Totals 
of all STATE 
HIGHWAY DEPT. 
Controlled 
Bridges 
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OPFRATIONS JAN. 
Test Openings 1 
Boat Openings 20 

Total: aa 
Minutes closed 
to traffic 110 
Test Openings ~ 
Boat Openings 20 
Total: 20 
Minutes closed 
to traffic 120 
Test Openings 5 
Boat Openings 12 
Total 1? 
Minutes closed 
to traffic 143 
Test Openings - 
Boat Openings 3 
Total: : 
Minutes closed 
to traffic 8 
Test Openings - 
Boat Openings 29 
Total: oo 
Minutes closed 
to traffic 126 
Test Openings 101 
Boat Openings 1909 
Total: 2010 
Minutes closed 
to traffic 
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Fi NEY JERSEY STATE HIGHYAY DEPARTMENT 


Electrical Division - Bureau of Bridge Operations 


Comparison. 1940 - 1941 


Variation 
Bridge No. Location Jes Operations 1940-1341 in 1941 
B.o/3 Hackensack River Test Openings 36 56 t 20 
. Secaucus Boat Openings ae) 309 Gs oe 
Total: 374 565 - 9 
Minutes closed ; 
to tratiic 26935 2425 - 270 
 Sis5/4 Nacote Creek Test Openings 1 16 e 1 
Smithville Boat Openings 8 7 et) DA 
Total: ae) Bo - 2 
Minutes, closed 
to. treaiitie 193 180 ~ is 
53.0/4 Mullica River Test Openings ee 5 ~ 27 
Smithville Boat Openings 392 ol4 + Lee 
Total: 424 ene. + oO 
Minutes closed 
toc trarric R000 aco? ~ ar 
56.7/4 Bass River Test Openings 53 AS = 4 
New Gretna Boat Openings o See + e 
Tote. 315) DO - a 
Minutes closed 
to tratiic 256 206 - 20 
75.8/4N Shark River Test Openings Be 19 - i 
Sterner Bridge Boat Openings LoL 1870 + Do? 
Total: 1345 1889 + 044 
Minutes closed 
to treciac 4730 7883 + 31593 
135.1/4 Raritan River Test Openings 6 26 + 20 
Victory Bridge Boat Openings oink A299 - 472 
| Total: 2077 eas =~ Ade 
Minutes closed 
Lo vsrer tic 15632 12841 « S79L 
40/6E Hackensack River Test Openings Al ao - 9 
Littic. Ferry Boat Openings 220 190 - 30 
Total: 261 Bee ~ ele) 
Minutes closed 
to traffic 1442 1262 ~ 180 
50.5/10 Hackensack River Test Openings 122 118 - 4 
Jersey City Boat Openings 1078 pe 4 ey) 
Wittpenn Bridge Total: 1200 1249 + 49 
Minutes closed 
to treflic 6856 7166 - SLO 


rs f ‘ ee Cena eh Rea WE 
< 4 ee : vee . 
. Soee . x 4 a et we £4 g 
vip SAWRORE ee FIDE ee paa Sapai csi Tacede anes sin hla namin A ladeduanics rp Fix aoa 
i) * Pe * “ . “ 4 ace rare a - M 
‘ y La nt z : ae S PE rie Pa ay a a Meee BE NE ee 4 
¥ ety aS bf ‘ win SO a Mav cues? sw Rd SAC a Ae ie wall Bh ot 
- Pepe a cceeeinne a (Opxae SB mS sy Ak AEs secede era iW rn lar thipye Oe rages. 0 hil ase eee aeons nN EN ihe pe tite ate 
+ - dnt - our ‘ “ 
r s é pane: & 
ue 2 h . , 
. “i ave aes 5 
athe eres Ca rn Ua A 
‘ . 4 
ve shes bh lyiae ca : 
~ . yeh Bie is ot ee be . toe f 
n . 2% a ; Rise ale PS eRe et a a SER) As 6 NR eR Nip ad a aS ane Madara vepebaceMecenal nT Met 
s . . ; % Me 3 . ‘ nee a 
: ze 5 PRA ee abet as 
- + . fF y re ne «ff . ‘ 
i Sete si Ai Pua ae me ae yn 
ie wish Bie % 4 ; hae DAE 
ton = z 48 ane 
a ae the fe 
“ a ‘ 
F 0 ay 
* rem TRG 
. ie a a | 
. hin ’ 
< : 
. 
: . ' in 
; 4 3 ud ‘i AE Orisa COG oe Vtg : 2 3 
oe: . ‘ ¥ 
, i : ws gn 
’ ed se a * - S ' . 
he osiller “-* y ra ‘ « . 
- ‘ : a an ia d 
. 7 4 
ave . ‘ ST ee 
Se ee Se as ; ‘ 
Sig 
p ry 
ae é ’ ‘ ' Ear Die Ee pee on 4a + 
, , =} “ . alg . , * Ld e t 
: ee eT : AT bs 
+ . 7 * a - , 
3 . . ' 7 ¥ oat J " " . Eee 
a ! Ce ae x ae . Eg 
. er, 3 es « be $) PeliEKe 
, See , f 
. AeA eee eta ot Dents ny Wiagl Eel 0, ; ‘ 
PE i aie on we KL daring ee 
. . M ‘ 
6 1 . S : 
’ < =) . a . a 
’ aR A Wy, , Z ' 
4 « si} Gees 
’ RN > ay 
iF . “i : y < cS , PF eS Se : 
ohh “5 in we e . 
45 on nS 7 » n ’ a a ayy A. ’ 
a 4 a elie . : id 
“ . . . . tee ae i C 
- mae ‘ esd $ 2 
A 7 
. Seay : : re 
“er ha + oy Wie 
2 ve oa . 
y ‘ 
e ) F : PLU Ci wre % 5 ae : i 
tls re ‘ ey 2 . 
5 ae Bs Mire f 
“hee “e 
. a . ‘ rel Bess sor me res 1 Hei. a 
“ ‘ : 2 Nh WN) 6 ci See 4 
< o se | a = rie - 0 
Fae : *e ooe Se we be ¥ i 
‘ a Es ‘ a bes P 
. : iy 
Shy. % woe ‘ as 
oo? Py ‘ . 
. 2 hy at oF. . 
Be : 4% soe - 
=a - ua . i : iF z t 
a ‘ 
ae “ . tai 
r) ie 7 ote sete s 5 Seer «he a 
y ‘ i . a 7 : . . x g 
* we . . . Jefe 4 * - - « 4 
Sar on : ek Gr J a Sad At A Gs ) 
«2 n i a Ete baat Lah ’ 
“* , aS ele . - - 
: elu ‘ ; 7 4 } P ‘ 
oe eine ‘ mnt cmptenate, 4 Wy 
J Me shee ne dy wee ? 
v F 4 
- ~ oe <i i. 0) 
Tie ee A , 
ri . re Z « « Bt cry F, 
¢ g : i . Pes a2, Sis * 2 aA 
* 1 eee , 2 ; bh Best 
rs vid Si 1 Ce 4d ale ed SN Ae es ees 
a Beas . : ate Stns : gente Orel Wa wie es 
‘ . ’ 
‘ ‘ Cv et ee Te tee fe P ° 7 We Faby och 
vd on ; aa se (ite : v ed oe * 
a The we ad! ‘ x =) ve ’ Pa , * 4 3?" 
i! a er cre Ty ae Fag ern toe ' . ’ rare va x 
oy in ROR t Ors . - ee 
2s ta “ee , 
vm oy Pe sess aoe Sano rity 
O s Buohe dw’ Fae Ni We, A ta 
mere St 8 ete ees. ove Wo Fon A ew ne sant ie ‘ 
« a ” ae hs oy » 
&§ = ie gf ' ’ 
. a Pe . 
” see fp 
+ 
YY atm 
, ~ me ae 
b a a 
‘ sh 
ran ee 
7 Sos 
z Fe hee tate 
Ar ee aes 
Wate 3 
Nima ee 
*. Goce Mote ae 
— _ * “ . ” ‘ 
’ vee * 
far . BS . 


idge No.: 


0.6/25 


12.97/25 


Location 


Cooper River 
Camden 


Rancocas River 
Bridgeboro 


56.7/25M Passaic River 


Newark 


Closed Jane, 1941 


56.7/25M 


57.8/25M 


% 2/34 


8.6/35 


11.4/35 


18.1/35 


Passaic River 
Newark 


Hackensack River 
Kearny 


Manasquan River 
Manasquan 


Inland Waterway 
Point Pleasant 


Manasquan River 
Point Pleasant 


Shark River 
Belmar 


a 


Operations 


Br 


Test Openings 
Boat Openings 

Totes 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

To tad 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to trefiic 


Test Openings 
Boat Openings 

Totals 
Minutes closed 
so tratiie 


Test Openings 
Boat Openings 

Total 
Minutes closed 
+o traiiie 


Test Openings 
Boat Openings 

Total 
Minutes closed 
to treffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
405 trartiic 


Test Openings 
Boat Openings 

Totals 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


1940 


Not open 


1941 


44 


to highway 2 


traffic in 


1940 


w 

SS Ovf Oo 
co |colo 
Be IrNpoe 
vo ~3}0O OO 


Variation 
in 1941 
~ 136 
+t 207 
+ 7. 
+ 92 
- i 
- 104 
~ 105 
~- 616 
* See 
Foot- 
note 

* See 
Foot- 
note 
ws Oe 
#® AO) 
& S69 
+ L787 
+ le 
+ 62 
74 
» j1OS 
+ Wk 
wo LEO 
48 
+ 114 
O 
Soe 
- 79 
~ OO 
- 45 
& 5635 
OL 
ee 107 


ale 


= bj , r . 
Eng eee: j ys i | Sere, ate Weer ip pin tee M 
nn tend trantenceneomai an raptinbncmnn ve maa ty Pivots 8 Fe be el ea ‘A 7 sf 
nee ETN! SS at enn re empty PANS tes ay ohb 9 Ws aga AebispEgmnBI COA, ihe crmneine MMa tems tA sideiabe woes 
er x = : Ben Dwinns was 
* 5 2 owe atc SAE 
a a Soe 
OE ae 
ss p. ff: ‘ . 
saminda , 
, . We 4 
ee Sea Pha . a 
: J Chis f 
: Ti 4 i Pree “yf ° 33 
S Hee BS - Fe i . _ — 7 as 
= ‘ wi ‘ * . 
- - oe —. ae 5 Me 
Spare: : Pe; a Laie ae) - ; 
: * ’ . BY fon oth PLT hae + am 
Be C2" : y Pay oft ‘et ae Ser: AS ps yee coe 
: 8 Sa ah Fi 2 ey I OY Se Fk, ‘ Se) cin tie % eer cas 
4 ‘ a4 . ; aad ee ie Yt beds * ‘. ; 
J . i ; . Am has -? Pr oa 2 f 
— i Fd Wits, Te a Fae cstv int X 
Ps) ag ciry at . - * S 3 SE emily ra) 3 Wy ve 5 
. L é my ey & 
Ra tN Fondo bak - 4 eee 
" i st wre 52.50 
rs . ihe > ob L er) i 
c 5 eR - 
; ' 
z oe 
fs . hae ue t 4 me 7 P. . ns " 4 5 
2 ri er es 5 i =iai ig whe 2S k 
i : SAS Baap eg é ce A eke ae y 
4 A 
=r oh . i ae ; Tee cS, 4 “ ‘4 . 
Prope ad ee : = Pek 
Dee 
a 5 oe oe me sows cp ape 
ov Ps ae ae to ae a ats 
“ i es Sic 


. ee oe - 

yp Se eo ee ae 

. + tbs begs ae 
OR TAPES Oo ey we Al 
bated? vos Jat 


i ae Be Og 

f - ae Pos 4 
eee 3 “mat bee. 
gon? my 

a hhnaeeas” tw! 


Bridge No. Location Operations 1940 1941 
41.2/35 Matawan Creek Test Openings 30 20 
Keyport Boat Openings - tet 
Total: aa wens 
Minutes closed 
40 Trerric 190 120 
43.9/35 Cheesquake Creek Test Openings 64 a6 
Morgan Boat Openings 801 B19 
Total: 865 854 
Minutes closed 
to traffic ob d 3616 
12.6/36 Shrewsbury River Test Openings 132 89 
Highlands Boat Openings Bio 262 
Total: O00 Od 
Minutes closed 
to Sreariie 2666 2674 
5.4/44 Oldmants Creek Test Openings 106 58 
Nortonville Boat Openings 8, 9 
Totals: 136 67 
Minutes closed 
to traffic 1132 497 
8.5/44 Raccoon Creek Test Openings Closed 32 
Bridgeport Boat Openings Under LOL 
POtaL: Construc- 284 
Minutes closed tion 
to 4retiLe 1674 
16.3/44 Mantua Creek Test Openings 140 74, 
Paulsboro Boat Openings JABS _249 
Total: ao9 _ 325, 
Minutes closed 
Gov traitic 5002 3206 
19.9/44 Woodbury Creek Test Openings 88 104 
Woodbury Boat Openings 268 261 
Totals: one 365 
Minutes closed 
to trarti 1286 LOL 
2.8/49 Alloway Creek Test Openings 14 9 
Quinton Boat Openings 4 9) 
Total: 18 14 
Minutes closed 
to. tratiic LoL 143 
15.3/49  Cohansey River Test Openings 37 35 
Bridgeton Boat Openings 16 20 
Total; 53 59 
Minutes closed 
to traffic 312 3385 


Variation 


in 1941 
- LO 
ili eet 
~ 10 
- 70 
- 29 
+ 18 
- nee 
+ 49 
- 43 
+ 36 
~ 7 
+ ) 
~ 48 
- As 
- 69 
- 635 
+ oe 
+ Boe 
+ 284 
+ 1674 
- 66 
+ 90 
+ 24 
# 204 
+ 1s 
- ra 
+ 14 
x 2e4 
- 5 
+ a 
- 4 
- 8 
- ya 
A 
Cae 
+ 265 


we ms 
ot ape 
+ 


fren 
we 
Cy aeRO 
ra 
Seen 


OT eas aki ad 
-s 
. 
j . 
92) 4 
i vee 
are 
tS Pee 
; 
Maes eens 5 
hy 
on oni y 
redbtext 


Sa et a ee ae 


> 


Pa 


9 


‘ 


ost 


woe mal 
RENE ROR em hal ti ate RAND gale AS bai te aencrensnboininicrci savanten 


ie wk 
he So Oa : 


; jr: 
<P ndk < y Ned By 
ee ae a Ment Treen 


Ne yer bai % = 
2 eh at # tLe? : iJ 
. 3 ew - 
Rie : epee 
‘ J alle “eat al We aa 
g v 1 aa! / 
. oe Poa he es 
ss Ms vient e 
. H of wig 
c! hn ay! 
iii ere 
. “use 
4 ee 
2 é ey «! {aaah , tps < 
e taf Hy vi f E 
ie » bx 
i & 4 a : 
‘ oe 
; 2 oe Ty a aoe et 
i 1, es ‘a en 
i pre Pat , 
by vez 
es : 
‘ Ae inti ges 4 
2 “ be id ad ” 
o ” -) , 
i, 
7 3 erg 
ar 
A . : 
Sam % Hy 
dusty , ie 
- 
“ CSE 1 
ow ode By “ 
ene a 
ee 
ft - 
5, : ‘ + 0g OR wd Mee: 
r . ome at Dy) 
- ote 4” , 
V wh 
J F Be . 
HO eG ae a: s 
Sey Si. 50 py. Gel : 1 
k ; 
sie : 
: ‘ 
s 
‘ 
, Pt 


Bridge No. 


Location 


t-te 


rer iN 


26.1/49 


30.3/49 


72/50 


Maurice River 
Millville 


Menantico Creek 
Millville 


Tuckahoe River 


Tuckahoe 


Island Heights 


Long Beach 


Ocean City 


Somers Point 


Lovelandtown 


Combined Totals of All 
New Jersey State Highway 


Department Controlled Bridges 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to trariic 


Test Openings 
Boat Openings 

Totals 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 

Totals 
Minutes closed 
to trarris 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to tpattic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


Test Openings 
Boat Openings 
Total: 
Minutes closed 
£o.trariic 


Operations 
EE LIAS, 1 


1940 


lle ws 
COyN O1 


70 


oe is 

po] do be w; cafe oO f[R]r 
rN co © foo{ do 4 hore SG {alo 
Sow oo joee @O jae ag & Sw 
(oo) aver) co CAPE © © tOoy~i CO oS MOO © 


7786 


1941 


7551 


Variation 


in 1941 


+ ees 


+ 3 


4+ 
Cl 
wo 
aw 


“ 200 


Test Openings *Combined Variations on + 118 


Boat Openings 

Total: 
Minutes closed 
to treatitic 


Test Openings 
Boat Openings 

Total: 
Minutes closed 
to traffic 


1767 


New & Old Passaic 
River Bridges at Newark_- 8580 


1556 
39534 
40890 


- 8698 


-~ 41062 


- 21 
- 7678 


~ 7889 


~ 405463 


“ . 3 F ' 
acre on, ss ‘ ae é , 1 Rae 
‘ : ‘ Soc gees ‘ ern tPA TIN ga We ne aceeoniesm cree ag. warps babs Bl oT ee Oo Maem a 5 
* sana’ Pe re Sh id - yo a % 
Bian gjrias ean Ph ES me 
a i 
vd toe Bek ap ae “ae ait ein 
os S rd S a wy 7 ae r Her a: ce 4 r | ¥ 4 
i te . sy , wen de i 
. ! tay pineal 
; ; j Oe wy <9 
: + het . . hee ow . ad 
: : pe ane sen ecm & fo if 
Le ee Rae “ ee See 
a a 
iene wba « at ts Neer 
nt 1 . ‘ i ‘ 
1 
4 ‘ ‘ih 
; i ‘ gl i , Maca: 
: "7 a) . Pes : , 
oes sya es 
d Y tis 
: ' i. ee ° 
re hn . { 
i eS hd , 
PAGES. A isizae A cl | 
ie . oa ony t °) 
‘ ‘ ; eae ne : 
ea 5 = , 
* +s - i ’ : 
f ‘ = ? Me ect 
} bs ‘ . \ d 4 
aie cies ‘ Baw . 
é ae a ae 
; _ * sey weet . . 3 
Gee . ; 
Sue. | 
id * . 
’ ‘ % un 7 
ae ; f a 
f ‘ <a 
' < ‘ , : e 
Ae ve ’ 5 
1 " : 
CAE OM NS ES. ort } . 
ce ‘ - ra . « 
‘ fi 
: ; Bini 5 . Peru 
ne a f \ u ane - 4y¥, ane 
2 7 * , " ye 
A ‘ * Mic « " . 
eee Parmer ee Perera ae 
; : ; 
~ 5 , 
te t ea! 
» , 4 Waa ; 
. ne re te . we eee 
pSeattbreterer or: . sf 
s : ERR - a wes 
Sv Ghiesee Mites : ae oy when Pe cy 
“ tag 4 ag is aN Go ‘ 
s e aS Ags ye 
Mee Ser 5) aa tee ee a 
F aa 2s 
{ 
< . 
4 ; Lara ti: Yas is aa 
. 7 ue Wee te ey, f3 ea 
Liat ¥ . aie i e tie 4 
Zs a oe hy | i Ree vo & 
sen ee } i 
in ’ pe eer - ne - ve : ; 
fig e: $ * pcr. eh at aa Ne it 4 
. bs MAPS, if 
Seiad si i 
“ ‘ « 
fF tom ba, bene 
‘ 
Ke 2) ye 
ae V 
¥ wih ve i ; pay ae “gine ea, 
he) - - . * 5 | 
e : AN ; ‘ rely ‘x 
3 i bi} ve : a 3A 
5 v “ a eH a wh AeA “ 1? wy Ni a 
‘ [x 
¥ le das ce ee ok Cen k aus | ¥ 
, ; ; : ; “ “a 
. . s < . 3 ‘ r ‘ 
. My be ‘ = aa 3 * ae b e i 


ge d3G AWMHIIH aiviS ['N 7 oe AVL 32 
| eee ey YY Ys 


—————— eS 


NOSIIG WvoldLoals 
arvsyungd AVNOIS Add 4. 


| Ka 
SAVYNOIS DasdvaL 
Y NOILOSdSNI ght BONVNALNIVW 


Aog 


au DMvIIg€ 


& “oN 
NOa 
BYOHS HLAOS 


go 
: Ye, 
ve ies 


Am 
/ ' 


' Waeasdavynsavin 


C-:oN ALI Assuar Ww, an 
NOU NVLIIOd0OuLaW Bae | 


% 
Za 
arta 
g 
re 4 ~ 
FY” 
S y 
% % ¥ Gi L 
es % he 
YP); 


hg X auvMv 13d 
ids ey, ', 


AES 


| KINI 


T ‘oN NwassNS f yy 
NOM NYvLiodowisw = 
HLUON Pees Ng = 
4 S- 


3 N ; — 2 ee | 
S | 
NOY NaZH.UON | s ss Q) oN 


NAY WHiNS9 


ee 


+ he f SY 
7 . Theva Sod : PENS ‘ 
rm 2 vt a or . 
Pe aoe oliy nae | 9D) 
5 Stine rs LS gn ce URC aaagurne ate ej dere eb ar Tine S298 S98 Sem 
. ey # -y te oe ales ” SAAN EPA oe) sna ne 
sate Deicke LARS Ieea/ mts de atte ike IN nan Nr RATNER UNG 
gatewe Fay . 
’ Air N ras tery ie . 
ri es Se kas a ‘ : ‘ 2 
ee . eee ue 
ase . LW hoa : os oi Sp 
pee) . % Te F 
" Abo k ogee MEP tiraem Ny aes ee 
hay sees s! Pane ‘ 
Ms «se iia , ao 
eee ale 8 
<5 - er 
hte i ‘ 
’ 
i 7 2s és : ae 5 * 
we ws oe : ‘ 4 
‘ bi , . 
ata nes ee, Gye ee “ : 7 : + 
The Sate ‘ i 
Le on 
ne ‘ mS Gist: Sagas c \ 
. ve a = : tae 
I - B . 
’ “aie NaS 8 Pat on . 
‘ 
eure ° 
s . _ ; 
* ‘ 
i : m5 Pas a 
Saenk  AET ee 9 Rae: S ; 
; ‘ 
si 6k ove . 
. , “ ‘ Se mY . 
* - . ee hg 
~ . ve 
we P ‘ E 
- ‘ oh 
eh, x 3 
i : x ; 
Se ee eect amas ‘ ‘e 
‘ asa) Cae ‘ ” 7 , ; . 
PIS * : RS ce . , 
ut P : 
. . 
, & Lane I ee : 
’ ; . ; Mats 
a4 ney ; s lad of 2 
ery ” ae a % 
a iseaieyoear coun 4 q 
o- 2 i" + 
ae t pan 
nes « ' z . " 
. ' ef Raya s : 
Ae abs Canc eeh ® 4 5 Y 
te ee aie fs 7 ot oa Sota i nt ‘ ' Pt 
Ate: eashee “nk F td =e + 
: ‘ ; ‘ . 
Fi ‘ epee 
: by . 
. ih OA 
vex i ie 
- 5 * Ded ak Ang : ae tN 
4 ; oe © vem, ¥ : ' 
had d 5 ‘ sg ree . [ 
ares ¢ i Miya bbe a ic 
% ‘ i ne fe ny e : 3 
‘ 
e ae: me , 
. a th oy wy 5 : ‘ F x r : A 
’ Tus 3 : : me ‘ a 
me r : o we < 2 ax! as 3 
se wee engine rear ‘ a ‘ eae ; he d 
cee wy wrens c ‘A otf ‘y wale 
. ‘ : a . Pa reac ee a es wns . 3 
- E ' & : ye 
‘ 
- ony exe pv die ww ' on 
A eee . : @i Pe ‘ 
” Wie . , Pk. 
eae * y Sie ne 
. ‘ te a : 
; . F ‘ 1} : : ; 


CENTRAL RUN PE AKO 5s ie ee 
NORTHERN RUN 


No 2 


N°G 


NORTH ~ 
METROPOLITAN RON 
No-1 


SUFFERN 


ANS : %, Gh i 
SS N 3a aed 


, ON VQ pp ~) 
GN S&S 4, iY ae — Ny 


SY ASS 
| Lied METROPOLITAN RUN 
On iy JERSEY CITY N°:3 


\. “aha 
DELAWARE ° o, 


NORTHWESTERN 


RON 
N2:5 


PARK 


CENTRAL SHORE 
RON 


toa 
SOUTHWESTERN 


RUN 
N°: 38 


NO:7 


SOUTH SHORE 
RUN 
Ne. 9 


MAINTENANCE pS INSPECTION < 
TRAFFIC SIGNALS 
Sos BY. : 

TRAFFIC SIGNAL BUREAU 
ELECTRICAL DIVISION 

N.J. STATE HIGHWAY DEPT. 


RAMSEY — 


MONTCLAIR 
’ ¢ Ss. 3 


J : WEST ORANGE 


ee TELM! Sr. cae 
NORTH ARLINGTON me 

i Jos No.604 
: —RouTe 66 Orr AVE. 
Aciacmernisoinel ‘PARK | 


- NORTH MeTROPO LITAN RUN 


TRAFFIC SIGNAL Locations | 
Es “ERECTED AN. 1974 


ELECTRICAL DIVISION 
TRAFFIC SIGNAL BUREAU — 


N.J. STATE HIGHWAY DEPT 


Ms SAO er INE see eA 


© 


aistow™ 4 


mork 


Jos No. 230! — | 
ROUTE 23 & GREENWOOD AVE ||| 
MOUNTAIN View 
Joe No.686 1 
pg] Route 6 &Five Corners|| 
To TOWA 


Fl 


NEWARK 


4 


Jop No.23507 | 
RouTE 23 & BRADFORDAVE. | 
CEDAR GROVE | 
Jos No.5 | 
ROUTE SNES 
DENVILLE 
Jos No, 619 
Route 6 &32 
PARSIPPANY 
» Jap No.1006 
ROUTEIOELITTLETONRo 
MorRIS PLAINS 3 


3 


PASO 


ie ‘ Jos No.1009 
r No.2 9| RovuTelo BLIVINGSTONAVE || 
i / LIVINGSTON 
a NorRTHERN RUN Jop No. 2407 | 
Route 2465S Ave. | 
/ TRAFFIC SIGNAL LOCATIONS 3 inmaepwet ioe nit 
‘Jos No.240t 


Route 24 6 MILL BURNAVE.| 


ELECTRICAL DIVISION Be ns 
TRAFFIC SIGNAL BUREAU “re FLASHER SIGNAL 
N.J. STATE HIGHWAY DEPT. 
ean ac eas aneran aM a ne ceca nee anon eis 


(2) 


{ 
facbeaee * 
Heigh ts 


< 
Se 
ee 


Ss 


“Jou No. 120. 
“ROUTE 1é PALISADE AVE. 
_ENGLE Woop CUFFS” oe 
poe Jos No. 5105 | | 

a a Roure S| E EDGEWATER AVE 
ene RIDGEFIELD | 

ae "Jos No687 
oa) | poure 6 SLIBERTY St 
: irre FERRY ae 
: “Jos No.304 
4 RouTE 3 &. PATERSON PLANK Ro 

. _SEcAucuS (PLAZA) 
Jos No. 309 
“ROUTES & COUNTY RD. 
i SecAUCUS | te 
vs Jos ‘No. 308 — 
6 Reure ce tirensonP etn Ero 

Secaucus — 
nee aoe No.3 

a Route 5 ELINCOLN TUNNEL LAPPRONGY 
asa te BERGEN 
. Jos No.108 
a “Route 1& PATERSON RD. 
| Jersey City 


: mares No.198 
ae ROUTE 1& COUNTY RD. 
- JERSEY CITY — 
Sh JoB No. 197_ 
10} ‘Roure IEMANHATTAN Ro. 
Jersey Ciry 

- Jos No.110 
Route lé DUNCAN AVE 
JERSEY CITY 


: oe Ue See: No reo 
ELECTRICAL DIVISION 3 eo i Route 25&fepeRAL SHIP BLDG. 


KEARNY 


METROPOLITAN RUN 
TRAFFIC SIGNAL LOCATIONS 


TRAFFIC SIGNAL BUREAU | . 

“1 io SG No. 322 

NJ. STATE HIGHWAY DEPT. i : 13) Roure 3 & Koosevett Buvo 
ta . * shia si 


* s ERECTED. vN \94\ 


Jee No. 2703 


- RAHWAY | 


Joe No. 2704 


RAHWAY 
Jos No. 2705 4 
Route 274 W. MILTONAYE- 

RAHWAY | 


Not 
RouTe 25 RUN | 
TRAFFIC SIGNAL LOCATIONS 


FLECTRICAL DIVISION 
TRAFFIC SIGNAL BUREAU 
N.J. STATE HiGHway DEPT 


Ft Rovree?- ‘SoutH St. RAMP | 


ROUTE 27 € INMAN AVE. ne a 


OR TE 27 éW. ae a ne : 


rial 


jee or eo 


NEWARK 


oe. No. 2571 
“ROUTE ZIEMYRTLE AVE 
ELIZABETH 
fo ee : “Jos No.2564_ 
3 Route 25EBacneLion AVE 
LINDEN : 


| Jos No. 2585 


ee Yee} Na. 5 2566 _— a 
Set: 3 Route 25 & Tuxedo PLACE 
LINDEN | 


Bee een” 
: oe No.2575 2 ; 
2 Route 25 & HAMPTON ST. 

wa LINDEN. 
i ~ Jos ‘No, 2527 
ae Rourne? BGRAND St 
— RARWAY 
Jos No.2528 


UW] Route 256 Mitton Ave 


— RAHWar 
Jos No.2541 


yal Roure 256 LAwRENCEAN 


RAWWAY _ 
Ae ~ Jos No.2513 | 
13. Route 25 &SAVENELAVE 
: AVENEL ‘ 
Jos No.2525_ 


RouTe: 25 &4 
WooosrRioce Clover LEAF. 


4 FLASHERS 


“PF FLASHER SIGNALS 


% A ERECTED IN VTA 


ceca er er 


WAR RLE N GF( 
f  . roe eS 


NORTHWESTERN | 


| ‘ROUTE 30, 

No. y _PARKWAY, TRENTON 
ah Jos No.280! 
NoRTHWESTERN RUN ‘RouTe 28 


aes |p 
dos No. 3022 
maul ROUTE 30— 

* i MAINST., FLEMINGTON | 


TRAFFIC SIGNAL Locations. 


| ELECTRICAL DIVISION 
| TRAFFIC SIGNAL BUREAU 
4 STATE HIGHWAY DEPARTMENT 


| 


“FE FLASHER S hat. : 
= ERECTED IN. 1941 


ELIZABE 


Jos No. 2813 
RouTE 28 ELocust Sr. 
ROSELLE PARK 
Jos No. 2916 — 
Route 29 & NEw PRovIDENCE Ro. 
MOUNTAINSIDE 
Jos No. 283) 
Route 28E TERRILL Rp. 
FANWOOD 
Joe No.2935 
ROUTE 29EMOUNTAINAVE. 
BRIDGEWATER TWP. 
BouND BROOK 
Jose No. 2934 
ROUTE 29 & THOMPSON ST. 
BRIDGEWATER TWP. 
Bounp BRoow 
Jos No. 7110 
Route 29 & Od RouTE 3! 
MOUNTAIN AVE 
SOMERVILLE 
Jos No.3102 
RovuTe 3! &SomerserSt. 
SomeERVILLE 
Jos No 2514 
§| Rovre 25 &STOCKTON ST. 
HIGHTS TOWN 
Jos No.2595 
9] Route 25 &ALLENTOWNR 
" YARDVILLE 


. a ogee a 
HicnTsTows 7 : ae r 


a : 3 


‘ No.6 
“a! CENTRAL RUN 
TRAFFIC SIGNAL LOCATIONS 


ELECTRICAL DIVISION 
TRAFFIC SIGNAL BUREAU ; 


N.J.STATE HIGHWAY DEPT. 


care — eines = a i a a 


wow 
it 


sikh Amb oy 


1 SANDY HOOk © 
Peasburd BAY 


Saewes 2 eee 
. ———= = ‘ 


: i <a 


Ef \ - 
\JoB No. 462 © be 3) FO oe 
Rovtk4&S4o0 |. . | sea | 
MANAHAWKIN { ! bin - a 
Jon No.3534 hi ho Ba : ce 
Route 35 x o ee 


IFoRT MONMOUTH ~ | 


| oy 

| ; toms River 

: yess Ha a SicNAL 

2 No. 7 , _* = ERECTED IN erg 

Luiiale CENTRAL SHORE RUN. as 
hoz // TRAFFIC SIGNAL LOCATIONS | 

Beak: ELECTRICAL DIVISION © 

pf TRAFFIC SIGNAL BUREAU 

1 J 

| / NJ. STATE HIGHWAY DEPT. 


ae  WALLTWR 
et "Jos No. 3517 
eae ‘Route S5E4N i 
oho § : BELMAR | 
Jos No. 5516. 


Fis| 


Jose No. 3601 — 
- RouTe 36EPALMERAVE. 
KEANSBURG 
Jos No.3604 — 
Route 366 BROAD ST. 
KEYPORT 
Jos No.3524 
be ROUTE 35& BROADWAY © 
KeYPORT 
JoB No. 3405 
ROUTE 3464 
MATAWAN 
 Jop No.6602 
Route 4Né355 | 
EATONTOWN Re 
pa Jos No. boat 


cs Jos No. 3507 
ie Route 33 & MAIN ST. 
: (FREEnOLD 
~ Jos No. 35H 
“ROUTE S364 
FREEHOLD : 
Jos No.5 o2 = 
Fo Roure 33EJERSEYWILLERD | 
‘HOWELL TWP, | ier 
Jos No.5314 o a 
Eadie 336 he 
NEPTUNE ~ 
Jos No. 6601 eh 
ROUTE AN &33 


: a 5526. ~~ 
(Route 35 SEAGIRTAY. 


ROUTE 35EDEALRD. 
OcEAN TWR. © 
~ Jop No. S407 oS 
RouTe 346 ScHoo_HouseRy 
aes WALL TWR meal 
Jos No. 3507 ee 
Route 35 SALLAIRE RD, 
SPRING LAKE Herts. 
- JoB No. 3548 
Route 37&4N 
SPRINGLAKE | 
~ JoB No.3702 
ROUTE 37 &BRIDGEST. 
BaY HEAD 
Jos No.496 — 
RovTreE4&357. 
Toms River 
Jos No. 6624 
Route 4N BIG HAVE. 
” BELMAR 
~ Jos No, 6604 
RouTE 528 EMILLTOWN RO, 
SouTH RIVER 


ne 


F 20) 


F 2t 


No. 8 i | pe Ky 
‘ an 
TRAFFIC SiG CN 
AFFIC SIGNAL LOCATIONS py. ane} 


ELECTRICAL DIVISION 24 

\ 

TRAFFIC SIGNAL BUREAU ue 
N.J. STATE HIGHWAY DEPT 


: a wa 2 MA Sak een da Wig 
. ei ns ‘ i ; Try eee pe waese ae 


' Pennsville 


rs) 
Salem 


Oo “yom No. 4313. 5 
Routh 43€ Warwick Ko. 
MAGNOLIA 
~~ Jos No. 4314 
| Route 43 €EvVEsHAMRD. 
— MAGNOLIA 
Jos No.4515. | 
Route 45 & MARKET ST. 
GLOUCESTER 


. Joa No. 431 . 
6] ROUTE 43 E.KiINGSHIGHWAY 
AUDUBON . 
— Jos No. 37805 “Jos No.4203 
2| Roure 38 &CHAPELAVE- 7| Route 42 & BROWNING Rb. 
DELAWARE TWP, MERCHANTVILLE BELLMAWR 
Jos No. 4509 Jose No.4101 
3| Route 45 & HADDONAVE Route 44642 
COLLINGS Wood ' RUNNEMEDE 
Jos No. 4510 JoBNo. 4451 - 
A| Route45 E NICHOLSON Rb. ROUTE 448544 
GLOUCESTER BRIDGEPORT 
JoB No. 4516 Jos No.4406 
5] RouTE 45 EHIGHLANDAVE.  RouTeE 446438 
GLOUCESTER PENNS GROVE 


Jos No.750!1 | 
Route 25 E FEDERALST. 


M A5 Shi % y 
4 . 
? ‘ 
4 ‘ ; 
, 
a ; 
1 
CN 
r Wi 
AE) ae i 
¢ 4 AY 
i 4 4 ite 
A , : vr 
¥ 
me ; 
d 5 / 
i} 
’ 
‘ 
We 
, 
i 
4 » f 
) 
{ q 
! i th t ‘ ‘ 
Xs f fm / ‘ Gy ng ‘e 
} Tiytey ! 


Mays Landing 


\ 


Ocean City. SOUTH SHORE | 
RUN Noe-9 
[Jos Ne. 39712 


RovTeES 39443 
HAMMON Ton 


\ 
JoB N°. 4805 
| rp |RT48¢ DELSEA drive 
. 3 


, a 


FLASHER 


MALAGA 


JoB Ne: 47107 
Route 41448 
MALAGA 

Joa Ne: 454 

4 | Route 4443 

ABSECON 

JoB Ne- 455 

§ | Route 4¢48 
PLEASANT VILLE 


No: FS. Joe N°. 4803 
6@| ROvtTe 48450 
bo SouTH SHORE RUN MAYS LANDING 


Geox JoB No. 4804 
CO) WTRAFFIG SIGNAL LOCATION 7| Route 48450 


MAYS LANDING 


ELECTRICAL DivisiON JoB No- 437 
8 IRT- 4°t N-WiLoROAD Ro. 


TRAFFIC. SIGNAL BUREAU BURLEIGH 
jos Ne- 400 
N.J. STATE HIGHWAY DEPT. 7 | et. 4 4 549 
nicest, RIO GRANDE 


oe FLASH ER SIGNAL 


BROAD AVE. CIR.CLE \ 


cn ie necetneate te aber trier moneplgpicearer eter hin em a RH EET LI bien wed = RR ca aS I ERIS. (AP TSE RR REA 8 “i Sas GP REE nee 


1 cotrepesmncta ere: nrret 


| | ENGLEWOOD ~ a: 5 
G.WASHINGTON BR. 5 
7LH | YONKERS FERRY 1 
| NYACK= BEAR MT. 


As a emi Na 


KEEP ro RIGHT 
_ 


| ONE WAY TRAFFIC 


= 
ca 


Econ haerait enon oe eee Tee 


Ee Se 


RE TEL ra 
Ceaeapecereemees aos 


as ieecy CvyTy. 

NEW ‘YORK TUNNELS 
NEWARK | 
BAYONNE 


| RIDGEFIELD PARK | 


ead paquets tted oie ate 
Se ee 


x A 


Ye a ei we l/l ACY EE 


HACKENSACK 4 


ad 


oe ers Speer 88 en he TSR A ET AE I 


1X4 


seers bre a 
mht anered 


‘| RIDGEFIELD PARK 
HACKENSACK 
PATERSON 


< 
POLIS eee =F Are Eee es 
So at cee ae near 


ve 


2K4 


SR URE SS 


a 


ee et green eit 


sm mes inary st enianresrereis agi ntpadaninaes eussiasaaceinanipremnpltret tie REDDOT CTS ince cienn genemnmaereeserts, Sinan see! eran) sre 


= 


EEP TO 
NE WAY TRAFFIC 


ERSEY CITY. 
OLLAND TUNNEL 5 
o 


RIDGEFIELD 

WASHINGTON BR. T 

YONKERS FERRY 
ae 


SECAUCUS 
PASSAIC 

HACKENSACK 
PATERSON 


ead + 
oe Rar: 
“} 


RIGHT 


an" «~ 2’ 


15. 


whe 
ih oes, , E 
iy if ze 
$a 
4 i 
F 
bats ey 
tee eed ? 
eye 


lIgeH 


— NORTH BERGEN | 


BEAR MOUNTAIN 


TUN 


Cin cle 


RSEY CITY — 


JE. 


re rrr vr wrap rere 


WALLIS 


CIRCL " 
VAN WINGLE Ave. “| 
= 
¢ 
ik 
ot Ht : , 
ul 7 an 
Fieve | | 
g19 | | 
vy & 3 | 
ev 3 Baie | | 
ime ae 
| 2 irae ELIZABETH | 
KEEP To RIGHT | lORM:| | Sea guore RESORTS 
ENE 8 ITOH) TRENTON Ba 
ONE WAY TRAFFIC! | 1a RH 


PHILACELPHIA ss BT 
‘ o , : : 
aoxt Png LS EY 


NEW YORK —VIA.. 
HOLLAND TUNNEL 
LINCOLN “TUNNEL 
G.WASHINGTON BR- 
—— 


HUDSON BLVD: 

(JERSEY CITX |. 

NEW YorRK FERRIES 
=—--—-— 


2-o x4 


se ee 


ae 


| ROUTES 1410 
|WALUS AVE, CIRCLE — 


HARRISON 
| NEWARK 
| KEARNY 
MONTCLAIR 
i 


2-o'%*4+ 


otro p 


JOB No. 417 


a 
—————— 


ibe he al 


>’ ve 


F 
| 


| ENGLEWOOD 
TEANECK 
SUFFERN 


: 
t 


- 
Po 


a oula Spa a carng dal ee pHa ast Reet 1 Ae RE ea NOt NO EES 


HACKENSACK 
PATERSON 
PASSAIC 


N 
58 
os 


o 


“JERSEY CITY 
NEWARK 
DAYERNE 


[HACKENSACK 
PASSAIC. — 
povEeER 


~ 


“HOBOKEN | oa ae 
JERSEY cime “1 
NEWARK i es 15 
BAYONNE 


pbbderhios 
PATERSON 
SUFFERN 


| 


yO 


| 7 


3 le } pare path eeetaoweapieminapee 7. 
a - GEORGE 
a Hi TEANECK WASHINGTON | 
a SUFFERN BRIOGE 
2 NEW YORK : 
om 

: a 2K + 

ae HACKENSACK : 


2 PATERSON ENGLEWOOD on 
{ PASSAIC € TEANECK | 1 
a PATERSON j 
SUFFERN | ee 


JERSEY CITY 
NEWARK 


BAYONNE KEEP To RIGHT 


ONE WAY TRAFFIC 


INTERS TATE PARK 
ALPINE Se <a Rc ete 
YONKERS re RRY 8 HACKENSACK — 
F | PATERSON 
DOVER : 


DEL.WATER GAP _ 


HACKENSACK 
PASSAIC 


om 
Ry 
ht 
i cate 


Jer Sty come 
NEWARK AE 
BAYONNE 


HOBOKEN 
- JERSEY CITY 
BAYONNE 


ENGLEWOOD 


“TEANECK. 4 HOBOKEN  *9 
PATERSON '3 ‘| JERSEY CITY 10 
SUFFERN (ee: 16 


BAYONNE 


na sie 7 Ww 1S Ag ie New: Box 
6.15 NEWARK . My ; 
Ne PLACED ARD. NEWARIC 


ae 
ayy 


RIDGEWOOD 
RAM SE ide 


HACKENSACK 3 
|IRUTHERFORD & 
NEWARK 15 
HOLLAND TUNMEL 16 


RUTHERFORD _—-B| 
WEWARK.—s—s—s—sésdSL 
HOLLAND TUNNEL 16| 

pit ated a ge a 


a 

“30"% a 
| PATERSON ae 
| POMPTON LAKES 14 


_Roures Pay re | 
ORO _OF Paes. 


ISECAUCUS 


_faupson Co. BLVD. | 
: LINCOLN TUNNEL | 
| | 


oe 
| Beye TONNEL | | 
a 


|| NEW YORK = 
aor 
e'x4 | 


UNION = SVT 


NEW WORK 


HAE one ED 


SECAUCUS 
PASSA\C ae 
HACKENSACK - 


| PATER SON 


ROUTE 3 


ILINCOLN TUNNEL APPROACH — 


NORTH BERGEN | 


JOB Ne: bog ge z 


tenant —— oat 


a en Bei Cn ree eh eo ys! 


y 
‘ 

a 
7 


CLOVER LEAF 


\ 


cette A a 


ROUTE 4 


“{ouas 


Ratt aes Se SS ee ee a 


SPRL NG Soh Maene ene PAML Sm BCR a Acie ep NEL) Sa aes aa 2 BLE Map Rev bee al alee eins eee ae er SE 


FREEHOLD 
/LAKEWOOD — 


SIGNS _ AN ssiaies 


mY 
at 


adie. 


ey 
Vy wks tl 
gn 


» 


yh ie 


| KEEP TO BIGHT. 
oe 
DNE WAY TRAFFIC 


PINE BROOK © 
DOVER 


IEWAR K 12 
OLLAND TUAINEL 
——$—_____—_—_»> 


Lg 
MOUNTAIN: VIEW 
IBUTLER 
IsSuSSEX 35 


| PATE RSOA | 

HACK EN SACK 12 | 
Q WASHINGTON BR. /@ 
=—_————_—_—__————_- 


RovrTes 6 23 
SINGAL <0 


| KEEP TO @/IGHT 


| 3 
OME WAY TRAFF/C. 


|\PATER SOM 
IWEW YORK 


iis 
MT. FREEDOM 
MokRkR/5 ited 


ae a ar en a te en ee 


-LEDGEWoog CIRCLE > 


3 mare! a Dt ihe, By be £) 
P 5 n ry ace ‘ be Rie Aan Swit j 
Vf Yate ara ’ fg, en Ra rg < 4 
{ ) a Jeo PN aA Fone ‘ 
; t x wee io ~ 4 
4 i * : ° $ a A 
‘ } A ree Ms i Hey rie ih Pe: 
i : ® a i v 
c ‘ h : t Ries ta 
ig ‘ et ra CSS tae) , : 
scent seta tame ay sanrintin acre pices ergnecn/ mma nmtnsnentaet pale etitn ” 
medeeer Serge nub no bonrcran eowag oo pant por acd Le en pentane espa meer AAR AR ed a ih eG mt ~ “ - 
ne wie Se te i \ + 
rf hia i & i 
4 * . f; ‘4 
ened i" 7 ” i 
eee : SEAN SEN. haste OMY Bo ENS, - Peso! 

=o. er eB ah phe Se hae sy AS crea ter nme Papaiclie . : 

Bete) : ; 

; 

i 

; 


LK. HOPATCONG 2} 
NETCONG 2. 
HACKETT STOWA 12 
DEL. WATER GAP 37 


sear set Fat nhl “ mn : aS ye 


bEF/ELD 


| een 
EDAD a ap aK SNMGOY POLE UNIS RT bk BF SN CEO DONO ALND an AEH Pred EAS 
Se ee ee en ran mean ee UR a net a a ea tl ae a 


2% 3' 


HACKENSACK 9 
PASSAIC | 8 
PATER SOA) | ae 
POVER eae 
DEL. WWATER GAP 175 


Ro UTE _6 


PALISADES PARK 
Jos No. 6/8 


ey, 
ea ¥ 


Cae hee 


ANDING. 

LK. HO PATCONG 
BERTRAND | ISLAND 
MT ARLINGTON _ 


| 
2 
|| 
6 
a 
' 
| 
! 
| 


cee 


merino aA 


Tare er dp tee ty Te RNY EET 


“XS 9-10 20 


a ora aa eal 


KEEP re RIGHT 
a 


| ONE WAY TRAFFIC | 


ALPHA 
PHILLIPSBURG 
BUSINESS CENTER 

a ena 


ee a han ot wae reetaaen < t meree 


BREAK LUNE ae ays 


SN 


| HARMONY 


| BLOOMSBURY 
SOMERVILLE Bl} 
ELIZABETH © Pes. Sn 


NEW YORK. 67 | 
—————— 


WASHINGTON 
BELVIDERE 


es * 


a X4" 


2-6 x4. 


PHILLIPSBURG 
EASTON 4 
BteTHLEHEM 1A 
ALLENTOWN eo 


SURGES ates 
BSB" xK 4 


Ar me A) A a a a A anece amen se 


Roures 24628 
STILL VALLEY CIRCLE 
Jos No> 2403 


POET ASM SINE SR 


ee i ar a : | 7 4 | 


| BLOOMSBURY 
SOMERVILLE 
PELIZABETH 57 


NEW YORK 


KEEP ro RIGHT 
—_——— 


|ONE WAY ‘TRAFFIC 
axa 


EW VILLAGE 4 
WASHINGTON 10 
[ACKETTSTOWN 22 

—=——_—__— 


———————————————— 
SS 


ROUTES 24428 
Connecrine Lin, Twr or LoPATCONG : 


Jos No. 2404 


Qatar 


ee 


. 
——— 
eee 


| LunTo™ 


ee o STRAW CHURCH CIRCLE 


7 ie | | No | See ete ee ae 
a PHILLIPSBURG | : | ‘ pre meh Peay a 
EASTON , | WASHINGTON Oe 
BETHLEHEM 13 PRELVIDE RE oo EP 


ALLENTOWN a" 
en 


BLOOMSBURY 4 
SOMERVILLE 32 
ELIZABETH 56 


NEW YORK 68 
<—____—_—_ 


2-6"x4 


ALPHA, 


PHILLIPSBURG 
BUSINESS CENTER , 


Sy 


SIGNS IN SeRVICE 3-3-4) 
ROUTES C4 €28 


“Sri CHURCH Circe 


Jos Ne.2405 


CAMDEN 


CIRCLE Ee 


Crees Fe ie rites ee i en tN I AL 
a a a rire rere pe ET AN A a oN 


KEEP TO RIGHT 
_—_—_—_> 
IONE WAY TRAFFIC 

| 2a 


KAIGHN AVE- 
ISOUTH STREET 


SALEM 


|PENNSGROVE 26) 
[BALTIMORE ie | 
WASHINGTON 
| ORR ISE BEAT. 2A ti (ee : 
Ee EN TER TT Tit so Ae ett : 
POF Us: ee PHILADEL PH/A 


om oy Ge eamianaamen RI GE 
(MOORESTOWN gs) ease 


| MOUNT HOLLY 17) | 


|\PEMBERTOAN og | 
| oreo eels 
BB se 


SIGNS IN SERVICE _ 3-2! -Z\- ~41 


ep at a enema ee 


Spin AS ido gutta Scsalnp be hi ant tnesans jer meni i  haataphesibaeanlisninersaipig tea tment 
} ; 


om 


eet met nei 


“ROUTES £a°2 40-45 


CAMDEN C/RCLE 


ee ee ee 


Job No. 2503. 


: UP RAMP FROM 
— LINCOLN HIGHWAY 


a ee ee —e- 


ROUTE. 25 


To. NEW | YORK. oe : 


TROCK RAMP Down | 
TO LINCOLN HIGHWAY 


tt cr me ren pene ge intr a tach ah RETINOL ES om AR ONAN SSC TT an” Ta ETT ee 


emir eo ato 4 
[HOLLAND TTONNEL 
NEW. YORK 


RIGHT RAMP FoR. 

[SOUTH KEARNY 

[NEW YORK FERRIES 
BAY ONNE 


ROUTE: 2B 21: 
: BEGINNING OF SY WAY AND 
DOWN. RAMP Te LINCOLN 

HIGHWAY | bees ieum ie “e i i 


JOB No. No. 2519 : oo 


a 


cca Saaanisa NORD es cAMaO La alata? Tiss Se, BoC WMO Me oN tor ka 


BAY.WAY 
CIRCLE 


|SOMERVILLE 5 ie ‘ ee 
PHILLIPSBURG GO| | 


PAHWAY 9 
bHORE FPO/MITS 
VREMTOAL hoe 
PHILADELPHIA»). 


30'x 4 


KEEP TO RIGHT 
OES, 
ONE WAY . TRAFFIC 


VERSEY C/TY | | | 
TUNMEL 


Cree: ‘ SIGNS in SERVICE joopeaes ue 
Routes 25 & 28 
BAYWAY DT /eCee 

Jog No. 2527 


RO 8. ae 


pe Bos SouTy pee 


1. ISOMERV/LLE 26 
LAMBERTV/LLE 52 
oe 2 mucos 


WEWARK CENTER 
IWOLLAND TUNA/EL 
|WEW YORK 


NEWARK AlRPORT 
JERSEY: CITY 
HOLLAND TUMNEL 
NEW YORK 


20 4 4 


NEWARK CENTER 
BELLE WILLS 
PASSAIC 


CECUTES. 21- 28 6 29 


irre arn ae 


Se eee a ee am 


| eee ae  TABTTERS cae 
BRISTOL 


BESS 


aoe! “ 72 Ye 


if 
>) 2" 


(SEP ge rT Pees: 
OPAL GLASS. 


| 


BURLINGTON : : a 
Jo8 No. 554°". 


lee ee 


ete erpe eld ie epee gta eine onde neat et A a Te ea an ae Pn Reyties z y ¢ m : 
SS = = A orc Bante Sao - opm a ates aterm oe ME 


[| 
| 


st 
+ 


HIGHTSTOWN 


REEHOLD 
SEASHORE RESORTS 
ESTRADA LENE GK. 


2% 4' , 


incre neha hen eenptee lenstttait a e tt Nt AO AOI OY Ae OS IIE 


Se pe ee eek 


: 


Lourés 254.33 
Job Mo. 2558 


| Sescbepo mca est x 2 Se oe an 


~- BEGINNING OF OF | 


5 SRE __ ROaDwa WAY 


ecooe ff jee09 


ALY. — 


ee? 


Zo 


| TONNEL 


POSE SIMRO ESSN SAE EEO PLEA BOR ap iris EWI EEN se Ed 
mean ns ————————————————————— : 


YER SEY C/7Y 
UDSON! BLVD. 
ONKERLS FERRY 
I/MCOLN TUNNEL 
SE SORRRESETE 8 


HACKENSACK — | 

PATER SOM IS) 

WASHINGTON BR, 
ea RRR IER CES ASH RIE. 


STRAIGHT AHEAD 
HOLLAND TUNNEL 
NEW YORK 


| "HUDSON BOULEVARD] | bes 
JERSEY cry 


: ie 
VAR RISON 41 || HACKENSACK ifece 
KEARNY 5 hard PATERSON ieee =i a ie cue BB 
VONTCLA/R q | "| LLINCOLIV TUNNEL ATONNELE_ AVENUE 
pPAYONNE S i G- WASHING TON ‘eRIDGE i, i elf 
_ Fj 4 : 
| 30" x4 : do8.., No. €579, 


KEEP to RIGHT 


ONE WAY TRAFFIC 
ee a ey Te 


nang 


NEW BRUNSWICK 9 


7 
sae Si EEE St ° 


Se eee = cee 


| TRENTON 45. 

| CAMDEN 67 | || 
PHILADELPHIA 68 | | 
—_———— 

: 
| RAHWAY 4 || 
| NEWARK (4 | | 
| JERSEY CITY 20 | 
| NEW YORK 23 
WO 8 iy eM age ws 


| 
i 


rn er 


SS 


pan mnpmmel omenli yt tt ep a AT TE PE ARE OOE TTIT E 


PLAINFIELD 


SOUTH AMBOY 


GREEN STREET CIRCLE 


ISELIN i 
OAK TREE tae | 
Ry 


_——-— 


SEASHORE RESORTS 


LAKE WOOD 
eeenenenne reas ae 


. 4 
pn enninns me en ey etn marina pean kenny mmo am mnie a alter Semanal See err ee eee 


ROUTE 25 


GREEN ST. CIRCLE, Yooenee 


JopNo.257¢ — 


ee 


cect a sy MN et nn an mmm 


* 


HORE RESORTS | 


ae i ot “ee 


ES 
- >» 


we 


TO RIGHT 


| KEEP 


/O. 
4:5 
43 


TRENTON 

CAMDEN 

bH/LADELPH/A 
——— 


2x4! 


sao 


ee imo. 


I+ / GATS TOWN 8 
FREEHOLD = 2/ 
HORE PO/AITS 
> 


EW BRUM SWICK 


| bi: RK 
EW YORK 


| PRINCETON - 
Hi |SOMERV/LLE = 19 


eRH 


PENS NECK 
CIRCLE 


\ / Sree at aie ele sag Raa 2 
; va agent = iS as es ates ‘ 
et ae ance ae? a Eee 


|Moze/S TON 40| fe ae pe | 


ROUTE. 26 . 


Penne NECK OC pece E ; 
ob _No. , O EB. a 


Pane ORE 


LOCATION as 
SIGN IS A 


PENNS NECK For SIGNS ON CIRCLE 
CIRCLE : Ste Jog No- 2603. — 


So vA - | hes 
ao @° LOCATION 3S ee OS 


5 oo 
5 
Ke SDs | 7 LOCATION "3 


FLOURESCENT SIGN 


SLOW 


ay 2X4 
TRAFFIC CIRCLE] 


| LOCATION yh hg 
PIGN GN 1S NOT ATLASES NO A FLASHER 


OCATION S — ees si 


aa stictistaee 


Slow 
IAFFIC CIRCLE 


ROUTE 2G 
APPROACHES TO. 
PENNS NECK CIRCLE > 


| @ 
b NEON ON WHITE LETTERS 
} BLAcK BACKGROUND 
“MOUNTED « ON @ PIPE. 


sift 

itt 

u by 

iti 

it 

it 

ih 

na 

et 

7 S eit: 

. — ———— an! 
SS ee et 
SER Re ea 


Joe Ne: - Rd 


Col” , yh Peaaicmed a 7 Ny eo My 
0 a ON Wy en WN 


o fi 
' 


THIS POST HAS A 3-WAY 


i roy AMBER FLASHER ON 
De ae TOP ABOVE SIGN 


* Pate 
a aang eet a OR EINE LIFT STE STD SOU eRe Er nS RROD AD Arc 27 BEMIIE NE OLE IO NEEL SEE EL EPI ET a Ne pe er 
~~ cere SE RS OE MSDN NOES WORDS Ten tS SASSER SESS SESS SOS oa tao STUDS TSS a 
eee eine een tr tt A A LOO LE ALL tee tee me a aN rm ne a 


REEF Te : 2/687 
——— 
ONE WAY TRAFFIC 
et ES 


EW BRUNSWICK 

HIGHLAND FARE 

BOUAID BROOK 
———_—__—_—__—_—_——_— 


fours 26. 
— ve AVE. 


rH Ny 


we 


Ny 


SOMERVILLE CIRCLE 


a 


<p rae Big tes 
~ ——————————— 
{ fi Peet 
| oe 
| tAlo. | 
' j 2 
; i 
~ if 4 


‘[woRTH PLAINFIELD Me 


SOMERVILLE | 
BOUND BROOK 
|EL/ZA GETS 


SOMERVILLE 
BOUND BROOK. 


BELLEMEAD 
PRINCE TOA 


ecrmgpeaenintc natn pelle aad ene  treten pe E Leanne cern Ser Ra RAR oe eer Ge eh 4; eX. 
5 $ re te oh PA ER ls 
hearer secre ox anne A ee Renna 1} nae ee 
¥ 
a 


KEEP TO RIGHT 
| ONE WAY TRAFFIC 


|BEDM/N STER 
ICHESTER i 
IMOLR/ISTOWA 2. 
INE TCOA/G 25 | 
——— 


ccigimss 


eek 4 


oe ee 
jena iy iene i f 
J i via} is! i } 2 


a 


ae 


J gee 
WESTFIELD 2 
RAHIKVAY 7 
| Bf BEST SM 


INO. PLAINFIELD 5 
SOMERV/LLE l@ 
LAMBERTVILLE. 42 


WPH/ILLIPSBURG Si 
<——_$____—_——_ 


J : 


{ 
o 


MOUNTAIN AVE. 


 Roure 29 
Moun Tain AYE. C/RCLE 
A 6g No. 291 


iN ea ‘hs hig 


i ee 
i 
V 
i 
| ae 
. 
‘ 
+ tie 
\ 
i) 
\ 
4 
i 
i 
+ 
VW i 
hy) th 
BY 
il 
au ¥ 
\ ¥ i 


" 
i 
‘ 
\ 
iid 
) a wy 
4 i 
4 : 
) , ; 
‘ 
hi 
ty Veh 
( ; i 
i! i 
' er { 
‘ ! } 
' 
A) u 1 
r 
i 
‘ 
i 
j 
' i 
4 
i i : i 
a i fin dy 
1 
| 
* i) 
L i 
Yi 
' 
1 ry 
i ’ “ 
\ t « 
' i 
) 
i ry ay 
i + vi i 
( yi i 
i f at G Ts 
i 1 j 
3 bgp 7 
j / i 
y h { ; ‘ { 
1 i suMi'. © i . \ 
A OG 
j ine ib : a ie 
a i ‘ 
fi f pl, edn 
Ween} t mt a) " 


a a 


rae 
i Vag 


| |HAMILTOAL 3 
OCEAN GROVE Faber 
so 


KEEP TO FRIGHT | | 
ASBURY FARK 


|OVE WAY TRAFFIC (3 
a | 


Routes 33 34 
LIPPINCOTT 3 CORNER 


HURLEY’S 
| CORNER 


PT. PLEASANT 
SEAS/IDE HOTS: 


| FARMINGDALE 
| ADELPHIA 


| KEEP TO &/IGHT 
} > 
|ONE WAY TRAFFIC - 


2 

i i 

|AS8URY PARK @ 

H|\BRADLEY BEACH 7 
| —=——-——_—_———___—_—_——_ 


"ae Sw Pier ne 
a Pvget 
i v 


PUN TA 


aig 
i 


MANAS QUAN = 
SEA GIRT tal 


————— 
Ox 
to 2ELMAR 


BRIELLE CIRCLE 


ASBURY PARK 3 


RED BANK 17 | ER 
Begg eee 


e' x4 | 
ie ee | 2-6 XK4 ! 
AL 2 |LAURELTON 5 || 
FARMINGDALE & LAKEWOOD 10 || 
FREEHOLD \G ‘5 RH: oMs RIVER a 
| | i ATLANTIC GVUY CTs 

a'x+ | ~~ 


50 
59 


|PT PLEASANT 
IB LH; BAY HEAD oa 
legor™ ste HGTS 13) 


MTC ATIC. CUT ey 
(CAMDEN @3 
IPHILADELPHIA OF! 


ae OD \O 


i Ba ee See 


\ 
gol 
| Be HEAD =. & 
Rago HGTS- 13 


un PE PLEASANT 


; 
- 
a a a eR ti NT 


— 


ee A TAL EA ID 


ROUTES 34435 


“RRIELLE CIRCLE 


Job Na. RS i 


1 Oe 
Ae ik) 
? sf 

j J 


ee 


nt 


KEEP ToRIGHT 
ONE WAY TRAFFIC 


rey ae a 


‘| 
| | 
| | 


| FREEHOLD io ea 
|| HiGHTSTOWN 28 | | 
|| TRENTON 43 | | 
| ease aENOE LAL | : 
| — Bi Ke | 
| 

|| To ROUTE 34 
MATAWAN 19 | | 
NEWARK A? | 
NEW YORK 56 | |. 

| ZuE" XS | 
eg  e 

| SOUTH AMBOY 25 | 
||| NEWARK 45 | | 
(|| NEW YoRK 54 | | 
[Besson Ca 
2-6°X4" 


ASBURY PARK 
BUSINESS CENTER | } 
AND BEACH i 
2x4! | 

i 

i 


ROBIN RD. 


| BELMAR 


Ss 
be 
LAKEWOOD 22 
ATLANTIC CITY 87 | 


scoecainsnee vans: areanse dh mien inate eed eteaiente ne sensi Wee ei iter es ine eetnn ane A ee A tee 


RouTEe ae 


ae | 
ASBURY AVE. CIRCLE — 


Jos No. 3506 


RUE iar eM ENE:  —wrbptere: 7 


> 
ia ie, ra 7 Wa 
' ‘ } 
1 ‘ Lf 
i 
\ 
AM 
‘ 
ini 
\ 
yt A 
j { 
nS al 
‘ 
i 
? 
‘ 
\ 3 
) f 
e 
i) 
{ 
t 
te Pl oe | 
i 
i 
\ 
1 
bt 
\ * { 
is 
f 
' 
a 
‘ . i 
~ r ' x q , , | . i i ! hy, ue rf 
; , Yea pe C0 1) oUe Alo a 
! { , A, . ‘ wD WN aT ¥ ‘ON 
Veh } nyt Pen | 
‘ sau 
hae an AG i wm) pe a 
f 5 
1 
\ 
} " 
' 
fy ’ yy 
i ae 
G HU 
or | f y ? 
ie t \ 
| ; a! \, 
1 ay ‘ 
' i 
; ' 
' if 4 
\ i 
{ ; ied 
5 Tee a ie 
‘ 2 ane 
' 1h. 
\ i ir ait 
j : y 
' i a 
| i 
' ‘ Au { 
ial 
M] wi 
i! jy 
| . Ai \ 
/ " OT. 
\ ’ ra iigty f, 
eihia Ly 
, i Ve Mi 1 A Fe) A Mah Py Tee Ui i 
‘ 1 , ri if t aA el i 
} fi yi "NP al vay meals IP 
r , ah ten A eye 
ym VA Wek ta lel We 4 ba 1 
. ' ei * MN a Oe 
f } ora Pel i 
' , i ae a A 
‘ Pah jo! ms 
“ b } i pn 
i / Mo i A "y 
f it ue A 


(ye a 
PCa LA ie 
Ora 


\ 
1h 
i, 


KEEP TO RIGHT 
ONE WAY TRAFFIC | 
SG ay N 
KEANSBURG = 4 

| ATLANTIC HIGHLANDS 8 


| HIGHLANDS i 
‘SEA BRIGHT \4 


MIDDLETOWN 


ppg et Nt AT AE TT 


RED BANK 
EATONTOWN \3 
ASBURY PARK 
| Sn ool 


a ae EO 


Be K a 


ra rr 


SIGNS \N SERVICE 2-\l- 41 
ROUTES 35 436 
KEYPORT CONTROL 


Jom No. 3525 


iat Bae aN Sa PR RARER 2 Oe ES a ae a 4 - 
a - - (- ~~ 
rr —™- ———— eel Siais lg 2 


ama ta | ix 
Aaa weeny 
* Any as 

Vinee 


MoBILGAS 


STATION : 


NEWMAN SPRINGS ROAD 


¢ BROAD ST. 
te 


RED BANK BUSINESS CENTER 


SERVICE POLE 
“fC R ELote: 
BRK 3G 


CITIES | 
SERVICE 


RED BANK | 
BUSINESS CENTER 


|SOUTH AMBOY 
JERSEY CITY 
|INEW YORK 


SIGNS IN SERNVICE- \-1- 41 
ROUTE (oo 
MAPLE AVE: € BROAD ST. 
RED BANK 


| 
} 
| 
} 
| 
| 


JOB No. 3529 


th Sie SI ne een i Bil Veal. Sa 


6 Ae eee ee pth - ay Sen he 


CROSS ROAD 


NEON SIGN 


Route 35- see: 10 
NEON SIGN INSTALLED. 


— <a paaresneae scr eeeegv nee STNS Sagas oer fan So 5 OSPR EOE AIR 


“NEAR. CATHERINE ST- st 


ar tes Oe "4 


S08. No SS36G_ 
a 


¢ 


ABE 
PPL Ayu 


vat 


A 
fr 
ue 
| 


ihe 
ra 


SOUTH AMBOY 
CIRCLE 


nen eh nna ie a ng te 


RAHWAY q| | | | KEYPORT 

LIZA BETH 13\ | | |ATLANTIC A-LD® 

NEWARK 79) jae |RED BANK | 
EW YORK 26}. | LONG BRANCH 


30" 4" 


a te 


MATAWAN : | 
ASBURY PARK nee 
{LAKEWOOD | : 52. 
ATLANTIC CITY | | 


PERTH AMBOY 2| | | | 
5 Pe 


MATAWAN 
FREEHOLD | 20 
|ASBURY PARK oe 
ATLANTIC CITY 


SOUTH: AMBOY 


BUSINESS CENTER / 30" x4 
rr : ps SS 
16x 4 (KEY PORT 
as HIGHLANDS 15 
| RED BANK 17 


| KEEP To R/GHT 


| LONG BRANCH 
ONE WAY TRAFFIC ae . 


‘| sourH AMBOY ROUTES 222s SEIS. 
‘| BUSINESS CENTER. / South AMBOY CIRCLE 
eo eet OM ee Sas 


2x4’ 


atOB No. Eres 


hy mi 
Wire 


~~ te 


AEWA RR: Oe ae Bala 
NEW YORK EOS @ 29 | 


|\asaury PARK. 28 
| APLAR Cry pa: ire 


—“S0UTH AMBOY 
BUSINESS CENTER 
iret 


PERTH ANBOY - 


MATAWAM. 2S : 
FREEHOLD ieee 


30" 4. 


KEY PORT 
ATLANTIC HIGHLANDS 
RED BANK, 

LONG BRA ICH 


ean 4 


Se 


yy fy “i 
Da ee Ae, 
Pome | 


Ai) 4 
ee 


i’ i 
” Se Bs 
At 
va 

\ 


Beer” 


KEEP Toa SLIGHT 
es 
ONE WAY TRAFFIC 


PERTH AMBOY 
HiAJEYW YORK. 


SOUTH AMBOY 
BUSINESS CENTER 2 
Bia ebuneste acer 


_Roure 22 | 
_MoRean, — 


a a ag et i er ho 


' i 
4 
1 
i 
id 


} 
ONY) 
” 
i 


ty 


ae 
{ * | 
Mi | 
‘{ oe 


pee Le {Ne 
| | BELMAR 64 | |. 21RH 


eT | MERCHANTVILLE 
e | ig 
Epon dl ess ies cnt | ene ASBURY PARK 67 ee nes 
ONE WAY TRAFFIC | | NE | 
oo eee | BKA | 
| moorESTOWN eRH CAMDEN - 
| MT. HOLLY }i7LH PHILADELPHIA | i 
| PEMBERTON rae lo BRIDGE | 
CXR | | ae 
errr a gaya (rome kos 
LAKEHURST 44 {| |20rH| | BURLINGTON 14 | 
|| LAKEWOOO 53 | TRENTON | 
|| MANAHAWKIN 50 | FM Naat | 
tin 2x4’ Mo 
2-6"x 4’ | eee a 
Routes 38 ¢ 40 
| ~ Browning Roan CiRCLE 
| Sop No. 3813 
| | 2 es 


mH Am 
r i, 1.08 4 1 
} Mp 
ee Pia in 2y WW van AACE Ott OH Pd 
i fh } i ‘ bh ¥ Wo} 
Ca Rt wan 
a +f ea a 
x ; We RAR 
Nha 
; ‘ ; i 1 i : , : ‘ 4 ria 
: \ y Mvgh ts ae 
4 1 Hy eee y 
wr 
4 ay i 
bey 
> ten if 
! 
{ 
i 
ie ot 
\ h 
! 
ae 
! 
’ ~ r 


vf 
Aas F 
6 


KINGS HIGHWAY CIRCLE 


[ELLISBURG aH | TACONY 
HADDONF/ELD oo. “obrA LM YA: 
WESTVILLE ‘|t4e4 | BRIDGE 


“CAMDEN 


|BERL/AJ | : PH/ILADELPHIA ; as, ony 
ATEAMITIC ry 7 = 16H BRIDGE Bas ae 
ca ra ES i ee bila 


eo ee 


! Sas soi 
| (BEER Te Re TO EP TO RIGHT — 
ONE ails WAY TRAFFIC. 


ir | SIGNS IN SERVICE _@-20-41 

\|MOORESTOWN 2. oS 
|BRIDGEBORO 7 ; 38-4/¢€ 5-4 
||SYRLINGTON 12 | | EOuTe > 8 4./eé Ai 
ee cal Kines HigHway C/RCLé 


Joe No. 36/4 


Patt 


pty 


vue 


yy 


+ i i 


U a 
c] 
A no A 4 


MANAHAWKIN 32] 
| |BEACH HAVEN 44) 


es 
MEDFORD BELMAR £46 
| MARLTON ASBURY PARK 49 
/;CAMDEN LONG BRANCH 55 
| PHILADELPHIA | OE RESTS AON 
: Cues re | 2'x4 | 

ee | | | | | 
1 eo UuMeus | 
[ATSION 10) ‘FEN TRENTON oe 
|HAMMONTON 18) | iSRH | | 
| ATLANTIC city 41 : | 
| <_< | : | | 
: ey, ‘ea: | | 

e'x / e | 
| | \ SIGNS IN SSERNICE = Jc Sees 
[ememrengraten creep corsage ee: | 
|LAKEHURST 26 ROUTES 3984 40 
| TOMS RIVER 33) | 
| LAKEWOOD me | RED LION 
Bi: OG EAN conti nen 
1 ‘ | : 
axK4+ 
| JOB Mo: SI's 


i ts tat ek 


ee 


ONE WAY TRAFFIC 


eer sy 


PT. PLEASANT 
BELMAR 


ASBURY PARK _ 


NEW YORK 


METEDECONK 
BAY HEAD 


LAKEHURST 
CAMDEN 


ZK4' 


KEEP ro RIGHT 


PHILADELPHIA 
——fe 


pemeate eo 


LAURELTON CIRCLE 


| SEA GIRT 


“PUTURE On 
& 


—2 
“3 tad 


TOMS RWER> 


ATLANTIC CITY 67] 
a Reba, 


Is x4’ 
LAKEWOOD 


TRENTON 
’ | | 
&, Sx a! x 8 


BRIELLE 
MANASGUAN ? 


ne 


BELMAR 
ASBURY PARK 


NEW YORK | 64 | | 


a 


| PT PLEASANT 
i) BAO HERE et 
rene Oe ! iy; s, 


| ALLENTOWN _ | 


n 


ROUTES 3435-40 


| LAURELITON TRAFFIC Ci RCLE 


| 
| 


| KEEP TO RIGHT 
| ONE WAY TRAFFIC 


2'K 4+’ 


IMARL TON 
BERLIN ? 


ATLANTIC ciTy 5O 
_—_—_—_—_——__ 


RGAMEIGEROEL RE YL Se" aE TTI 
ax 


‘|MEDFORD 6 
|| LAKEHURST 46 
| | MANAHAWKIN 42 
LAKEWOOD 45 
—<——_—————__- 
276"X4' 


fe other Mieco ese SS acer ehioes Gone ans SEY oe 


BELMAR — a i ied 
ASBURY PARK oe 
LONG BRANCH 65 


SCALE 3°=100' 


PALMYRA 
| BRIDGE. 


CF LLISBURG 

CAMDEN a 

PHILADELPHIA 
ee 5 


axa? 


Routes 40¢S41 
MARLTON CIRC Le, EvVesHatTwe 


JopNo40l0 


COLLINGSWOOD 
CIRCLE 


sa |e a rs a ei sie esinecemerm generar nome en ann eerste 
aaa ai ae ar ae 


& } 
| nn EO nn nnn ee eet ahahin aan tuned micas cine nate 


| | | BURLINGTON 
i | | TRENTON 34 
NEW. YORK 


|ERIOGETON 457 


KEEP ro RIGHT 
SSRN CRT, cect ‘ 


ONE WAY TRAFFIC 


< - if hel Preae ya " <— i“ — “ 
Felon ee ee 
x CoN wal iste eo 


| [BLACK HORSE PIKE |. 

JATLANTIC CITY 58 
LOCEAN  GITY > BOL: 
WILDWOOD 78 | 


2 exXy 


CAMDEN 
PHILADELPHIA 
BRIDGE 


POINTS SOUTH 


BERLIN 13 
HAMMONTON. —_25 
ATLANTIC CITY 55 


WESTVILLE ae 
WOODBURY ¢ 


—— ee 


PENNS GROVE 25 


in me 


a Maks 
Vins, itn 
vs" ’ 
alts Wat 
wit 
i N ' iyie iM, 
1 i ' 
va ae 
ae ; 
Wen oay 
t my u 
. i aa 
i Te I 
’ rit 
La i 
| i 
Wie 4 
4 ‘ 
f \ ‘ 
: i 
i ' 
i 
' i 
j i 
vy : 
j i 
? r 
iat ; 
i 
i / 
j 
4 
iy 
/( ¢ 
| 
; B, 
i i 
\ i 
{ 
5 
Seon 
i 
' 
| ashe 8) 
{ * Pes 
‘ 
i 
‘ 
rit 
Mily 
\ i 
} 
il 
+ 
f { 
‘ 
' 
[ 
- ” 
’ o 
i 
y 4 
z i 
it i 
{ } 
i 
mh / 
fii 
uns 
1 { 
| i 
‘ Ms 
i Vee 
at ii 
A og 
Pi wee ot 
4 ed ie 
Ee ih Vy! 
gil ay oe) 


- 


SIGN +A POST. 


> 
o 
fg 


iS LANDING i: oe 
ILADELPHIA AVE. a | PHILADELPHIA 
| | | ee Oe 


Tp ATLANTIC CITY. 


| 


LEAN CITY 26 en BACK OF SIGN 
liLDWoOoD AG = oa! 
KPE MAY S| 3 | BRACKET ON END ——e. | 


2'x 4 SIGN BOX 


PHILADELPHIA AV « WHITE. HORSE PIKE. 
EGG HARBOR CITY | 
JOB No. 4510. 


SOUTH RIVER 
MATAWAN | ie 
HORE POINTS 


ROUTES peek a 5 528 
_ BRUNSW Ick CIRCL 


i) { 


i) 


7 J } 
AS RA aa) ais 
i Ma 
aN iA 


hi , 


ery 
WAL 


i 


PULASKI SkY WAY 


a To NEw York 


—— - MY 


so MOUNTED 


LAMP Pest G68 


{ 
x vy i 
Na aA es ct 
RN THEA 


i 
\ 
ore 

pe ap 


iy 


NORTH BRUNSWICK © 
CIRCLE | 


ae cs 


PRINCETON | 
“TREN TON 


44 PHILADELPHIA a 


KEEP TO RIGHT 
inneinsaealiey 
ONE War. v TRAFFIC 3 


“NEW BRUNSWICK 
HIGH PARK 
BOUND BROOK 


NJ. RT. 26° 


a 


US. pols a 


2’ x4 


RAHWAY 


| 

| 

| 

ELIZABETH | 
NEWARK. ‘| i 
NEW YORK 34) 
: 

} 

} 

i 


= 4 — Spry Soe —= — 
x 2 mare wea, Fe pa LS 
, N eeu ns : Reed Pree = ene 
sp ~ 3 ‘ : beh 
. 7 IS SCE PaO Ne, Ca nn Fo eel ewee Ae aL ae ass = 
pr all ne nnn tna iinet - . es ee -—- 
‘ 4 - % j : 4 PO i : 
LS Bee sick hag eae! E s 
7 : = S . 2 ¥! : ‘ Read /- 
nf as a nT Seat Cea ‘ cm 
es we © Pat ‘ e - Se 


U.S. RT. 150 
SM TAREE 


bo Pikie he” 


HIGHTS TOWN 15 
BORDENTOWN 29° 


CAMDEN 56 
cna cee 


| grat 


i ae net reer 


1 
i 


ia f at bes f 

be Oh tn ae 

f N ‘ier Meith In 
OIE aOR Aa ME Ee 


rt 

eilelt 
DANE ea) 
’ : i Ne 1 


; (ay TO es 
; i TVA) Pn ATT 


Ds ‘i ein 4 ! 


aa ay ey 
hve th 


ay 
\ 
{ 
} 
» 
i" 
j 
\ 
| 
‘ 
i 
i 
48 : 
Waal Y te 
he 
bd 


iy i 


OM AAs, 


Bel 4 
ae 
raid as 


Ui Sh © OF ~~ 4 : 
aS eh 


ROUTES 25 £39 
__ TRENTON ¢ New BRUNS 


< 


HAMMONTON 


Sod 


- 128 e 


NEW VERGE Y & Pee wot enw ky DEY ao Po ee 


ELECTRICAL DIVISION 1941 ANNUAL REPORT 


eee RCN NRE ES FEIN OO RGA A A A EET I AIS 


INDEX 
PEGES 
Report of Operations Le ie 
Personnel and Organization Charts Los LY 
Budget 18 
1942 Recommendations 266 16 
Hichway Safety Lighting Bureau 
Total Units Under Agreement (1938 to 1941) 21 
Municipal Reimbursement Program 1 - 3 
Revised Municipal Programs Decreesing Lighting nits ae) 
Municivel Safety Lighting Locations 24 - 41 
County Intersection Program 3 
County Intersection locations a 
100% State Lighting Program Zz 5 
Traffic Signal Bureau 
Report of Operations o- 7 
Traffic Signal Locations 61 - 70 
Traffic Signal 1941 Installations 43 
Traffic Signal Operation and Maintenance 42 
Dee eo ee 
Report of Operations 1 = 8 
Electric Signs Locations 44 - 465 
Electric Signs Locations Diagrams 70 = lev 
Electric Signs 1941 Instellations 46 
Electric Signs To Be Installed 1942 47 
Bureau of Bridge Operation 
Revort of Operations | ops. le 
Bridge Onerating Costs (1940-1941) 19 - 20 
Monthly Bridge Ovenings (1941) 51 - 56 
Bridge Onening Comoarisons (1940-1941) Bf = 00 
Safety Bureau 
Report of Operations Lite bo 


State Highway Fatal Accident Record (1935 to 1941) 48 - 50 


' 
& 


reed a A Mar gestae coon ge eran bin 


My re BI 
i Ile ’ 
rt , \ 


7, 1 ee AL! e Wa) hay AV aa iy 
abd {\ Duet, 4) ) Pere, hain ; ALYY 


re 
ON SA Sh Nan An A ITANRa thy 


NM eari AeA MARU PR ROL ESM Rh i MA Sa ov 1 we 


My) i i 


CO Mae hc 


sve ae, we 


hit fs a 
ts mare ia re ee A 


ino. 3 


Penal _ i Lassen Tee 


A ta ature I's 


jeneiee 4 as ay io Ais) noe a By 


serovar Eee 1B ory 
ee) uve ‘iver ina at a Lal 
a aOR) aa PO 


‘otto 


1 UO EES Re ff et ds Me tyompeit q a 
‘ | | PS andi iO cay 2B baste he 
ie 1 ehh. ot goeke | ii 
BOGE states ta | 
AOR Ohno eee en 


iho da arco cable Me, ‘wn Saha i 


uM aire ements mm + Viet Av abe 


‘someiami int etalk Adi hi 
Sree tae 


saontanagd, cy bie 
balconies 


i aa ie: 


ati i ji hi 


me “pme by, 


Dini 


ANNUAL REPORT 


OF THE 


DIVISION OF PLANT AND EQUIPMENT 


NEW JERSEY STATE HIGHWAY 
DEPARTMENT 


e 


FOR THE YEAR 
1941 


; é i H . ey 
oF ‘ 
if Vy 
, Nee 
Ms | 
- = ay iy 
S “006 ’ s 
) 
é 
‘ 
voy <pitng 
i - . 
bes / : 
y 
’ y 
Se ie 
\ 
“ 
¥ Pi 
i 
* 
\ = 
2 
ire 
> aay 
{ 
i 
' 
s 
: \ 
i 
a i. 
: if 
ry 
: \ 
ca A Meath btn taro ei lp oan rb rer orn 
i ( f 
' 
h 
3 
A 
ss hithlee 00 8, Oh ee eee Pt tL Me ee oe 
. ; ‘ 
’ 
/ 
. ‘ 


’ 


ee oe “a a Gal i, 


—— rn a tl ae ee mn a a a re ee 


STATE HIGHWAY] 
COMMISSIONER ) 

STATE HIGHWAY 
ENGINEER 


SUPERVISOR 
OF EQUIPMENT & 
TRANSPORTATION 


AUOITING 
SECRETARY & CLERICAL STAFF 


MECHANIC PLANT& EQUIOMENT 
ASSISTANT CHIEF ence eat | 
MECHANIC GARAGE PERSONNEL 
| 
[aso seasoned 


HIGHWAY EQUIPMENT 
INSPECTORS 


a — NEW JERSEY STATE HIGHWAY DEPT. 
[snare | _ ee a a ee ee) EQUIPMENT DIVISION 
| ORGANIZATION 


1941 


CDSE a Se 


MECHANICS 


TRC AER EAR BON SO a LAS 


| 


= 


> 
i. 
; i 
fc a ; 
; t 
f 
7 y 
j 
jay ' j 
j , 
| ' 
\ : i 
aie 
% Me 
‘ J A 
va | Mi of 
a hd pe aa, ; 
till 
vy hie ot a 
- | ae : 
< on : * 


4 


aaa Epo JSS ss 


STATE OF NEW JERSEY 
STATE HIGHWAY DEPARTMENT 
TRENTON 


May 1, 1942. 


Mre James Logan, . 
State Highway Engineer, 
State House Annex, 
Trenton, Ne Je 


‘Dear Sir: 


The attached represents a self-explanatory 


yearly report covering the activities engaged in 


by your Division of Plant & Equipment during the 
year 1941. 


The writer wishes to express his appreciation 
to you and, through you, to the executives and per= 
sonnel of the several divisions of the Highway 
Department whose generous and helpful cooperation 
aided immeasureably in the completion of this 


programe 


Respectfully submitted, 


Frank C. Young, Supervisor, 
Equipment & Transportation 
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POLICIES & PRACTICES 


Blinker Lights: The outstanding contribution in safety to 
equipment and personnel resulting from the previous installations 
of this valuable accessory, prompted its adoption as standard on 
all units assigned to snow removal operations and, all such units 
as may be regularly applied to emergencies entailing operation 
after darke 


Cinder (Sand) Spreaders, Motor Driven Type: The spreaders 
purchased in 1940 performed splendidly in overcoming slippery and 
iey conditions upon the highways, these were also applied, with 
most satisfactory results in oiling operations where they were used 
in the spreading of sande This type however, were driven by power 
received from their own wheel traction as they were towed behind a 
moving truck or vehicle, a baffled disc mounted upon a vertical 
shaft received the materials as they flowed from the truck, a 
spinning action spread it to and over the road surface. These 
proved to be the best device for the purpose the division has ever 
had. They had their limitations, at turns, circles and other points 
where slow specds wore imperative, duplication was necessary to get 
the desired results. To remedy this, during the year, additional 
spreaders were purchased which are powered with an easily controlled 
efficient air cooled motor capable of meeting present requirements 
in volume and scope. 


Coordination in the War Effort: Already the division has been 
making its resources available in emergencies to State & Local 
Defense Councils, distributing materials, transportation of execu- 
tives, air wardens, etce It has also bolstered to a much greater 
degree, the reserve margin of avialable air power with the purchase 
of additional compressors (later to be mounted on light fast trucks), 
air driven safety power saws and woodborers, pile drivers and caps 
for use with present crane equipment, acetylene flood type lights 
and a multiplicity of minor items in anticipation of any emergency 
resulting from enemy efforts or, its application to any assigmme nt 
aiding the successful prosecution of the ware Based upon plans for 
and designed to operate independent of other than its own power, 
its flexibility, capacity and mobility should contribute valuable 
assistance should the occasion demande 


In accordance with requests of the executives charged with 
responsibilities of the national war effort, instructions have 
been issued to the division emphasizing the tremendous importance 
of the issue and encouraging the personnel to put forth every effort 
possible to cooperate to the very utmost in assisting our Governe# 
mente In these instructions, precise formulas are set forth for 
the economical operation of equipment to prevent waste in fuel, ewe 
tires, excessive maintenance and replacement. Insofar as iG 8 
practicable with good business practice, a campaign of most rigid 
economy is being vigorously maintained to release to and for this 
effort every possible item feasible. 


AN uh \ ‘Mero (| mit aye bh i} { 
‘" a iW ty P wan ig ! Mae pa a | ” 
Agito hewn “i ie Sajinh nieltat TN ies sala onstaie ake 

Ise iY / tp ty 1 ie) 


ve ‘ uit Has Fe Doky { to 
Wy 7 n , ® (sept ddanis TH ek oe wi UH py i‘ ial Hen Dis, 
Sta lei idilahna lela dnimssnddsoitithsysemaipl ALua0: asin 
= bi n ee aA BN nde dit Cs rt he Ae " ne “h he. aN \ i ‘ ef 

ae ut i ran cE Ue eh d iy 

q , V " ‘ a NAIA vit eats Me 

A ARN Rin i ot i | sa ag | ecu a hee eT he Bei Te eM “hs 

ot me | Y ‘er he aU pb rm | 


MM, 
| Hottavona, Lawaoneg, 1 { er hy wm 4 
7 r ad on) ry Aldi WA”, at reg eb Panny why { } } 
6 SO A 3) tidliaidtAcaialelishas titi kes Hi i ak 4 
be hh ad My ara gy bev ey aid. raver reo ere Owe HS ‘a * fal 
; f \ (an ‘i { “thy acl Le lbp lina? ihe 4a New Sal & f { y\ 
; nt y * al { ! Lh 
i 4 
nite ; Hy rele a) 
{Maid “ Paes, (Aa phy abe Sgt } gaye py 4” fe aN tt, wt Hes ; or (cx We 
t : Kay ey é ‘9 4 vi Wa i, nF Silat aati ne Bh ‘ba phir a fe N Ihre 
uy lat wy i ‘ Rey i \~ 24 v4 ty 
Ks y ry Pha ie CO SL i Ly ne iy £ og Sh “a ; 
, pie" foyyennyd ry f Wa! di bok J) nee 8 Wig te ay on aye siete \ sin uh Neen 
‘ ¢ Nye j hi iy 4 { , i Nene IS WD wy 
\ wh)! | ye ile , i F f fi Orr \ qu (i cr me iy fil a i ¥ Swe ath ni ha , 6 mci "i mn 
\ AWE ocho ts Mak To Meera in (rears ™ of ( Be ch wading ¥ pay 
4 ; We) iy f " et a Te oe "iatih eg" ye ré " My "4 pl on He ru iz Mia ay Phen tot! 
ret * 9) be i? BOS yp i BaD Man ee betes CD Maem Ate 2 ' Pi | 
» Cony’ fat hie Gest pe Ie ade pele I" iD wht wl An "y it 3 oe AS , w vy 
With ating at ee a" jh AL I SP ny an 
eg ’ y rk i yy ayy * H , Y i of pi i ae vl laty a) anes . mye ze reget aa) Oe 
¥ i] ni Md wy \ ‘" + g ; ifct . y i j iv \ we ' bs " 
‘ t , ) VA a ea Wat ue tee ie ant . oad W ane j 1 am " ‘ i 
- i brid yey i a , CH sede oh i MA Pet a ot “a va 4 * Pike ok gr . ai ie zt om 
mis Pe ah i Py eure! Af Sh WAT Sy AAR | Saat Re . meh : : a 
s Yy ah t+ re r P Pitaas Dulas f Und Hi f iT i i ' 
al Pailin inky hi ‘ bs dase t NOM A ug Bf feb) Chea Lit a vi i 
; at A "4 fon ti oe ah Ts wy ut my Ny ol inraah ; } i ey “f Waly ro ‘ ty w 5 
» eam ) Mose anh ape Jbpte edt GAL Ubmmnmanaat ini aed , 
fli Sip (Wi ay Cy ie rah y,| Ue liek tai Ms le tah er) ee i A ty j 4 ghey i 
aie Ali ¥ , i A 5] iy f ey Swe y Nat bf Pid A ‘a y Mat! sh ; mn aie f | 
res me ue Bh se ity oh Pah ened Beka a mt ek 
} ine? Tea Le ee ee vl Fi Ne 4 Ha) | ) Wan Me Weed oad) rain 
, mind yi ! i “i Ah ay ll by Nad 
! : ge a a Reader 1 } ‘ Dh ae et wivlgian tt he above 
' ; : wT a. Pe. ae Ove Ri bi (uve it BD aay MAAN Mp ihe we 
Ha All lela at ota ee Ra Gs 1 At . i, i " ny ty ) 
Lf h f “tS ae e 7 7 Mi ay * a r 
‘a ae ae 7 LARD a AUER MS akin ng Ch whi i 
he " K roi yy ae a ¥ J » tb i De a itt . my y se } at Ny 
Ca aS  Weaoctuaatl hi r pa Tad ik Ee 
: He ¥ tt : ‘2 ey ng ji H ih dad va “ hi | iw < a iH Ay Ny y mae ty 
3 Tea" ah ne ee ‘ f vo wil , ' re itt f Vs, on 5 b i 
‘ i ia p it r ie f We te 7h ty Mate dahntee High atti i? be) } We ui WW m oN ce Ge 
ae / en : aS ayy sil libata , s 
MOE Cte Rae a | | ee fy ero ot at | 
4, * i ii 
| tye iit | ya ah 4 py rs i up 
j , m a i ve win Pad (<n e gh YAS | ay Oe ecue y , 
‘ $ vd y piery i ty nied 
, ; ww gli ‘ Q | a Atte 
Ly ; Binhe a OTT: ka eat ee i aa A i five hye De CAC Wi 
y Doe os. ae Poe BAIT 9 Aide OB lh Al a 
wT. Y, ‘ ri Dt ae c iW Pe Neto!) tay halal Ue Mb yi \ ‘: " bf vi if 
ob Cds, Saha a Ll “ OF oan!) Pane i, om) rs PU wh yi y On Ay 4) + [ by oe, dished * a Ke ha SS ] 
* ‘ mee. 4 Mab Aa ihe she "latu Vat me) My Loy 5 eT NG t 
ete Mined inte COO ORT ll ee j i git 52 8 oMsbaw 
a Rat atetas Phy ON Fh a ei ge a 3 ai LY : \ *" 
ROTA Obs Cheer ve Ok Lee eert ie he. “oo. oscar | garment 
Yy bi J nw 7 dink ult all ‘ ¢ “1 a \ if" Cyl i ty nq 4 ze) Nor ky, ¥ aah 4 uw) fy iM $ wha , ne ‘: | m ies it if 
var 3 ries DAIS, tue, 0 es el ah me ~}- Fi ie, wil M f } Hh ai be i al i at aA iy Bas, 
all , ey r ye Ye oe i ‘, al Nw ie Danan au Py a 
7 / ey id A 4 J 
i" FRA bY rl A a PRS mH ne i pe f 
’ . i as x } rane PER Ewe TY bel b AM od ey HAD aye W babi inh é é 
Adin’ fhe i Arabs (A AMA ccs a SD i Mu cathe Muth nxt pina Y aa ty. 
Ut ae id dade le | al iat ae | he: ‘ ig] a 
} 4 ah on NH la a, aL a, 4, ai vey t Alt Y 
: . Bk, Qe Ae a AN wit dibeate 
ree \ e ‘, t . ie ae Bi Mae le Su Ye L / ‘a id el we 
Ne ly We \ u ac sal oe) Dh Ao pal hi nthe ‘ ed TW “hing ft) * 8] ‘t mi Gay mt nay ry ' 
é' ae = Me re Vidas SB) Mae oo Pn! HT UE 
aw ow) > i } Hd hy it 28 Med yl ete all G f ; aye % Oe 
. yeaibint. “antl 7 49H ) ee ee > wy hh UPA, UE ® uy a) et q by a iM ea Ainand a 
7 |; aes: f ie Ley Pe oe be Tae ee eT AIT culnuas by P 
hi rv\ ‘ j dna ts ewe hyd i / y i, 2 i bake it y" { 
dele ‘ , we fh iy Nh y Sia, ; ral hy A (ih f oe Mc 3 0) ii, (an va ait od bod beng 
pe pre Pres oC) Ue Bare 291 nti! sllaid sale a : ve 7 het eh 
ea mw te a Rise is nA th) Sh Wh ued y eh aR Sr uy ‘ sit pat 4 £ ax 
Lo ' \ i ¢! Mh Bi iB Atos Hie gay a 
i ~ at 4 t, fy - i Ducher Ade ullale Wienke \ why i v4 ‘i fi et ie ( 
a rae vit nd BR sein i imephitn, fF Miaka, MOL LARA CaP oh nti '\ Odd vt 
} a en ¥ it 
{ \ , i) a uy / F ‘ Hy \ ia 
\ rene } 
iSO abe ull: Abih 9 never | fa Ranh of x 
v f a iL sia ” a DY YE RD Ab THe we Ki? tee wi WW 1a 
| y U ak Ph ty Win y wwe " f 4 i ' ty DS An inhi b i Re An apf 
l ‘W { | oi, ad, yy! ays ' Die Sl Ta te a 
; } Muy uP al i Tale ie 4 nae ay eh ie! a : 2 ncaa " vin Waa ul 
ii Lider tar herby, sik i bi baa Price ant smerny ey Je hw, Aa SA 
' Ting ES ATU oa alta A 4 Qa sal ab pups Pre ae CDR et 
Mia MC I te we mts te) crit Noite 
) ROW COT. thay Ot! Bepetomamcian erty Magen 
‘ H t ‘ i ot OM 7 we il ‘he fuk y Ape av 
amar My vt fal { tt i : ‘ ; adh it rh A " Pah \ eC) on hd \ ey 1 
Ta A Cae wel lt ba huh ny 
Hs ys patcesod BLO KG 
in ig On ey Hynes Stir bi acid Lig 
\. oa Nh WW i¥ 


i My ‘ a ‘ey 
ah gh OD UE! iiatins 


(| abt wnbe ay,itaaday cot 
YT Hi jithy ne 
i rie rd ry “" et, Loam, ' Me al sa a f Hh ih J ‘a : ie y ’ 
“en Yerane Thy wit it ‘np j a) i Odie Aaeay iG ii is pi'h 
Ld ; dg fal Pave ma A Mat it " er mii 4 wae ¢" Nh , er ri aN i i. " Ay | ne ih, 
“ y a pac, tf i! {y My: a ae 7 ‘ } fave aire iy aD i t Mw ith Yi we ie 
jit, ST ere aa fy AA a oe E Pea fe VRS 
| Mint ys ; i 


Saran 


ere. 


Also, in cooperation with the New Jersey State Police, the div» 
ision has transportation available for the needs in excess beyond 
their own capacity; to date, much has already been accomplished in 
transporting and setting up the booths utilized in-line with their 
respective endeavors. 


Snow Removal Activities: The purchase of additional Mack 
Trucks during the -ear, placed the division in a position to assign 
many on these efficient trucks to this program enabling the replace» 
ment of many of the slower solid type, and which added tremendous 
capacity and scope to the operatione In addition, many new plows 
equipped with higher moldboards and features contributing to higher 
performance, were secured and applied to these units, combined with 
the hydraulic equipment for control of blades, etc. will enable the 
disposition of this important demand with far greater ease and dis-~ 
patche It might also be stated, this now places the division with 
, a sufficient quantity to provide hydraulic equipment to all units 
and with the more modern trucks much is added to the comfort, safety 
| 


and health of the operating personnel. 


supplemental Fuel Distributions This activity is separate 
and apart from the regular program carried on by the division through 
its key stationse Designed originally to expedite heavy demands withes 
out large time loss, the potential possibilities became most appar~ 
ent and, tanks are now added wherever the opportunity exists to 
render commensurate savings to the Department. With two of the prin« 
| ciple activities completed previous to the start of the year, savings 
of approx. $ 5,187.32 in gas and $ 1,296.83 in oil were instituted 
in this program. This has been possible without any additional cost 
and, likewise, it has reflected most favorably in convenience and 
the time clement savede 


Tar Kettles (Oil Burning Type): The performance of this unit 
in service has been so outstanding that, as soon as the older wood= 
burning type become obsolete, they will be replaced with this typeée 
The speed with which these units can be put into oneration plus, 
added mobility and freedom from the danger of sparks and ashes is 
definitely convincing and prompt their adoption as standard practice 
for the futures 


ADDITIONS TO FERNWOOD EQUIPMENT 


Bolt Cutter: This unit arrived late in the previous year, 
it was not until the current period that its value was really 
apparent. Heretofore, this operation was performed marmally, and 
the demand covered a wide variety of application which required an 
extension of small tools and a considerable volume of labor. This 
new unit enables the Department to cut all of the new bolts required 
in a fraction of the time formerly required and the rapid chasing of 
the threads on old ones making them available for further service 
and added. economy in expenditure and valuable materiale 
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Keyseater: The purchase of this machine has meant a great 
deal to the efficiency of the machine shop. It has a capacity of 
1/8" to 1-1/4" and is adaptable for any type and kind of worke 
Formerly, according to the type of requirement this work was 
accomplished with the use of laths, shaper, etce now, with this 
accurate all this effort is bypassed and accomplished with a mine 
imum of time and effort. 


Exhaustilizer (Englehard): Scientifically constructed to 
analyze as nearly as is possible all of the elements present in the 
operation of combustion engines, this unit has been added to the 
complement of the shop to remove as far as is possible anything 
which might contribute in any other way but accurate analysis of 
the every condition present in the diagnosis of imperfect or faulty 
opcratione In this manner a much quicker and comprehensive picture 
is secured enabling the operator to prescribe the repairs, replace- 
ments or adjustments necessary for the correction of the respective 
conditione 


Fire & Bomb Protection: As a precautionary measure, a number 
of additional carbon tetrachloride fire extinguishers have been added 
to, and distributed in strategic positions throughout the plant to 
care for any unusual situations that may arisee In addition, com- 
bination units consisting of barrels filled with sand have been 
allocated in numerous convenient stations about the premises, each 
is provided with a cover which also acts as a holder for and con- 
tains a long handled shovel for immediate use if the occasion is 
presentede 


Grounds : The landscaping program commenced in 1940 at Fern- 
wood has completely transformed the appearance of the tracte 
Shrubs and trees added at that time are thriving, the floworing 
varicties now present a striking picture contrasting against a 
background of green lawn, darker covergreens and oaks, to this a new 
flagpole has also been added. The driveways between the several 
buildings and the parking lot have all been treated with Amicsite, 
this contributes greatly towards rounding out the physical property, 
provides against continued upkecp, extends outside storage facilitics 
and, greater convenience in many waySe 


Tire Dolly: The difficultics presented in the change of the 
larger sized tires plus, the physical hazards also involved in © 
their manual application, especially on the heavier and dual equipped 
units, prompted the purchase of this unique, efficient accessarye 
Tbs construction is similar to a small hand truck, it is provided 
with an open end which receives the tire which, in turn is wheeled 
up to and applied to the axle of the vehicle through the operation 
of a device to raise and lower the tire in accordance with the 
required heigthe 
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ORGANIZATION 


Genter st: 


The foregoing chart outlines the function of the Plant and 
Equipment Division. 


Fernwood 3 This central station continues as the key unit, it 
serves as the clearing house for assignments of every character, it 
also doubles as the Section Base of Section Noe &-. 


Section Noe 1. 

Newark Garage: The shakedown period following the teking 
over of this new building having been passed through in the latter 
part of 1940, this modern, efficient station is rendering a fine 
performance as the headcuarters of this section. The work being 
completed at this point reflects the convenience of its location as 
is also the volume of gas and oil distributed, a factor in addition- 
al economy e 


Dover Garage: Caring for the Northwesterly section of the 
State, under Newark, increasing demands are being met with effici-+ 
ency and dispatch. Added contributions are being made to economy 
through the wide distribution of oil and gas, these represent appre- 
ciable savings to the Department. 


Singac Garage: Increasing familiarity with the possibilities 
in accomodations, is attracting considerable transient storage to 
this point, by units operating temporarily in the area. This item 
in the aggregate reprosents an appreciable item, over the yearly 
periods 


Section Noe ee. 

Fernwood Station: Continuing the former practice, Fernwood 
functions as the headquartors for this section with Dallcssio's 
Garage at Somerville, Hilltop Garage at Woodbridge and Keyport 
Tumber Coe Garage at Cliffwood oporating in their respective areas 
under Fernwood. These, hereinafter will be referred to as Somer 
ville, Woodbridge and Cliffwood Garages. 


Somerville Garage: The trial practice of retaining a mechanic 
at specified hours each day has proven of such success, it is now 
adopted as standard, this provides for the servicing and greasing 
of the vehicles operating in this area with greater facility and 
economy than, upon the road, as formerly. The storage demand at 
this point have grown to large proportions. 


Woodbridge Garage: A survey of this locale revealed, the 
possibilities of, contralizing a number of pieces of equipment at 
a point which would afford the opportunity of, closer supervision | 
and service and, at the same time pick up approximately $ 50.00 per 
month in rental savings. In accordance with the foregoing possi-~ 
bilities, Hilltop Garage was leased in its entirety (building 47! 
x 59! = 2773 Sq. Ft.) permitting sufficient space for the storage 
of all the units regularly assigned this area and for some transient 
also, lot in the rear of the building approximately 30! x 59! availe 
able for outside storage. Heat is maintained during the severe 
weather, this makes it possible to conduct washing and all other 
programs throughout the yoar. 
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Cliffwood Garage: The disbursement of gas increased at this 
point to the extent it was found additional economies could be 
effected by the addition of oil. Through this activity the rental 
at this point is recaptured. It is estimated the saving to the 
Department amounted to $ 722.21 and approximately 25% of that amount 
in oil. Much of the servicing and greasing of equipment in the area 
= age Cliffwood as facilities available assist definitely in 

& Wore 


Section Noe Se 

Toms River Garage: While there remains a great deal to be 
desired through the lack of conveniences, space and location at this 
point however, despite this handicap, the requirements of the section 
are being efficiently handled. The practice of retaining a mechanic 
present during the working hours of the day is proving a big asset 
both in work performed and in the distribution of gas and oil. It 
is estimated the return on gas only, at Toms River amounted to 
$ 1,121.61 during 1941. 


Henkin's Garage:. The accelerated activity upon Route 40 by 
reason of the beautification program and its maintenance created 
additional demand for storage. Additional space was secured at 
Vincentown upon a per unit basis, this location is amenable to oper 
ations of every character in the area. Also, at this point and for 
the remainder of the heavy demand period has been placed a portable 
1000 gallon gas tank from which is issued the requirements for the 
units employed, this practice yeilded savings of approximately 
$ 486.06 to the Department. 


Hammonton Garage: In its present condition, this garage 
represents a distinct liability to the divisione The building (sheet 
steel) has deteriorated to the point that the question of storage 
of equipment in the building is out of the picture. As to repairs, 
there seemes to be nothing left to improvee 


Section Noe 4e 

Vineland Garage: The splendid physical and mechanical equip= 
ment at this point contributes greatly towards caring for the section 
requirements. The efficiency possible with these facilities plus 
the comparative ease with which it is possible under such ideal con» 
ditions, reflects most favorably as an aid to the maintenance of the 
equipment and likewise, to the personnel working under these condi-# 
tions. Accomodations are made for all the equipment, permanent and 
transient, assigned to the area, for storage upon the premisese In 
addition, the large, fenced lot in the rear of the building is utile 
ized by the Maintenance Division for storage of all types of mater- 
ialse 


Section Noe 5. 

Merchantville Garage: The task of securing an alternative 
location in this vicinity especially, in view of the apparent demand 
for sites by those engaged in the manufacture of items for the gove 
ernment, developed the need for assurance of freedom from competition 
for this locations In accordance, the division was successful in 
completing arrangements whereby the lease has been extended to cover 
three additional years to begin February 1, 1942, on both this and 
the Ganley property (next door) which is necessary in caring for the 
storage requirements. This, it is felt, will give the necessary prom 
tection against being required to revamp this whole setup at such an 
important period. 
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WORK EXECUTED 


In addition to the regular routine’ program, service and upkeep 
of all assigned equipment, the division, completed 885 separate 
assignments of a major character. Of these, 265 represented Outside 
Work Orders, covering 302 items completed for agencies outside the 
division propere 


The following resume is an outline of the character of the work 
including the agency for whom it was executed: 


Delaware River Joint Toll Bridge Commission ~- 1 Order. 
Civil Service Commission - 1 Order. 

Highway Department, Accounting Division - 5 Orders. 
Department of Conservation & Development ~- 1 Order. 
Department of Institutions & Agencies - 1 Order. 

Highway Department, Electrical Division - 99 Orderse 
Highway Department, Laboratory - 18 Orders. 

Highway Department, Maintenance Division ~- 158 Orderse 
Highway Department, Division of Survey & Plans = 15 Orders. 


Highway Department, Division of Purchase & Stores - 14 Orderse 


Ne Ye Ae (Federal Agency) - 4 Orderse 


State of New Jersey, Administration - 4 Orders. 


ROAD CONSTRUCTION, MAINTENANCE & REPAIR ACTIVITIES 


In addition to the foregoing, the following represents a roster 
of assignments for which schedules of equipment and personnel were 
applied in varying amounts and character: 


Annandale Reformatory 
Bordentown State Prison Farm 
Bridgeton River Emergency 
Camden Armory 
Clinton Reformatory 


Cheesequake Park 
Elizabeth Armory 

Four Mile Colony 
Glassboro Teachers College 
Glen Gardner Sanatorium 
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Greystone Park 
Hacklebarney Park 

High Point Park 
Jamesburg Boy's School 
Marlboro State Hospital 


Menlo Park 

Mte Holly Motor Vehicle Testing Station 
Ne Ye Ae Agency (Fill) 

Palisades Park 

Red Bank Armory 


Ringwood Park 

Route 4 & S#40, Manahawkin, Traffic Hazard Elimination. 
Route 4 & 43, Absecon, Traffic Hazard Elimination. 

Route 36, Atlantic Highlands, Traffic Hazard Elimination. 
Route 25, Windsor, Centre Island & Curb Installation. 


Route 40, Rockefeller Beautification Projecte 
Route S41, Berlin, Circle & Island Constructione 
Route 54, Buena=Folsom, Widening Programe 


Rutgers University 

Seagirt National Guard Camp 
Skillman Village 

Statewide Oiling & Sanding Programs 
Totowa Training School 


Trenton Memorial Building 
Trenton Armory 

Trenton State Hospital 
Trenton Teachers College 
Tuckahoe Flood Emergency 


Vineland Armory 
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EQUIPMENT DISPOSED OF DURING 1941 


a er 

1930 Chevrolet Motors 
Mack Cargo Trucks 
Riker Dump Trucks 


Riker Dump Trucks with Spare Parts, 
(By Transfer to Vineland School) 


Riker Dump Truck with Spare Parts, 
(By Transfer to Devartment Conservation & 
Developement ) 


Sand Spreaders (Hvaas) 


Snow Plow Blades with Semi Circles & Push Frames 


Snow Plow Lift Frames 
Snow Plows (Model 21 A - "Vv" Plows)(Incomplete) 
Water Cooler (Electric - Bubbler Type) 
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EQUIPMENT ACQUIRED BY THE DIVISION DURING 1941 


Noe Typo 
Battery Charger (Tungar) 
Buick Sedans 
4, Chevrolet, 2 Door Coaches 
2 Chevrolet, 1-1/2 Ton Dump Trucks 


hevrolet, 3/4 Ton Pickup 
Chevrolet, 1/2 Ton Pickup 
Chevrolet, 1-1/2 Ton Rack Body Trucks 
Chevrolet, 4 Door Sedans 
Chevrolet, Station Wagons 
Cinder Spreaders with Shields 
Concrete Mixers (Ransome - 3-1/2) 
Cylinder Grinder (Sunnen) 
Drop Hammers (Pile Drivers) with Pile Caps 
(For use with present crane equipment) 
Exhaustilizer (Enzlehard) 
Hydraulic Lifting Devices with Rams & Pumps (Snow Equipment ) 
Jack (10 Ton - Walker Hydraulic - A780) 
Jack (Walker - Roll A Car - Hydraulic) 
Keyseater (Grant~- Elect. - Cap. 1/8" - 1-1/4") 
Mower, Tractor Type (International "A") 
Mowers, (Power Driven Lawn Type) 
Lineograph Machines (Traffic Line Markers) 
15 Mack - 2-1/2 Cu. Yd. Dump Trucks (Model .E F) 
oe Paint Spray Compressor 
ei Safety Seats with Tail Gates (For use with Spreaders) 
10 Sand Spreaders (Motor Driven + Butler - Model P) 
re Saws, ("Safety First" - Air Driver - B 12) 
re Tinber Sawing Machines (Air Driven) 
40 Snow Plows (Good Roads - E F Mack Type) 
10 Snow Plows (Good Roads - 3! x 10! Long) 
“ Speed Indicator (Electric) 
45 Tar Kettles (011 Burning Type) 
nf Time Recorder (Electric) 
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4 Walters "Snow Fighters" Trucks (Fitted with 3-1/2 Cue Yde 
| Dump Bodies) 

2 Water Coolers (Electric) 
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EQUIPMENT ON HAND, DECEMBER sist, 1941 


Passenger Cars scene me cman mene een enn 434 
PUCK te et er rs op et a te es ee nat ee 376 
GRAGSCT SG mem mre ee ee et ee ie meena 72 
TRACT OLS wom meee we meee we ee me me mt a eo ne om One om to et me 13 
MA TACT www ee ee ee ee oe oe ae ee ee -—— 8 
MAXELS ee ene mene en eee eee ee sown §— OH 
ALP COMPPESSOLS sermermemncm em ermne mmm enns mmm § OF 
Miscelianeous Equipment emma mennnn a olka? 6 
WACCT Wagon rere es ese es ene mn me ee me oe me oo ne on at me ee = 5 
TPALLE LS erm em mmmer mm em nee eee ee  ] 
MO WE 2S opt nt me ee ee a ee 150 
ALP TOOLS mere ee etn nn epee cee ee ete oe ee ee me ee - 80 
Electric Hammer smmnnmnanne na  Ledanaaleelestenatetan a 
PUMPS ere nen neem cet ene me eee eee en ee ae mt mesma me — ALG 
TAP KettC LES rerrmmn mene mrme mene mts avencsee me mere L355 
ROLLS S meee me teen ee ee we wt we a ns me ot a eo oe mmm = 15 


LAMC SPPECAGSTS wrmrmmemrerm mame anes ee mere: mee at ene 6 
Sand Svreaders (Cinder) ernenane meme 150 
Svray Outfits smemennmmnnnn nase mmm 12 
VED PAC OLS meer ee me eet oe a ose ne oe win ot at nk ont oe to 7 
Weigh Batchers sesaenemnnmmmemen meme 28 
Rotary SCreensS camamannnmnmcmemeammemenn 6 


SNOW LOAGSLS ceesme eens ce meee as ae ee oo eo oe 4, 
SWECPCLS meme re ene ee ne we me ne cate oe ee eo we te re oe oe te ae 6 
POWEL BUCKCTS memes ween me anes oem mn me me nm te ee me me so me oa 7 
PLOWS meee weet en ne mm we cae oe me oe a oo oe  leslentedenaedeeientetadentontantan 8 


Traffic Line Markers am-ee---------- ae = 17 
Miscellaneous Equipment 

(No License Plates) sarmemnnmmmnmnnnn 44 
STOW PLOWS stereseren es meen en ene wc es en oe oa on mem wmewme 555 


eG Ne SEE 


Total = Road Equipment Lg a0 


Shop Equipment - All shops and or? 
GFaragese 


Total - All Types. = --7 8 -- mgood 
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ANNUAL REPORT = 1941 


LABORATORY DIVISION - R. B. GAGE 


In the annual report of the Laboratory Division for 1940, a 
serious effort was made to designate the general character of both 
bituminous and concrete pavements, and the materials used therein, 
as well as the manner in which they should be used to develope the 
physical and chemical properties desired or required. These proper- 
ties were considered to be of such a character that they were more 
of a Laboratory function than a function of the Construction Divisione 
In addition, examples were cited of the wearing properties and dura- 
bility that could be expected from concrete pavements fabricatcd by 
the methods of construction that were in use at that time. 

It has been realized for many years that the durability and 
general character of the concrete depends to a great extent upon the 


character of the cement used therein, as well as the consistency and 


workability of the concrete in which said cement is used, and each 


year has further demonstrated that the durability of the concrete is 
regulated and controlled by the quantity of mixing water used in its 
preparatione 
Tn order to prove the correctness of such theorics, numerous 

pavements constructed with different ingredients and consistencies 
of concrete have been carefully analyzed. Cores were taken from the 
conerete thus constructed, and the compressive strength determined 
thereon at a given agee There is little or no doubt that when these 


ingredients are of the proper character and satisfactorily blenddd, 


concrete having a compressive strength at 28edays of 6,000 pounds or 


more, where H#®2D, can casily be secured, and is desirables 
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It appears that many of the cement companies have built new 


laboratories and installed such equipment as will permit them to 
manufacture a cement that will have the chemical composition and 
physical properties needed to produce concrete that will have the 
desired compressive strength, when of the required composition and 
consistencye 

. Each year has shown additional evidence that the durability of 
concrete is regulated more by the use of the correct quantity of 
mixing water than by any other single factor, and where any of the 
Various factors are neglectcd or improperly used, tho durability. of 
the concrete is seriously affected thereby. It is safe to assume 
that conerete having the desired density will also give the maximum 
amount of service, particularly when so fabricated as to have the 
required compositione 

The cubed once: ‘ath sorvice that wo have secured on certain pavoe- 
ments Shows quite conclusivoly that improper drainage is a very 
gorious dctrimcntal factor. Whore pocling, scaling and cracking 
occurs, it is safe to assume that the concrete either did not have 
the required composition, or else was not so constructed that the 
concrete would have the desired or required consistency. 

The Laboratory has secured, anc has been using an Autoclave 
apparatus that shows the relative durability of cement under pressure 
at a given temperaturee It appears that all cements do not produce 
conerecte having a relative given strongth at a given age, and the 


variation in some cascs has been of such a character that conerctc of 


a given composition was bclow the standard requircd for this product. 
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A serious effort has also been made by the Laboratory to 
determine the relative damage done to conerete by the use of aggre 
gates of different compositions and densities. The damage caused 
to concrete by the use of weathered or partly decomposed gravel 
pebbles has been given serious consideration, and to date it has been 
found that a small quantity of such pebbles does not cause any 
serious or permanent injury, sxnant to the appearance of the concrete, 
and in bridge construction, the damage thus caused can easily be 
eliminated by the use of a trap rock aggregate in wing walls, etc. 

The damage causcd to concrete that was immorsed in sea waters 
was also carefully studicd, and a roport made of tho effect such 
sea waters had on the concrete in regard to durability and general 
service at different times of the year. The results thus secured 
show quite conclusively that the density and character of the concrete 


used in such structures is of the utmost importance. 
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A tabulation showing the quantity of the different. materials 


tested by the Laboratory Division during 1941 is given hereinbelow. 


QUANTITY OF MATERIALS 
REPRESENTED BY SAMPLES TESTED + 


1941 
Asphalt Cements 1,015,078 gallons 
Asphaltic Oils 1,928,502 is 
Tars 490,169 is 
Asphaltiec Emulsions 144,475 “A 
Joint Fillers 196,883 “ 
Lignin Binder 792,357 " 
Bituminous Pavements 946,505 sqe ydSe 
Bituminous Paving Mixture o2,650 tons 
Portland Cements 649,400 bblse. 
Cores Tested - £055 
Sands, Bituminous 58,486 tons 
Sands, Concrete 109,498 tons 
Stone and Gravel 209,914 tons 
White Traffic Zone Paint 43,755 gallons 
White Lead Paint 3,665 * 
Red Lead Paint 850 " 
Graphite Paint 900 ‘ 
Tar Paint 500 Me 


* The above itemized list includes only the 
principal materials used in regular pave- 
ment and bridge construction. 
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AVERAGE COMPRESSIVE STRENGTE OF 6=INCH CORES TAKEN FROM 


STATE AND STATE ATD PAVEMENTS 


1941 
Y QUANTIT AVERAGE COMPRESSIVS STRENGT 
NO. OF BINS REPRESENTED } OF 28 to 32=-DAY CORES 

BRAND TESTED (BARRELS ) STATE HIGHWAY: STATE ATD — 
Allentown 4. L701L8 66935 None 
Alpha 3 o13598 6319 None 
Atlas : 

Northampton 2) 58847 64.54. 1778 
Coplay 6 4,170 6512 6981 
Dragon 7 55702 6452 6136 
Edison 6 97579 5670 5560 
Giant uf 2195 None 57735 
Hercules ¥ ooLS8 53816 SLL 
Keystone 4. 172135 6885 # SOLS 
Lehigh 14 93428 6760 None 
Lone Star 7 14163 6363 None 
National 13 LOLS V2 5798 None 
Nazareth %) 7984 7204 None 
Penn=Dixie aS) 58594 63588 6555 
Whitehall O eoeoL 5407 None 
« "Plastiment" was used in some of this concreteée 


f | par 
a es Cae es 4G 


‘ Ae Ny fag ! 
Sy i les jae 
: ‘ Ar, Sie te 
: y } wh ak ae ry 
Rid | Ae a 
fi ‘ f i ny aT, I) 4 ' 
. Re st Vee 7 1 ( 
\ ii { “i A 

ps Ayr yn Oni 4 Prema hem shen Tain ts Aaah albh ted { a 
body oh ee be Madd Sachi cin tod apc a al BaD | ib Pert pen be Ae i te 


Fe do ety @ ain et rata Oe) eet ; hepa 
Pee er toh! hi oe ei ey j Yin 


deine Aap Oar diomes 6 i panne 
Web pens bie: pty ne " ee ee Lan aye any aS i ch i a SLi , 
rn! iW rn 


” * Wy has Wa ‘ Be dita ces A 1 AR Rey ne ¢ Sad oth 
HtHIRSPN marr RA 


wre elle whe A am ct EIR) Pre A i sel Wahu ip aVObA dh aanasaraenne oe imams SARA MMA pp ie doy Nk teh ale iene se Ne RENAN ye 


pe 


foil 


wD RL ME ne re 


My Wa! av 
ae OTe! f 
“6 f ha i 
the, 
, #0 r wie { . re, 
+? ‘ US } i 
* 
7 ' 
“ " \ ‘4 
: AT ey r : bis . 
v 4) Balt 
" ee od i 
| is bi 
div’ ast ty t 


i wae B 2 
- ’ | . " « " 
aes { is ty Bae te 
4 Ay , ae ¢ 
7 ( v 
« 
9 + 7 a r 
Cheney! iy Ff 
soe He ae, ” 
\ ey 4 He hh we 
ow Crs f : ; 
, , ee eT i 
v 
“ 
: Nahe On li 
; : he 
aA Am d “o 
rary; ee it feel ‘ 
} Rey" 
; ey. a4 
Wh 4 wee’ 
, 
wtotl cEea | Be Cae " 
od ® hae pte hes ‘| 
f 
py | cane ew 4 r ; Nhe ah, ek Bh ety 
: Wh BAY Le ae he: 
i 4 *y, my 
’ / Th: ik a Vea 
’ 7 tnt i 4h Vie 
‘ we 
4 
, 7" ; ’ ; 
’ t i Athy Oyaed hs P beara (ae 
i} i \ LSArt x 
ye ar 
i 
x MK ee 4 tal 
i Me r 
¢ oe 
K { 
) 
1 


. : rl A vi. \ : ‘ w 
Pt fi ’ i Bk ame : rf je ¢ i ry, PM bib ty iy joy ‘ % 1 9 } sayy tj m 
i ; ) Anes Lt | Gerla ee ee eee ine aan oe ok ct 


AVERAGE COMPRESSIVE STRENGTH SECURED ON 6-INCH CORES 
TAKEN FROM 
Sheet #1 STATE HIGHWAY PAVEMENTS CONSTRUCTED IN 191 


: | : : : : : - AVERAGE 28 to 32-DAY l= 
: : aan : » BAGS : COMPRESSIVE STRENGTH | =n 
JOB : CONTRACTOR - CEMENT + BIR NU 4 SAND : COARSE : PER : Regular : Test | 
$ : : : : AGGREGATE ; BATCH ; Cores : Slab 
Rt. S-3, Sec. 1A LeFera-Grecco Lehigh 33-26-29 Consolidated Sd. & Consolidated Sd. & 9 6902 6237 WF 
hi (Glacial) Se. Co. (Trap Rock) Se.Co. 
Edison 14 - D 9 5916 6253 MF 
Alpha 10 Zh-E Mixer used 9 6057» 4487 MF 
Rt. h, Conn. to Monihan Cont. Keystone hi-he Somers Point Sd. & Warner Company 7 7158 7754 MF 
Somers Point Co. (Quartz ) Gl. Co. (Riv.Glac.Gl.) 
Sec. I 
Rt. li, See. 1B Cc. F. Malanka Lehigh 26-29-33 Seaboard Sd.& G1.Co. NeYeTrap Rock Corpe 7 Th 7009 MF 
Edison vy, (Quartz) (Dolomite) 7 6090 6336 MF 
Dragon 65 7 6766 665 MF 
Penn-Dixie 19 7 7638 68h MF 
Rt. 1, Sec. 2A dJannarone Cont. Nazareth why Dallenback Sd. Coe Bound Brook fr.Se.Co. 38 ji2 6629 iF 
Coe Dragon 68-7, (Quartz) (Trap Rock) 8 6052 64.72 MF 
Whitehall 17-11 7&6 5095 591, MF 
Keystone ace 7 689 7242 MF 
Atlas 36-48-69- 
. 28 é 6088 5811 MF 
Rt. 6, Sec. 8A LeFera-Grecco Penn-Dixie 27-11-13- Consolidated Sd. & Consolidated Sde & 9 556), 53hh MF 
& 8B " 23 <H)-9 (Glacial) Se.Co. (Trap Rock) Se.Co. 
Edison 218+18 9 5920 6467 MF | 
Alpha 2C=10-5C 3y-E Mixer used 9 6153 6235 MF 
Whitehall 10-17 eae ee ee 9 5719 5626 MF 
Lehigh 1,1-38A 9 5501 5724 MF . 


MF - Machire Finish 


HP - Hand Finish 
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AVERAGE COMPRESSIVE STRENGTH SECURED ON 6-INCH CORES 
TAKEN FROM 


sheet #2 


STATE HIGHWAY PAVEMENTS CONSTRUCTED IN 191 


ee eo 


AVERAGE 28 to 42-DAY 


: : : : BAGS :; COMPRESSIVE STRENGTH 
JOB CONTRACTOR ; CEMENT > BIN NO. 3 SAND 2 COARSE 5 Fest : Regular és 
: AGGREGATE . BATCH ;, Cores Slab 


Rt. 5, Sec. 21A Union Bldg. & Hercules 41-10 Morris Co.Cr.Se.Co. Morris Co.Cr.SeeC0. 1 5448 5ell MF 

Const. CO. ~ Morris Plains Morris Plains 7 ~ 56413 HF 

Edison iy (Glacial) (Glacial Gl.) és 5),63 5164 HF 

Saylor 11-6 q 6510 - 6405 HF 

Tone Star A-F-E q 5797 6667 HF 

Rt. 23, Sec. 8B Hill Dorer & Edison 18 Hodgson Sde& Gl.C0-. Hodgson Sde& Gl.Co-~ 4 6157 6794 MF 

Jannarone Cont. Atlas Shy (Glacial) (Glacial Gl.) 7 4889 7140 MF 

CO o 
Rt. 23, Sec. 12E Union Bldg. & Lone Star 7 Consolidated Sde& Pompton Cr.Se.Coe~ 7 5568 4919 HF 
Const. Co. (Glacial) Se.Co. (Gneiss) 

Rt. 25, Sec. 7B Thos. Gallo Edison 13 Seaboard Sd.sG1.0046 NY. Trap Rock Cos 20 5051 hush MF 
Allentown  A-A3-D3 (Quartz) (Dolomite ) & 6187 7271 MF ) 
Hercules 106-302 a7 6167 5970 MF | 
(Transit Mix) ) 
Rt. 25, Bec. G. M. Brewster National 15-12-10- Dallenback Sand Co, Warner Company 8 6111 6016 MF | 
53h " 13-9-19 (Quartz) (Riv .Glac.Gle) | 
Nazareth eh, 3h-E Mixer used 8 7695 7470 WF . 
Pe nee ee i 
Rt. 2, Set. 2D LeFera-Grecco Penn=Dixie 9-5-1), Morris Co.CreSe.Co6 Commonwealth Quarry 7 6251 5814 MF 
Alpha 10 Morris Plains (Trap Rock) Coe 7 6383 5896 - HF 

Edison D (Glacial) 3 5126 1,518 MF 

Dragon 7-15-68- f 6103 5062 HF 

7h 


VF - Machine Finish 


HF - Hand Finish 
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AVERAGE COMPRESSIVE STRENGTH SECURED ON 6-INCH CORES 
TAKEN FROM 


Sheet #4 STATE HIGIWAY PAVEMENTS CONSTRUCTED IN 1941 
> A a 
: : : : > AVERAGE 23 to 42-DAY 
$ : : : BAGS +: COMPRESSIVE STRENGTS 
JOB : CONTRACTOR : CEMENT BIN NO. SAND COARSE ; PER ; Regular : Test 
: : : ; AGGREGATE : BATCH ; Cores Slab 
Rt. 29, Sec. 2E Franklin Cont. Saylor 24-30 Morris Co.CreSe.Co. Commonwealth Quarry 7 635 6508 
Bo. Dragon 7-7 Morris Plains (Trap Rock) Co. i 6215 6689 
Hercules 102-105 (Glacial) 7 6408 6652 
Lehigh 54-30-09 7 6006 . - 
et. €9, See. 6h G. M. Brewster National 9-]2-13- United Sd.& Gl.Co. Lambertville Quarry 8 5hea5 6211 MF 
: 15 (Glacial) (Trap Rock) Co. 
Rt. 33-35, Conn. Jannarone Cont. Atlas 5) 1-38 Bennett & Schock Bennett % Schock ¥ 6283 6655 MF 
Sec. 1A & 2 Co. Dragon 15 (Quartz) (Quartz Gl.) i, 6725 5925 MF 
Allentown A4 ¢ FOLT - MF 
Keystone 47 7 66)8 6992 WF 
Edison wy 7 5756 5079 MF 
Rt. 35-LN, Jannarone Cont. Atlas }6-52 Bennett & Schock Bennett & Schock 7 6957 6743 HF 
Sec. 1 Co. (Quartz) (Quartz Gl.) 
Rt. 35-uN, Franklin Cont. Lehigh 26-27-29- Bennett & Schock Bennett & Schock S - 6368 HF 
Sec. 1A Co. _ 33 (Quartz ) (Quartz Gl.) 7 7057 7077 HF 
Rt. 39, Sec. JeNesto & Co. Dragon 53° United Sd.&G1.Co. United Sd.o& G1.Coe~ : 68)49 726 
1B & 1OA Lone Star A-B-F (Glacial) (Glacial Gl.) 7 6725 5956 
Saylor 23-65-12 7 6929 61,90 
Hercules 402 7 5014 - 
Lehigh 26 4 6170 - 
Edison D 1 5051 5191 
Allentown D3 7 6636 - 


MF =- Machine Finish | 
' 


HF - Hand Finish 


AVERAGE COMPRESSIVE .STRENGTH SECURED ON 6-INCH CORES 
TAKEN FROM 


Sheet 44 STATE “IGHWAY PAVEMENTS CONSTRUCTED IN Ohl 
: : : : : : AVERAGE 28 to 32-DaY 
: : : , 2 - BAGS : COMPRESSIVE STRENGIE 
JOB : CONTRACTOR ; ,CEeyrs “2: BIN NOs: SAND : COARSE . FER: sheguier : es 
‘ $ ‘ : : AGGREGATE - BATCH ; Cores ++ S400 
Rt. S-lil, Sec. F.A. Canuso Lehigh 54-55-38 Atlantic States Warren Sdek Se.Gde 7 ~ 78h9 MF 
3B & LA & Sons (Bulk) 2AB-41-30 (Quartz) Const.Co. (Glacial Gl.) 7 7326 7614, MF 
. 29-16 Warner Company 7 = 7453 MF 
. _ (Riv .Glac.Gle) 7 6865 . 72909 MF 
rt. Wi, Sec. 10 S. do Groves Edison 18 Penn Jersey Sde& Warner Company 8 6355 6480 MF 
n (Quartz) G1.Co. (Riv.Glac.Gl.) 7 5483 6173 MF 
Hercules 12 2 % 8 5710 6261 MF 
” Wenonah Sde& Gl.eCoe a 8 6361 - MW 
Allentown A)5 (Quartz ) 8 6933 7046 MF 
Alpha 5C-2C-10 Penn Jersey Sd.&Gle 5 8 6683 6398 MF 
Penn-Dixie 51 (Quartz) eer 8 6101 5081 MF 
Lehigh 52-53 . ie 8 7089 6755 MF 
Allentown A5 “: 8 - 6557 WF 
Cuthbert Road F.A. Canuso Lehigh 30-60-26 Norcross brose Warner Company 7 Tit 6092 MF 
Ext., Camden Co. & Sons " 27-43 (Quartz) (Riv .Glac.Gl.) 
Piss oe (2) 
P.R.§.8. Lines, Eisenberg Cont. Saylor 5-12 Commercial Sd. & Warner Company 7 6245 7216 
Br. & Approach Cox Atlas 28-29 (Quartz) G1.Co. (Riv.Glac.Gl.) ¢ 6052 8754 
Haddon Avenue, 
Berlin 
MF - Machine Finish 
HF - Hand Finish 
1-9-he 
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' TAKEN FROM 
Sheet #1 STATE AID PAVEMENTS CONSTRUCTED IN 19h1 
2 : : AVERAGE 26 to 32-DAY 
: : : : ; BAGS COMPRESSIVE STRENGTH 
JOB ¢ CONTRACTOR : CEMENT : BIN NO. SAND COARSE >: PER : Regular é Test 
: : ‘ : AGGREGATE : BATCH ;: Cores Slab 
* Boyd Avenue, W.P.A. Forces Atlas WePoAe Steers Sde& GloCOe NeYeTrap Rock Co« 6 * 7778 * 5567 HF 
Hudson Co.Widce Hercules Stock (Quartz) (Trap Rock) 6 * 618), - HF 
0-239 Giant . 6 * 5774 - HF 
Broad Street, Korp & Korp Edison p-1, Warren Sde&k Se.Cow. Warren Sde& SeoCo- 4 6291 5752 MF 
Washington (Glacial) (Glacial Gl.) 
Broad St. Ext. Korp & Korp Edison Vy Warren Sd.& Se.Co. Warren Sde& Se. - 6100 - WW 
Washington (Glacial) (Glacial Gl.) 
Broadway, North Ne de Asphalt Edison 218-18 Seaboard Sde& Gl.Cow. NeYe Trap Rock Coe i B71lL sol8 MF 
Bergen, M-l,08 & Paving Co6. Saylor 40 (Quartz ) (Trap Rock) 7 6981 7669 MF 
Hercules 12 7 6119 6450 MF 
Penn-Dixie 9 7 5699 6107 MF 
* Charlotte Ave. W.P.A. Forces Edison WePeAe Steers Sdek G1.COe NeY. Trap Rock Coe 6 - * 5801 HF 
Hudson Co. Hercules Stock (Quartz) (Trap Rock) 6 * 5136 5252 HF 
C259 
Fifth Street, Ns J. Asphalt Edison D Steers Sdek Gl.Coe NeYe Trap Rock Coe 7 6657 6043 MF 
Secaucus & Paving Coc (Quartz) (Trap Rock) 
* Harrison Ave. Standard Bit. Edison uy Great Notch Corpe Orange Quarry COs. 6 * 5640 * 5401 HF 
West Orange Co. (Glacial) (Trap Rock) 
Maple Ave. Sec. Js, Lafferty Edison D Warner Company Warner Company 7 55901 5650 
3, Merchantville Penn-Dixie jj-11 (Riv.Glacial) (Riv.Glac.Gl.) 7 61,03 6912 
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Machine Finish 


Yand Finish 


AVERAGE COMPRESSIVE STRENGTH SECURED ON 6-INCH CORES 
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Sheet #2 STATE AID PAVEMENTS CONSTRUCTED IN 191 
$$ ™_OCO0O OOOO 
: : : : > AVERAGE 28 to 32--DAY 
: : : : : BAGS : COMPRESSIVE STRENGTH 
JOB : CONTRACTOR : CEMENT : BIN NOew : SAND COARSE : PER : Regular ; Test ee 
3 : . : : AGGREGATE : BATCH ; Cores Slab 
Maple Street, NW. dg. Asphalt & Penn-Dixie 11 Steers Sde& G1.Co. Ne Ye Trap Rock Coe ej 727 7778 WF 
Secaucus Paving Co. (Quartz ) (Trap Rock) 
Minnie Place, Ne Je Asphalt & Edison Wy Steers Sde& G1l.Co« Ne Ye Trap Rock Cos. 7 19h - EP 
Secaucus Paving Coe Keystone hy (Quartz ) (Trap Rock) 7 7593 8318 MF 
No. Union Ave. Warranty Pave Penn=Dixie 11 Morris Co.Cr.Se.Coe Commonwealth Quarry 7 ~ oak oes) 
Hillside Twp. Co. Morris Plains (Trap Rock) Co« 7 6625 6161 MF 
Union Coe (Glacial) 

g Park Avenue, Ne de Asphalt & Keystone he Steers Sd.& Gl.Cos. Ns Ye Trap Rock Coe 7 g 837 @ 7713 1 
Section l, Paving Co. Edison 1h (Quartz) (Trap Rock) t @ 6775 - MW 
We New York Penn-Dixie 19 7 g 8211 6 7h73 MF 

Prospect Aveée, Road Const. Co. Dragon Ls Dal lenback Sand Co. Bound Brook Cr.eSe.Coa 3 6075 6449 MF 

Sec. 4, Dunellen (Quartz ) (Trap Rock) 

* 7Oth Street, Clinton Asphalt Penn-Dixie 13-23 Steers Sde& Gl.Co. N.Y. Trap Rock Co. 6 * 5380 * 6276 HF 
Sec. By CO. Edison D (Quartz ) (Trap Rock) 6 * 519) - HF 
Guttenburg Penn=Dixie (Car 6 * 7113 * 6660 HF 

(High Early) Sample) 
Sweetland Ave., Petrozello Bros. Dragon 68 Morris Co.CreSe.Coe G. LePre Cr.Se.Cos ie 57h 6511 MF 


Hillside Twp. 


“TAKEN FROM 


- 4629 pounds of “Plastiment” used per batche 


*x - Foundation Pavement. 


MF - Machine Finish 


HF - Hand Finish 


Morris Plains 
(Glacial) 


AVERAGE COMPRESSIVE STRENGTH SECURED ON 6-INCH CORES 
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AVERAGE COMPRESSIVE STRENGTH SECURED ON 6-INCH CORES 
TAKEN FROM 
STATE AID PAVEMENTS CONSTRUCTED IN 1941 


Sheet 43 


: ¢ 3 : : : AVERAGE 28 to 32-DAY 


: : : : : BAGS COMPRESSIVE STRENGTH 
JOB : CONTRACTOR CEMENT : BIN NO. 3 _ SAND COARSE : PER ; Regular : Test 
: : AGGREGATE : BATCH ; Cores Slab 
Third Street, Mazzoni Const. BRdison D Steers Sd.& G1.Co. Orange Quarry Coe. ai 5/170 hhi9 MF 
E.Newark Boro Coe Penn-Dixie (Quartz ) (Trap Rock) 27 513 786 MF 
(Transit Mix) 
Valley Road & L. DiFrancisco Dragon 15 Morris Co.CreSe.Co. Commonwealth Quarry i 6507 6369 MF 
Beachwood Avée, Morris Plains (Trap Rock) Cos 
Roselle Park (Glacial) 
Vaux Hall Rde, Le DiFrancisco Dragon a5 Morris Co.Cr.SeeCoe Commonwealth Quarry 7 681 6819 MF 
Sec. 1, Union Morris Plains (Trap Rock) Coc 
Twpe, Union Co. (Glacial) 
Westfield Avee, Terrible Const. Dragon 15 Dallenback Sd.Co« Fanwood Stone Cre 7 5511 5/Ol Me 
Scotch Plains Coe (Quartz) & Quarry Coe6 
(Trap Rock) 
MF - Machine Finish 
HF - Hand Finish 
1-9-2 
JK 
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ANNUAL REPORT 


OF THE 


WPA PROGRAM 


NEW JERSEY STATE HIGHWAY 
| DEPARTMENT 


e 


FOR THE YEAR 
1941 
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STATE OF NEW JERSEY 
STATE HIGHWAY DEPARTMENT 
TRENTON 


James Logan, State Highway Engineer 
State House Annex 
Trenton, New Jerseyve 


Dear Sir:- 


State Highway-VWPA Program 
Project Proposals General 
Yearly Report for Year 1941. 


JAW: FAMe 


January 1, 1942. 


The State Highway-WePeAe Program has now completed 
sts fourth calendar year of operation with a saving to the State 
for the maintenance of persons who would have been on relief of 
nearly $2,000,000, and the roads of the State have had incorporated 
in them Federal materials and equipment use to the value of 


$636,342 in addition to our sponsorshipe 


Ninety-eight (98) projects were completed; seventy~ 
two (72) projects continued through to 1942, thirty-seven ony ae 
which are operating and thirty-five (35) suspended, and we have a 
reserve of forty (40) projects approved but not placed in operations 


The employment under this Program is now rapidly 


decreasing as is shown by the following: 


YEAR AVERAGE EMPLOYMENT 
1938 8,756 workers 
19359 11,148 . 

1940 15,856 4 

1941 TsD6e . 


The highest employment in 1941 was 14,632 on January 


27, with a low of 3,168 on November 246 


During the same program period, the total WePeAe em-= 
ployment in the State varied from a high of over 120,000 workers in 
1938, to a low of 29,000 in 1941, but, at the present time, we have 
the highest percentage of the total WePeAe workers we have ever hade 


The entire basis of the WePeAs operation changed dur- 
ing the past year, there having ceased to be an urgent need for the 
caring of relief clients who cannot obtain employment in industrye 
The present limitation is based on the Federal Appropriation for 
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Mre Logan | at ao January 1, 19426 


WePeAse nationally and on defense qualificationse In this State, 
one of the leading centers of defense manufacturing, the WePeAe 
has not a sufficient quota of men to properly operate the projects 
that have defonse rating and this Administration is using a great 
deal of laboresaving equipmente 


Fxclusive of WePeAe Projects in Military and Naval 
Posts, the State Highway Department projects in general have greater 
defense valuc than the municipal projects and I anticipate that our 
percentage of the total WePeAe employment will be materially in- 
creased in the coming yeare 


Defense projects in themselves are particularly 
economical to the State Highway Department as the limitations of 
25% Sponsorship and 11% noneLabor Funds received from the Governe 
ment do not apply to them and, in general, all costs of our defense 
projects are borne by the Federal Government with the exception of 
Engineering and Right-of-llay, which are absorbed bv the Statee In 
addition, all the work is being done on roads that in normal times 
would be up for improvement if the funds were availables 


The field work of this office has materially increased 
in the past year, notwithstanding the fact that only ninetyecight 
(98) projects were completed in comparison with two hundred and 
three (203) projects in the previous yeare 


There is made part of this Report a Map of New Jersey 
showing the location of each project completed in 1941. 


The projects completed in 1941 brought the State 
“7,967,460 WePeAs funds, while the projects completed in the pre- 
vious year brought the State $7,354,995e You will note that the 
average project completed in 1941, therefore, was over twice the 
size in Federal money value as that of 1940, and the getting of this 
money has naturally increased the duties of the Field Coordinatorse 


The State sponsorship on projects completed in 1941 
was $4,362,822 and was an inerease over that of 1940, which was 
$3,299,615 While this sponsorship shows an increase, the actual 
cash contribution of State Funds materially decreascede 


There is made part of this Report a Chart which shows 
the complete financial history of the State Highway-\lePeAs Program 
from its inception to date based on WePeAe S01 Formse 
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Mre Logan ; ohe January 1,.19426 


The total WePeAe Grants so far amount to $49,661,399 
with projects completed and operating amounting to $47,679,180, 
and our total sponsorship on completed and operating projects to 
date is twentyeeight and fivestenths (28.5) percents 


The original allotments of WePeAe funds to the State 
required a sponsorship of 20%, .This requirement was increased to 
25%e On defense projects, there is no percentage requiremonte 
However, considering the basis on which the State originally ap- 
proached the WePeAe problem, which was 20% "maximum sponsorship," 
although the Federal law said "minimum" the over-all Program, I 
believe, has proved very economicals 


I particularly call your attention to the fact that 
the total sponsorship in 1941 was twenty and fouretenths (2004) 
percent, which is the lowest of any year of operations This speaks 
particularly well for the activities of the Field Coordinators and 
for the cooperation we have received from WePeAe officials in both 
the writing of the subsidiary projects and their operatione 


There is a slight possibility that WePeAse employ- 
ment, Statc-wide, may sncrease during the coming year as the Press 
reports that a large number of pcople have lost private employment 
due to the curtailment of nonedcfense industriese 


T care for this possibility, we now have forty 
(40) projects written ups whieh contain Federal Funds in the amount 
of $6,633,190, and there is uncompleted work on our operating and 
suspended projects to tho value of $12,389,292 Federal allotmente 
These amounts would be capable of absorbing over 20,000 workers 
for a one-year period if they were placed on the WePeAs payrolls, 
and, if this is not sufficicnt, additional projects are easily 
obtainablee 


Very truly yours, ; 


STATE HIGHWAY DEPARTMENT 
a eel 


Je Ae Wi 
Division Construction Engineer 
State Highway Coordinatore 
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4 ENGINEER) ' 


\ TITLE OFFICER, 
ICONOEMNATION PERSONNEL) } 


RIGHT OF WAY RIGHT OF WAY 
NEGOTIATORS AGENTS eee: 


ie lee i NEW JERSEY STATE HIGHWAY DEPT. 


REAL ESTATE DIVISION (NEGOTIATIONS) | 


| ORGANIZATION 
| 194 


March 2, 1942 


Mr. James Logan 
State Highway Engineer 


Dear Sir: 


I am submitting herewith a detailed report and 
analysis covering the acquisition of rights of way for 
the year 1941. 


The summary for 1941 shows that the number of 
agreements approved, awards approved and net condemnations 
authorized total 638 in the aggregate sum of $2,369,376.07. 
The actual amount paid out during the year 1941 on settled 
cases was $2,542,902.61. 


The total cost of operating the Real Estate 
Division for the year 1941 was $295,414.71, which is sub- 
divided in the following manner; 


Negotiating Bureau #106, 634.09 
Title Bureau 100,357 .24 
Legal Bureau 88,443 .38 


In addition to actually negotiating for the 
acquisition of properties needed, the Negotiating Bureau 
assisted the Construction Division in making preliminary 
estimates on various lines and also testified before 
Condemnation Commissioners and Juries. 


Respectfully submitted, 
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__/ John Franssen 
senior Right of Way Agent 
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REAL ESTATE DIVISION ~- 1941 


POLO IOS ch howe s os vex ee hs ee ee sb eeree Oy 154601 
Traveling ExXpenS€ cesses evesencvsceccveres 5,757.55 
SUPPLICS peaeurs be ewe oe % aces A ee pe ee ee ‘ L, B77 ed! 
TELEPNONS eevee eesevsserveressevvssessees m4, eOle ll 
MiscellaneouS seseseevevseses prveneauggres 45.14 
Equipment secsccececseesenstsseasensesres 499.55 
POSTALS covvaeecrevrereravesrersvavereveter 811.88 
Department Auto and Truck Use «.esseeeeee 14,098.65 
Condemnation Advertising .erscereerveceece Le OLDe Se 
Special Services, Attorneys, Appraisers, 

Witnesses, Condemnations, etc. weeecees 25,950,54 
BIS PINTS .nce wer Sei see rewenenreevenees 906,87 
Merraical! SOrViCSh Gesesesssncvseresernsse 22,948,50 
Rent and Light wees ccevenccccrncecece sap en 4'75 86 
Titles, County Clerks, CTC. sevsvevevsesers Oye Lece 
AGVErtisSing® eecaceevsrvenrcscseresenssoves 13.64 
Medical ServiceS seeeeeesrancvaresevrecveane 6.00 
Total cost of Operations for Real 
Estate Division for the year 1941 $295,414.71 
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COST OF 


OPERATING THE VARIOUS 


BRANCHES OF THE REAL ESTATE DIVISION 


FOR THE YEAR 1941 


Negotiating 
f 70,100.09 


salaries 

Traveling Expense 

bupplies 

Telepl one 

Miscellaneous 

Equipment 

Postage 

Dept. Auto & Truck Use 
Condennation Advertising 
Speciel Services, Attorneys, 
Appreisers, Witnesses, etc. 
Blue Frints 

Appraisal Services 

Rent end Light 

Titles, County Clerks, etc. 
Advertising 

Medical Services 

Pek, SSS ses S se See a ee 


379.82 
567.10 
929 .42 
Loa oh 
180.45 
560.94 


9,877.19 


— 


906.87 


22,948.50 


475.86 


15.64 


$106, 634.09 


PLELe 


$ 59,685.05 


3,243.26 


744.80 
929 .42 
24.48 
144,50 
450.94 


5, 117.82 


6 OO 


pL00, Bo 24 


Legal 
$ 55,291.59 


134.47 
465.67 
602 .93 

6.75 
174.60 


4,221.44 
1,615.39 


25,930.54 


€ 68,445.50 


Protas 


nee 
%215, 154-01 


3,757.55 
1,577.57 
2,461.77 


45.14 
499.55 
811.88 


14,098.63 
1,615.39 


25,930.54 


906 .87 


22,948.50 


4'75 686 


5,111.81 


15.64 
6.00 


95,414.71 
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LIST SHOWING 


COMPARISON OF 


COST OF 


OPERATING 


REAL ESTATE 


DIVISDON DURING. 1959 ~ 1940 = 1941, 


Salaries 

Traveling Expense 
Supplies 

Equipment 

Appraisal Services 
Biue Prints 

Telephone 

Advertising 
Miscellaneous 

Dept. Auto & Truck Use 
Titles, County Clerks 
Postage 


Special Services, Attorneys, 


Appraisers, Witnesses, 
Condemnations, etc. 
Condemnation Advertising 
Medical Services 
Rent & Light 

"otal Cost of Operating 
Real Estate Division 


1939 1940 
$205,508.75 $210,559.05 
3,191.66 3,651.83 
1,712.81 2,392.84 
1,587.96 459.28 
23,491.63 38,504.50 
1,120.63 1,072.67 
2,017 22 2,188.97 
203.88 49.72 
108.56 68.06 
13,270.01 13,701.55 
7,127.01 6,324.91 
696.54 779.76 
11,867.51 31,721.80 
1,045.10 1,222,42 
74.25 3.00 
om 90.00 


$273,766.49 $312,990.56 


Tote) Cost of operating the Real Estate 


Division for the Year 194] ...4.. 


Actual payments made for the acquisition 
of right of wey during, 1941 .. 


Total number of cases acted on during the 


year 1941 ..... 
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1941 
$215,154.01 
ew hodirisls 
Ly DT? any 
499.55 
22,948.50 
906.87 
2,400 7 
15,64 
45.14 
14,098.63 
Slt el 
811.88 


25,930.54 
1,615.39 
6.00 

475.86 


$295,414.71 


$266,474.91 


Tekvenes se, O80, 902 AGL 
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42 ,369,376.07 
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SUMMARY OF 1941 REAL ESTATE ACQUISITIONS 


AGREEMENTS ’ No.of Par. Amount 
Original Agreements ....seresneves sawig! SOF 1,488, 510.62 
Comp. Agreements on 1941 “Auth. onus ow ce ge ES 96,175.20 
Comp. Agreements on old auth......+%4. 37 163,591.10 
Total number of agreements and amount 

approved during 1941......... sicicieleiee! 408. $1,750,276 .92 


AWARDS OR SETTLEMENTS SUBSEQUENT TO AWARDS 
Awards or settlements subsequent to 


awards on 194] euthorizations...e06+. 12 
Awards or settlements subsequent to 

awards on old authorizations....+.... «. 47 
Total awards or settlements subsequent 

to awards approved during 1941....... 59 
TOTAL NUMBER OF PARCELS SETTLED _DURING 1941 
Rereements«..scseess ree SECT A eis GDS 
Awards or settlements subsequent co 
awerds.. Se ceawae ns Re Ok 8 8 Vat eneas Oo 
Total number of parcels settled during 


ek 9 ee ee a ae ee a ee ee ee 2 ee A17 


TOTAL NUMBER OF PARCELS AND AMOUNTS 


AUTHORIZED FOR CONDEMNATION DURING 1941 Lit 


of this number 44 parcels were settled 
by agreement and 12 parcels on which 
awards were approved, leaving 121 
parcels authorized during 1941 which 
are still pending. 


TOTAL NUMBER OF PARCELS ACTED ON BY THE 
COMMISSIONER DURING 1941. (INCLUDES 
NET CONDEMNATIONS AUTHORIZED) 


nS ene ea 


Total number of agreements approved... 458 
Total number of awards or Sabkiemerts 
subsequent to AawardS servereersereces 59 
Total number of net nicl aimee pend- 
ing on 1941 authorizations. (eae eh Led 
638 


TOTAL NUMBER OF PARCELS AUTHORIZED FOR 
CONDEMNATION WHICH AKE STILL PENDING 
Authorizations previous to Jan.1,1941 
which are still pending...cecesseee ee *9C 
Authorized during 1941(Still ponmine | (121 
Total number of parcels authorized as anal 
condemnation which are still pending. 215 


“Includes Parcel #31 on Houte 21, Section 2c, 


¢ Se 7260.75 
426,216.35 


® 438,377.08 


#1 ,750,276.92 
438,377.08 


$2 ,188,654.00 


$ 254,397.70 


4.1,750,276.92 
438,377.08 


180,722.07 
GE, 569,070.07 


¢ 449,653.17 
___180, 722 .07 


630,355.24 


on which an 


official offer of $400,000.00 was authorized in 1932. 


500 OPEN CASES NEVER ACTED ON, INCLUDING 
4 ON OLD ROUTES. 
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KEY TO HEADINGS IN ANALYSIS OF NEGOTIATIONS FOR 1941 


"TOTAL AGREEMENTS 1941" means total agreements approved 
end Will ineinees ge, 4 and 7. 1=2 + 4+ 7, 


"ORIGINAL AGREEMENTS" or agreements approved during 1941, 
exclusive of compromissary settlements or acceptance of 
offers. 


"TOTAL oe OSE ACe TY 1941". This’ includes 
#4. 5&8 65 © = 4+ + 6 (for number of parcels only.) 


"SETTLED BY COMPROMISSARY AGREEMENTS" includes accep tance 
of offers and compromissary settlements without hearings, 
1941 cases only. 


"APPROVED AWARDS OR SETILEMENTS SUBSEQUENT TO AWARDS 1941" 
includes only awards on cases authorized in 1941 settled 
during 1941 by acceptance of awards, jury awards or 
compromise. 


"PENDING" includes cmdemnations authorized in 1941 on 
which no settlements or awards have been approved and 
includes cases under appeal. 


OLD CONDEMNATIONS - "SETTLED BY AGREEMENT" includes 
condemnations authorized previous to January 1, 1941 
and settled subsequent to January 1, 1941 without 
hearings. 


OLD CONDEMNATIONS - "SETTLED BY AWARDS SUBSEQUENT TO aE 


ee a tn em re i 


1941 and settled ee te Jenvuery. 1, 1941, either 
by approval of awards or compromissary settlements subse- 
quest to awards. 


"mOTAT, AWARDS APPROVED OR SETTLEMENTS SUBSEQUENT TO AWARDS, 
7o7(". Unie anecluces #5 end 8. 925 +t 8. 


"TOTAL CASES SETTLED 1941" includes #1 & 9. 10 =l1+ 9. 


"TOTAL CASES INCLUDING NET CONDEMNATIONS AUTHORIZED" in- 
G@iudes #10 ana © 1l1 = 10+ 6G. 


"OLD CONDEMNATION CASES PENDING" on condemnation cases 
authorized before 1941 and not yet settled. 


"TOTAL CONDEMNATION CASES PENDING" includes #6 & 12. 
lo = 6 # Les 


"OPEN CASES" on which no agreements were approved or no 
condemnation authorized. 
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Settlements 


Number of after institution Awards Jury Awards Settiea Hearings Appeals 
“Cases of proceedings Awards Paid Appealed Verdicts Appealed before Trials Pending Pendine 
County ; 1 

funterdon 61]1 41,150.00 | $250.00 | 


| 
“116,990.00 (To be tried) 


\Vercer 1 1 
hiddlesex 4 | 3-$18,600,00 290,297.00 &404 350.59 
[ Further Appeal by State _ 
| Court of Errors affirmed judgment 
| ; | lof lower court.) 
o 
Sussex 4 $436,590 s 
: : a 
Union 14 2 $658.20 - 41 .969_,00 (To be tried) a. OO 77 500 E 
a ) 
Totals 109 ae $51,191.80 ©21,445.609 $159,610.70 (To be tried w6 ,065.00 | $7 075600 28 8 
| 
Ke Ys | a 
$1,200.06 $990,297,00 | $404,550.09 


{No action by (Further Appeal by State - 
Commissioner) Court of Errors affirmed 
jucgment of lower court.) 
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Settlements from January 1, 1941 to January 1, 1942 after institution of PPOCECGINGS. seeeceseeeee eld 
Amount of Settlementse..ssessececceccerscrecsescsseeeessenseebOly 191.80 


Awerds from January 1, 1941 to January l, 1942. ivi ccworsesdeccsvset s+ +52 
Ne awa sie cee ae weet ptt0e09 
©» Awards pending the action of the 
ee hase ewe dees due eb eeee owe t e200 006 


Se PPPs EeriawWerds and before AppeaAlS Were tricd.sccecaccoccecceccesnccerersvenscasscveseeesen 
% Awards in the amount of $6,063.00 and settled for.....4.-.257,075.00 


Appeals tried trom January de seek te vanuary 1, LOAD ewe ence cece necencseesecccrasessenreresssene ese” 
e Awards appealed totaling $5,350.00 on which verdicts amount to DO oe hee 
1 Award appealed in the ant OF p2e90,297.00 on which a verdict 
was rendered in the amount of ($404 B50), Bug voveace: took Turther 
appeal and Court of Errors nd Anpesis affirmed judgment of 
lower courte 
® Awards appealed totaling $159,610.70 on which appeals have not 
heen tried, 


eee em rete at Che Circuit COUrU. sc acceweeececcasncceneeceecececer CASES 
Cases BWeleine Nearing DeETOre COMMISSIONCT Ss cece ecosacsceannevecsessocnversd Cases 
i ee min ret on Whieth we are awalbing Title dataseessvesceseesevetce Cases 
Paeee Goer etearceda Which are being held for various PreasonSeversseseocenco Cases 
Cases on which awards were made and awaiting the action of the 

Neen nnn nn en eee eo te ee He bee eee hee ee ewes eecesseenw Cases 


OAT, NUMBER OF CAGEC  PRUDINGg sa becacsvseeecnccatoo tases 


Cases 


Cases 
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Following is a summary of other miscellaneous work from January 1, 1941 to 
January 1, 1942: 


WHERE RPNE YW 


cn 


L 
1 
4. 


Specific Performance cases 

Ejectment case 

Injunction cases 

Interpleader in Chancery 

Removal of Encroachment 

Case covering State being dismissed in a Foreclosure Suit 
laim 

Certiorari cases seeking to deny the right of State to 

ta 


Cases involving examination of law, preparation of briefs and 

appearances in court, EtCe 

Claim for Damages (Village of Ridgewood) 

Change of Ordinance 

Cases before Board of Utility Commissioners on Grade Crossing matters ese.. <u Cases 


Examination of Insurance Policies. 
Preparation of bids and contracts for the sale of used 


54 


514 
621 
Dbl 
209 


automotive equipment and O11 drums. 


Cases involving peyment of awards into the Court of Chancery, incl aiding 
petition, order and notices in each cas6. 

Sixty year titles approved. 

Deeds Approved. 

Invoices approved as to execution on right of way claims. 

Electrical agreements prepared for execution by municipalities 

and counties involving highway lighting and traffic signals, and 

the approval of said agreements after executlone 
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The following is a summary of the work accomplished by the Compensation and Claims 
office and of the Assistant Counsel assigned to that office from January 1, 1941 
to Janmuery 1, 1942. 


Damage Claims 


S581 Claims Pending 
1 Supreme Court (Pending) 
10 District Court (Pending) 
1 Claim Cancelled 


17 Claims Settled 
260 Damage reports received, examined and in some cases investigated 
TOTAL number of claims Ey PC ROGER UI cU ea cire sana epanener ip 1 oi 4 8 


workmen's Compensation Cas¢és 

12 Gases closed out by settlement, or by decision of the Workmen's 
Compensation Bureau, after hearings, either formal or informal. 

14 Pending cases now in Workmen's Compensation Bureau, or which 
will be submitted to Bureaue 

437 Personal injury reports received, examined and in some cases 
investigated. 
1 Case appealed to Common Pleas Court 
TOTAL number of claims Hand Uae eek ak seas ea hese a wmees 


Miscellaneous 


Miscellaneous cases involving investigations and reports in connection 
with discharge and removal of employees from service; preparing for and 
attending hearings in connection with dismissals on charges, and in con- 
nection with showing cause why certain applicants should not be employed or 
remwemployed by the Department; conducting investigations with reference to 
personnel matters; drawing releases and obtaining execution of same, approving 
of releases as to form for other Divisions; investigations of liability for 
medical and hospital bills, adjusting of medical and hospital bills; legal 
memoranda; investigations of maritime accidents involving our bridges; 
4nterviews between employees and insurance company representatives; preparing 
and mailing of subpoenas; drafting bond form; specific performance; etc. 
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Reports of First Aid rendered = received and aR EHC lucky 6 keen verer UD 
Issuance of First Aid replacements for First Aid KitsSessoceserssersere*? 90 


Me@ical and physical iii cisewsgaveccrsrsecerere cotees el” 
House calls or Hospital visits made on employees injured in 

line of (OI TE ahd he aaa 

OTiiee aia ten eee ceecwanteronnrs cere? TNE ONE PGES SS 


Hearings Attendeds Tnformolesssesesseseee tO 
Pe Lee heehee ne eee 
Police Courtecccececoes A 
On Dismissaleccccecece Ps 
Before Medical 
Avyoicratloncommi tects. leseaweaseeerccreer ene rer re. one 


Appearances in Court on hearings by Assistant CounsS€leececcceeerserere® 16 


° 


Vem Ae Of brs en 
Counsel, State Highway Depertment 


Dateds March 16, 1942 


REPORT OF OPERATIONS OF THE TITLE BUREAU FOR THE YEAR 1941. 


Title searches made in County Offices - - - = 856 
Ewoolomentery title searches «++ -<-=- = 1272 
Judgement searches - number of names - - = = - 4448 
Analysis of searches and title reports -- - 728 
Title reports furnished Attorney General - - 83 
Instruments of conveyance prepared --- - = 760 
Condemnation notices served -*- "= - 2 630 


Special investigations concerning titles - - 930 


CLAIMS PAID 
Number of cases - ~ a ae as a ce 620 


kia d ek + = © dm. 8,261, 406052 


ANNUAL REPORT 


OF THE 


AUDITING AND ACCOUNTING BUREAU 


NEW JERSEY STATE HIGHWAY 
DEPARTMENT 


e 


FOR THE YEAR 
1941 


ro 


- Melxtimy 8 1m 


A and 
ee ee er ee 


es 


Iv6| 
NOILVZINVOYO 
NOISIAIO NOILVILSINIWGV 


1d30 AVMHOIH SJlvliS AisSddic MIN 


GAB3B1ID = BOINnr 


SABI19 


ABIID TVW 
Wooy IV 


SBOLVYIIO FONVIIddV 
GABIND 
ABIID BOINIS 
WOON LNIYd BF OINnIW 


Ssxva1d 
6ABYIID wAd01S 
Sysdsanzsvo1s 
WOOU HADOLS 


6xBIID 
343d33xAOOS 
GUINDGVBOONILS 
391440 IWYLNGID 


YVahdvyoONsLS 
CLESY) ABIID WdloNi4ad 
S3BALS VAGVHIUNG 4O ADNS 


ABIID 
WBWIID OV3AH 


avaune NOISIAIG AVv3IBNe Avaune OVA Soe 
IWOILGILVLG G3YOLS 9 3SWHIYNG TaNNOSY3ad OnIT4 On Dis 
| 3 : 
1 . 1 
! emB370 CmBsTO Sand NDISIO IW1930E JO BONI : 
| 1 Ke 2 ---4 | ------ OL AYVi3u5aS) 
\ 1 S8IHDVYDONZLS MYBID 4BIHS 1S66V 1sininend 
Z| | ‘ 
ee es | 
a. °C pe pe----------------4 | 
' 1 
H eee SNOISIAIA L 
ABVLIYIIS Pe ee BAHLO WIV 
| ONV AY3IN J3IHD 
' 
| | 3 ! 
\ BI3INIONA IWid3adS Saat ee | 
| cr 
\ BIHDVSOONIIS | \ 
\ 1 YOLVNIGSOOD | ; 
i | VISBNIONZ WOIINHOIL LLU r---—--4 
I ! (B33NIONZ AVMHOIH 1 1 
\ 1 DAVIS OL AYVLFIIS H ; 
1 ! ABIID ISIN. 1SSv i 
\ | \ 
! ' SUOLY DILSSAN! 
$HO319 
b-------------{ yaaNiona sysngveeonaus 
LNVLSIGGY IVNOSY3d \ 
te -——--(----——— —-—----—---+4 AVMHOIH 31VLS ABWL3003S 
\ 
I 
1 
' 


SYOLIONY NOIGIAIC 


YIINdIO NOMLVOIsISEV ID 
SBVOLOVBLNOD 

SBOLIVBLNOD JO 

NOMVIIZITVNOIBd 


SBOLVYAIDO ANINIVW 
BOLIONY BOINAr 
SYALEVWAVAI 
(BOLIONVY BOINIS) 
BalGvWAvd ABIHD 
WWOy-AVd YOsvi 


WVIID 460) BOINIAS 
GAVIID IvdIOMYyd 
SBOLIONY BOINNT 

SSOLIONY 
BOLIONV IvdIONiad 
LIONY ¥GLNNOODY IWY3NIS 


NOILVNIAYVOOD 
ALIMIBISNOdS3IU 
ON39371 


SYOLVBAGO HONAG AIA 
SMBBTD 1609 
SxXV31D 1609 BOIN3S 
SGABBID 1609 Ivalanisd 
SysoLianv xwoINnar 
SYVOLIONY BOINTS 
LNVLNQODSY L609 
OSNILNNODDV 1LGOD 


SLSIGAL 
SYINDVABOONILS ABIID YOINIAS 


GYBHIVYOONIIS ABIAID 
(BOCIABIDNG TNNOGSIA) 


> Po ate) 
ABIIO BOINIS 
AYIID BUsa 4ZlHdO 


ANVLNNODIV ® 


ABIID aBINO 166V BOLIONV 43INO 


YINOISSIWWOD 
AVMHOIH 3LVLS 


yas tones hs ee RN rae nce 


@ 
i 
. 
i 


4 


May 1, 1942. 
ANNUAL REPORT - 1941. 


_ ADMINISTRATION 
PURCHASE & STORES DIVISION 


With the close of 1941, there appears to be little hope of 
relief from the mad rush which is usually found in a Purchasing Div- 
jsion.e This rush could be relieved considerably if a little fore- 
thought could be given by those in other divisions regarding the 
possible future requirements of their divisions. In many inStances, 
plans for a particular job are discussed for weeks or months, but 
when the need for materials is determined there must be no delay for 
any causée In’some instances where materials are ordered to do a 
particular job, it is found on delivery that one item has been omit 
ted. This necessitates a repetition of every effort put forth in * 
order to complete the requirements first itemized. In these cases, 
as abové stated, the duplication of work could be eliminated by fore- 
thought, but for some unknown reason, it is almost impossible to com- 
plete a job without backtracking. This condition is not one peculiar 
only to’the divisions of the Highway Department, but can be found in 
any job, whether contract or otherwisee 


As in former years, stocks of office supplies, automobile 
parts, and maintenance tools and supplies have been maintained in 
order to supply the needs of the Department on all items waich are 
used year after yeare This makes it possible in many instances for 
us to expedite delivery of items to other divisions in considerably 
shorter time than is required to secure specialties which are ordered 
and used by any one particular divisione 


As in past years, the supplies delivered from the Purchase 
and Stores Division to various divisions in the Highway Department 
have been charged out on a’ quarterly basis and while the charges are 
made on a non-profit basis, the cost of such materials in some 
instances runs very highe During 1941 the charges against the var- 
ious divisions are as follows: 


Charges for material delivered to other Divisions 
from Administration Stock Room. 


7 


Construction errrrrr er eee ee ee ee $ 2,748.59 
Electrical @seocereceereaveeecre ness 15292657 
Equipment ev oeerceesceooseoHeeees “606.83 
Laboratory SCOeeoecesovosrvsseeees 1,071.06 
Maintenance eoesvceseveoeesseseee 4,102.01 
Medical pee baeeseabectues ens ° 4430 
Projects eesiansestaee pecans 6256052 
Real Estate dane ee ad base en eee 802675 


Total ecVeoeeceosove $15,864.63 
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The amounts shovm ‘in this report are slightly lower than those for the 
year 1940. 


During 1941 a total of 4,300 orders were placed, either by 
the State Purchasing Department for new purchases on the various ac- 
counts of the Highway Department, or by the Purchase and Stores Divis- 
ion for repair worke The orders which are enumerated below show a 
total slightly lower than was spent by the Purchase and Stores Division 
in 1940. 


No. of Approximate 
Account Orders Value.in Money 
Highway P.O. 493 8 283491.03 
R-8-A 2600 653,900.63 
R-8-F 1196 686,914.58 
R=8=-D LO 1555523473 
R=-8-G i _ 1,500.00 

4.300 $1,526 ,329.97 


The Order Requests shown in the list below which were pre- 
pared by the various divisions total 3,064. 


1941 Order Requests 


Administration Pe eGsb en esas oveses 159 
Maintenance caer hece wees eee sees 1289 
Equipment Chest Saeed eee thee eee es 119 
Projects PESOS ES CE VSESEDES OCR EROS 90 
Electrical Pe ee eee eee 193 
Purchase & Stores eeecscsccccvees 731 
Real Estate jek ah eae seek veecece’ ol 
Construction Pree re rs er eT ee eT oly 
Laboratory te eaeekesvesegeeeesess 133 
WePele coccceceosceecvesvossoveres ie 


Total eeceveseoevns $8064 


I cannot refrain from again calling attention to the fact 
that the Purchase & Stores Division is terribly cramped for floor 
space in each of its subedivisionss 


The parts and supply inventories have shown a definite in- 
crease due to our inability to secure materials when needed and our 
desire to be in a position to supply items as and when requirede 
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The amount of work done in our Duplicating Room has also in= 
creased considerably and although we have doubled the force in the past 
six years, the work is still being done in the same amount of floor 
space as was originally assigned in 1929. The preparation of forms 
has continued to increase in the Duplicating Room and the quality of 
the work has improved with the increase in production. 


The Mail Room is badly undermanned due to enlistments and 
also the drafte Unfortunately, it is practically impossible to se- 
cure replacement help and for this reason, all offices in the Purchase 
é Stores Division sre working shorthanded. 


o 


Re We ‘Wildblood, 
Supve, Purchase & Stores Divs 
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The total amount of revenue anticipated to be available for appropriations 
from the State Highway Fund as shown by the Appropriation Act of the year 1941 
was $50,629,000.00. Of this amount $6,500,000.00 was reserved to the State Fund 
for Municipal Aid and National Defense, leaving available for appropriation 
$44,129,000.00. This estimated amount was adjusted by the following actual 
receipts accomplished during the year: 


The anticipated unappropriated balance as of January 1, 1941, was increased 
by the cancellation of the 1958 appropriation for maintenance of Delaware & Rar- 
itan Canal bridges, by direction of the State Comptroller, in the amount of 
yl5,740.42, and the difference between the estimated Unappropriated Balance 
“800,000.00, and the actual amount of this balance, $826,413.13, an increase of 
$40,1534556 


The revenue anticipated by the Motor Vehicle Department from motor vehicle 
fees, fines, etc., was $22,176,000.90. The actual amount received was $23,232,< 
774.60, an increase of $§1,056,774.60. 


The revenue anticipated by the Motor Vehicle Department from motor vehicle 
inspection fees was $1,000,000.00. The actual revenue received was $1,022,387.10, 
an increase of $22,387.10. 


The revenue anticipated by the Gas Tax Division from the tax on motor fuels 
was $24,700,000.00. The actual revenue received wes $26,507,130.18, an increase 
of $1,607,130.18. 


The anticipated revenue from Bus Excise Tax was $100,000.00. The actual rev- 
enue received was }3104,468.28, an increase of $4,468.28, 


The revenue anticipated from the Federal Government on a 50% basis was 
pL 553,000.00. The actual allotment received was $1,504,171.00, an wderrun of 
43,829.00. 


The anticipated revenue from Miscellaneous Sources was $300,000.00. The 
actual revenue, including depreciation charges to operating accounts (Contra) was 
$516,378.08, an increase of $216,378.08. 

The total of the above adjustments increased the revenue available for the 
year by $2,898,462.79, making a total of 347 ,027,462.79 available for appro= 
priations. 
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The total appropriations originally made amounted to $44,129,000.00. The 
following additional appropriations, however, were made during the year: 


Claims for additional compensation, 


Shark River Bridge $ 26,581.55 
State Police 139, 880.00 
Board of Commerce & Navigation 164,000.00 
Delaware & Raritan Canal Commission 2,000.00 


Total = 350,461.00 
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A ro riations 
; (contd. ) 


and the following reductions of appropriations were made during the year: 


Debt Service - Interest on Relief Bonds $ 88,240.88 
Compensation Awards 1,895.00 
To. tal = $ 90,155.86 


the net effect being to increase the charges against the year's revenue by 
$242,325.65, increasing the total to $44,371,525.65, and resulting in an un- 
appropriated balance as of December 31, 1941, of $2,656,137.14. 


Of the total amount appropriated in the year 1941 from the State Highway 
Fund, not including the $6,500,000.00 reserved to the State Fund for Municipal 
Aid and National Defense, $19,761,410.17, which included $1,504,171.00 of Fede- 
ral Aid Funds, was appropriated to the State Highway Department for the Construce 
tion, Maintenance, and Lighting of Roads and Bridges of the State Highway System, 
for Institutional Roads and Approaches, and for Administration, Engineering, 
Inspection, and Administrative Costs of Acquiring Right of Way, the balance of 
$24,609,915.48 being appropriated to the State Treasurer for Debt Service, Aid 


to ary Townships and Boros, and to various State departments (See Sched- 
ule wpe 3 


Federal Aid (Special Allotments ) 


In addition to the funds becoming available to the State Highway Departe 
ment from Federal Aid set forth in the State Highway Fund appropriations, 
the Federal Government in the year 1941 allotted $379,668.00 for the purpose 
of eliminating Grade Crossings and Hazards, the Federal Government paying 
100% of the cost of such work, the funds to be expended under the supervision 
of the State Highway Department. 


General 


Schedule "A" of this report states the revised revenues and appropriations 
of the State Highway Fund as of the close of the fiscal year, December 31,1941. 


Schedule "B" gives the status of all appropriations administered by the 
State Highway Department. It sets forth the Balance of Appropriations and Com- 
mitments forward as of January 1, 1941, the Appropriations made available to the 
Department during the year 1941, and otal Allocation of these funds for the year 
1941, together with the Disbursements from them, the Outstanding Contracts and 
Commitments as of December 31, 1941, and the Unexpended Balance of Appropriations 
as of December 31, 1941. 


Schedule "C" is a statement of the Assets and Liabilities of the State Highway 


Fund as of December 31, 1941, giving the comparison as of the same date the previous 
yoare 


The balance of the schedules of this report contain the supporting detail 
of expenditures and commitments set forth in total on Schedule "B", 
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Statement of Revenues and Appropriations: Year 194l..cccccccoscee “AM 
Statement of Expenditures and Commitments for Year 

Ending December ol, DOA ee bees vcs ee ee cba ene di 
Statement of Total Assets and Liabilities as of Dec. 31, 1940, 

Memo UCC Ole DIal sy cvecccescensesececsceue Ce 

Itemized Statements of Expenditures 
and Commitments 
rT erare i eae aa 


Construction of State Highway System: 
BOSOM CONULACUS cs eces ccc cscs cece ted sees seserccnne soveevecsere 1,l-A,1=B 
Bridge Contracts Previous to 194lecccsecccsvsccvcccccscscvsccs 
f 1941 Projectseccecsccccceccccccccccccesccsccce Zak, 
Eerie =" 407, BYidpe™ CONLTECESeccscccscceccccscaveesecscocees 2=B 
Purchase of Right of WAY ceccce cccrcec sce secre cas cee ee ees ounces 35 eA to 3-E 
Balance of Construction Program as of Dec. 31, 194lecccccccce 4 
Status of Federal Aid - REZULAL cece vec vcvescesesossccsseesces 5; S=A 
National Industrial Recovery Fund..se. 5A 
ft We Pe Ae Highway Fund,...ccccccccccee 5eA 
Hazards and Grade Crossing Eliminations 6 
P. We. A. Federal Aid Fund....ccccccece 6&6 
Secondary & Feeder Road Fundecscoseee Ty ToA 
W. Pe. G Grade Crossing Fundecccoccee Tak 


Maintenance of State Highway System: 
| Expenditures ond Commitments... .ccccsccsccccccccccccccssoccces 8, SHA 
| Distribution of Expenditures and Commitments....ecccscscecsee 9 

Road Maintenance CostsSceccecccccvscvccscvcccscrcesssvcesscsece 9-A to 9-H 


| 
i 
| Electrical Division of State Highway System: 
Expenditures and COMMITMENTS  coccccc cee reese recess vecceoseosee 10 
Distribution of Expenditures and Commitments.c.ccsccrccsccccve 11 
‘ 

Institutional Roads and Approaches: 

Distribution of Expenditures and Commitments..ccscccessceseoe 12s 12-A 


| County Aid: 
f Recapitulation of Funds and Disbursementse.cccsscccscccsccesce 1d 
Analysis of Funds & Dis bursements by COUNTIUOS sicleiciels o sicleic/cicic ee 14, 14-A to 14=8L 


| State Aid Appropriation (Chapter 595, Pe Le 1912 )eccccccceccceeee 15 


Township & Boro Aid: 
Recapitulation of Funds and Disbursements..ceccscscscesesesoe 16 
Construction, Reconstruction and Maintenance 
(Gre pter ots) bs lis 19S) )ccccescncoceveosse Lily Liah to L7<2 
: Maintenance (Chapter #255, P. Le 1939 )ecccccccccccvccccsoecce 18 


Purchase of Plant and Equipment: 
Expenditures and COMMECMENUS se ceceeeccoe cece eo cecenccceceeecoue 19 


Operating: 
ime tne er ane and Inspection State Highwayecccccce occevecccce 20, 20-A 


| . County and Township Aldvvaceos see al 
1 | (ia 


; a " 
Bieri 


Schedule No. 


| Operating (contd. ): 

| State-Wide Highway Planningeccccccccccccscsccccecscvsevcsccscece 22 

| Cost of Acquiring Right of WAY scccccccccccsevccccccccsccovcsce 20 
Administrationecccecccccccccsccseccscessecse ce cvveevessevecees 24, 24—A 
Operation of Plant & Equipment..cccocccccccscecesccccccsscccce 209 SORA 
| " Building & Grounds and Purchase & Stores Acctoo.. 26 
Distribution to Using Divisions coccocvccesscecccccvscccccccece at 


Works Progress Administration: 
Analysis of W. P. A. (State's Share Fund)ccccccccccccccsessve 28 
ooo of Primary PrOJECES ccccccccvcccccccccsove ccs ssoccece 29 
" Betterment ProjectsScccccccccccvcscccccvvccceesceve D0, SOKA 


Federal Works Progrem (Not Included in State Funds): 
Grade Crossing Projects: Road & Bridge Projects 
Contracted for -= Balance of Allotmentecccoccse S31 
Elimination of Hazards at Grade Crossings, Projects 
Contracted. cccccccccecccee 32, S2-A 
Balance of Programe... 335 
Federal Aid Secondary Projects - Expenditures and 
Commitments cccsccccccce 54 
- Balance of PrOZraMececcccccee 55 
Statement of Total Federal Works Program Assets and 
Liabilities as of December 31, 194leccccccvcccccs 36 


w $8 88 % 8 $8 


Li 8 % 0 


| 
Deferred Assets: 

| Accounts Receivable. .cccoccccccccvecescceccecceceseseesesecce 37,5 37-A to 37=N 
Funds in Restricted BankSecoccccccvecccesccceceosecs cece ele 38, 58=A, 58<B 
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“State of New Jersey Schedule "A" 
State Highway Fund 
Statement of Revenues and Appropriations 
Year - 1941 
“ reg Ne S = 
| Unappropriated Balance, January 1, 1941 5 


Fines,etce, 1941 23,225,010013 


$ 840,153.55(A) 


7 "(Restricted Funds) 9,764.47 23,232,774.60 

: s Inspection Fees 10225587 6L0 
Tax on biotor Fuels, etc., 1941 $28,900,110.26 

Less Refunds to Users 2,592,980.08 26,307,130.18 

Bus Excise Taxes 104,468.28 

Federal Aid Regular, & Secondary & Feeder Roads (50% Allotment ) 1,504,171.00 

Miscellaneous Revenue 516,378.08 

Toate 1 Funds PDO, D001, 465079 

Less: Amount transferred to State Fund for Municipal Aid 
and National Defense = 6,500, 000.00 
S47, 027,462.79 


(ee m 


(A) Increased $13,740.42. 


Balance of 1938 Appropriation for liain- 


tenence of D.&R. Canal Bridges cancelled by Direction of State Comptroller, 


- ArPROPRIATED YEAR 
State Treasurer Debt Service: 
State Highway Bonds 
Relief Institutions and Agencies 


a ee a et me a ee a we ee e 


- 194] - 


& 5,704,349 025 


& Educational Aid Bonds 4,179,012.50 
Relief Bonds of 1939 Issue $ 262,500.00 
Less amount taken from Racing 
Commission and Bond Sinking 
Fund & Surplus Account 88,240.88 174,259.12 %$10,057,620.87 
Funding $12,421,000.00 Bonds Authorized but not issued 621,050.00 
County Aid 6,755,000.00 
Township Aid 3,150,000.00 
State Highway Department: 
Conste & Purch. of Right of Way 
State Highway, Motor Vehicle & 
Gas Tax Funds (100% State) § 7,079,828.64 
Const. of Rt. 25-A, including Roads, 
Bridges & Right of Way 1,000, 000.00 
Federal Aid (Matched Money) 5,500, 000.00 
Shark River Bridge (Claims) 26,581.53 
Maintenance of State Highway System 3,600,000.00 
Operation of Bridges 365, 000.00 
Elec. instal. & Maintenance 1,140,000.00 
Institutional Roads & Approaches 400, 000.00 
Plant & Equipment 200, 000.00 
Admin.,; Engr., Inspec. & Administrative 
Cost of Right of Way 2,450,000.00 19,761,410.17 
Liotor Vehicle Department 1,947,454.00 
Liotor Fuel Tax Division 231,189.00 
Department of State Police 770,577.00 
Board of Commerce and Navigation 809, 000.00 
Delaware River Joint Toll Bridge Commission 93,635.61 
State Employees Retirement System 150,286.00 
Water Policy Commission 13,000.00 
Delaware and Raritan Canal Commission 2,000.00 
Budget Department 5,000.00 
Comptroller's Department 5,000.00 
State House Commission 20,000.00 
Compensation Awards $ 5,000.00 
Less Amount not used 1,895.00 3,105.00 
er ort. a l Yc die) heyy gts Furs yar signe B pr - oy rites Ao Je a) = Ly SUAS 
Pusppropriated Balance, December 31, 1941 2,596,157.14 
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Classification of nditures 
Construction of State Highway System: 
Road Construction Contracts 

Bridge & Grade Crossing Contracts 
Detours 
Purchase of Right of Way 
Balance of Construction Program: 
Motor Vehicle Fees, Fines,etce 
Federal Aid (Matched Money) 
Construction Rte. 25 Sec. A Road, 
Bridge & Right of Way 
Bonds (See Purch. Right of Way) 
TOTAL STATE HIGHWAY CONSTRUCTION FUNDS 


W.P.A.Sponsor's Share-State Highway 
Projects 

Maintenance of State Highway System: 
Roads and Bridges 

State Hwy. Lighting & Opera.of Bridges: 
Electrical Installation & Maint. 
Operation of Bridges 

Purchase of Plant and Equipment 


Administration, Engineering, Inspection 


and Admin.Cost of Acquiring 
Right of Way 
TOT And = 
Miscellaneous Projects: 
Institutionel Roads & Approaches: 
Construction & Maintenance 
Maint. of Bridges over D. & Re 
Canal ($13,740.42) (Xx) 
c ATO he we BB - 
TOTAL (DEPARTMENTAL APPROPRIATIONS ) 
County and Township Aid (Mandatory ) 
County Aid: 


Maint.,Const. ,Rkeconst. of Roads 


& Bridges, Bonds & Inte, 
Police, Lighting,etce 
Township Aid: 
Construction 
Maintenance 
State Aid to County Appro 
(Chap. 395, Pe Le 1912 


TOTAL(COUNTY & TWP. AID APPROPRIATIONS) ¥ 3,076,422005 


Federal Aid (Special ala eed 
Highwey Projects WePeAe 1 h) 
Grade Crossing Projs. WPG(100%) 

, " & Hazards (100%) 
Secondary & Feeder Roads (50%) 
TOTAL = 


(A) Savings on 
(B) Contracted or 
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State of New Jersey 
State Highway Department 


Status of Appropriations as of Dec. 31,1941 


Balance of 
Approps. & 1941 
Commitments Appropria-= Time 6 fers 
Jane 1,1941 ations Fro me To 
$ 5,799,289.72 $ 0 $ 333,557.52(A) $4,270,921.22(B) 
1,721,270.05 0 133,026.88(A) 3,659, 707.65(B) 
1,500.00 0 1,300.00(A) 6) 
6,374,447 12 0 0 2,867,911.41(B) 
3,312,976.34 7,079,828.64 9,058,856.79(B) 283,267.03(A) 
938,174.32 3,500,000,00 704,436.39(B) 188,019.59(A) 
6) 1,000,000.00 0 8) 
251,224.25 0 251 ,224.25(B) 0 | 
$18,598,001.70 11,579,9828.64 $10, 482,201.61 $11,269, 826.90 
$ 2,504,241.64 $ 25.96(C) $ 778,022.87 $ 0 
1,026,738.27 3,600,000.00 6,000.00 0 
284,195.30 1,140,000.00 0 ¢) 
4, 525,00 365,000.00 0 ¢) 
176,593.47 200,000.00 0 0 
¢) 2, 450,000.00 0 0) 
3 3, 996,295.00 $7, 755,025.96 3 704,020.07 $ 0 
$ 73,709.25 § 400,000.00 $ 0 $ 0 


e) 
73,7096 
22, 468,684.69 


jations: 


0 0 


0 
3 F.0n ee 2 a ae 


$11, 266,224.48 $11,269, 826.90 


$ 1,012,426.95 $6,735,000.00 $ 153,279.46 $ 9) 
1,788,822.06 2,625,000.00 36,847.58 ) 
261,384.55 525,000.00 et) 0 
12,789.03 ) ) ) 
39, 685,000,00 190, 127204 C RE «ae 
$ 7,991.09 $ fy) $ 0 $ 0 
39,630.49 0 fe) | fe) 
1,641,570.70 504,585.04(D) 0 0 
663,828.85 138,612.03(E 3,602.42(F) 190,127.04 
7000, 0LLe ¥ 642,995.07 $3500 42 90,127.04 


Completed Contracts. 
(c) Municipal Share of Cost Received. 


(D) Includes | 
share of cost for Project #F.A.C.S.-27-A. 


of costs of projects under way. 


Allocation 
of Funds 
Year 1941 


$ 9,756,853.62 
5, 247,950.82 

0 
9,242,558.55 


1,617,215.22 
$,921,757.52 


1,000, 000.00 


0 
$50, 766,155.71 


$ 1,726,244.75 
4,620,738.27 


1, 424,195.30 
369,525.00 
376,593.47 


2, 450,000.00 


10,967,296 07 


$ 473,709.25 


0 
3 475,709.25 
42,207, 141.71 


$ 7,594,147.47 


4,376,974.48 
786,584.55 


12,789.03 
12,770,295-51 
$ 7991209 

$9,630.49 
2,145,953.74 
988,965.50 


$ 3,102,540.82 
$124,715.04 Recd. from Central Railroad as their 


(BE) Received from Counties & Townships as their share (50%) 


Disbursements 
to 


Dece 31, 1941 


$ 5,389,456.00 
1,179,234.17 

0 
2,542, 902.61 


0 
1) 


0 
io) 


%9,111,592.78 
$ 1,014, 419.49 
3,305,430.34 
1,006, 807.51 


309,097.10 
295,978.08 


rf 190,121 09 
8, 121,055.61 
$ 400,908.98 


) 
400,908.98 


$17,654,500.07 


$ 6,414,301.21 


Outstanding 
Contracts & 
Commitments 


Dec, 51,1941 


$ 4,347,397.62 
4,068,716.65 

0 
6,699,455-92 


0 
0 


0 
0 


$15,115,570.19 
$ 558,662.39 
987,661.91 
258,227.07 


6,842.95 
74,447.36 


6,665.17 

1, 892,506.65 

$ 72,800.25 
0 


$ 72, 800.25 


17,080, 877 «29 


$ 1,179,846.26 


2,722,103.69 1,654,870.79 

321,006.69 465,377.84 

re) 12,789.03 

¥ 9,457,411.09  3,512,085.92 
§ 1,362.03(Cr) $ re) 

2,492.42 14,701.19 

757,615.46 524, 7535012 

509,369.25 349,748.51 

$ 1,268,115.08 $889,202.82 


(G) Includes 1941 Allot, 


Secondary & Feeder Roads. 


(xX) Balance of Appropriation cancelled by Direction 


of State Comptroller. 


(F) Transfd to S ate Hwy.Sys.Funds,savings on completed contract. 


Schedule ™B" 


Balance of 
Appropriations 
Dec. 31,1941 


e 
Y 


oO Oo. 


1,617,215.22 


3,921,757.52(G) 


1,000,000.00 
0 


6,538,972.74 


$ 153,162.85 
327,646.02 


159,160.72 
53,584.95 
6,168.05 


253,215.74 


% 952,956.51 


$ 0 


ie) 
ie) 


7,491,909.05 


3 9,353.12 
22,436.88 
863, 585.16 
129,847.76 


1,025,222.90 


of $223,025.00 for 


ot 
ee 7 ‘ wa! y 
Pit) CC Nee ve an ee a abil be 


FUN: ale Mahe RE RS 


Dec. 31, 1940 


Cash Balance 
ii 


$ 3,545,527.12 


“ (Natl. Induste Recov. Fund ) 29,295.63 
Cash Due from Motor Vehicle Dept. & Gas 
Tax Division Account of 1940 & 
1941 Collections 2,603, 410,83 
Federal Aid Allotment(P.W.A.Grant 45%) certified 469,600.00 
i" i 7) ( 1 i" 45%) tt 
: New Newark Garage 155,325.00 
" . Regular 50% = 50% 2,926, 806.87 
E ie Secondary & Feeder Rds. 50% 0 
¥ e " (Natl. Ind, Recov. Fund) 13,780.04 
1950 Bond Issue Authorized (X) 12,421, 000.00 
Undistributed hiaterial 369,515.30 
Plant & Equipment 1,437,937.14 
Loan to Port of New York Authority, 
Chap. #121, P. Le. 1940 4,300, 000.00 
TOUT AYE » $28,272,197.93 


State of New Jersey Schedule "oc" 


State Highway Department 
Statement of Total Assets & Liabilities 


Years Ending Dec. 31,1940 & Dec. 51,1941 


Dec. 31, 1941 


$§ 8,639,446,51 


16,176.32 


2,572,149,91 


424,247.10 


0 
2,471,928.37 
223,025.00 
3,328.09 
11,799, 950.00 


457,062.68 


1,526,451.83 


4,300,000.00 


$32,433, 765.81. 


(X) Under present plans, the 1930 Bond Issue authorized but 
not sold ($12,421,000.00) is to be funded by the appropria- 


tion of $621,050.00 each year, beginning with the year 1941, 


MTA L LE I Pol Ss 


Dec. 31,1940 Dec. 31, 1941 


Road Contracts 


$ 5,799,289.72 


$ 4,347,397.62 


Detours 1,300.00 0 
Bridge Contracts 1,721,270.05 4,068,716.€5 
Claims Shark River Bridge ) 26,581.53 
W. P. A. Sponsor's State Share: 
Projects in work 1,440,172,20 558,662.39 
Balance of Construction Program 1,064,068 ,84 153,162.85 
Purchase of Right of Way 6,374,447.12 6,699,455, 92 
Balance of Construction Program 4,502,3574.89 5,558,972.74 
Route #25 Bridge-Road-Right of Way ¢) 1,000,000.00 
Allotment to Counties for Maint., Conste, 
Reconst. of Roads & Brdgs., Bonds & 
Int., Police & Lighting, etc. 1,012,426,93 1,179,846.26 
Allotment to Townships & Boros for 
Construction of Roads & Bridges 1,788, 822.06 1,654,870.79 
Allotment to Townships & Boros for 
Maintenance of Roads & Bridges 261,384.53 465,377.84 
Allotment for Purchase of Plant & Equipment 176,593.47 80,615.39 
KK "Maintenance of Highways, 
Roads & Bridges 1,026,738.27 1,315,307.93 
si "Lighting of State Highway Sys- 
tem & Operation of Bridges: 
Electrical Installation & Maintenance 284,195.30 417,387.79 
Operation of Draw Bridges 4,525.00 60, 427.90 
Allotment for Approaches to Public 
Institutions 75,709.25 72,800.25 
State Aid Appropriations (Chap.395 P.L.1911) 12,789.03 12,789.03 
Allotment for Maintenance of Bridges over 
the Del. & Raritan Canal 13,740.42 0 
Surplus Investment in Plant & Equipment 1,457,937 .14 1,526, 451.83 
Reserved to Motor Fuel Tax Dept. for Unpaid 
Gas Tax Refund Claims 450, 000.00 226,425.05 
Compensation Awards (other than Hwy. Dept.) 0 2,500.00 
Allotment Township of Galloway C 110,000.00 
Allotment for Admin., Engr., Inspec., & 
Cost of Acquiring Right of Way 8) 259,878.91 
Unappropriated Balance (A) 826,413.13 2,656,137.14 
$28,272,197.93 $52,433, 765.81 


(A) Increased $13,740.42. Balance of 1938 Appropriation 
for Maintenance of D. & R. Canal Bridges cancelled 
by Direction of State Comptroller. 


Tan ete 
7 AL ae Beles ne 


} 


5 7A j af ' a Mit 


Rt. Sece Local Name 
S3 1A From Rt. #8 to Rt. # 


S3 1B Embankment Approach to 


a ee 


Length 
in 


Contract 
: Bal. Owing gencies 
Miles Type Jan.1,1941 Jan.1,1941 


1.461 10"R.C. $ 177,134.56 $ 10,466.70 $§ 187,601.26 ¢ 


Erie RR. Bridge 0.379 Gr.&Fill 135,941.00 
ea 7 Passaic Riv. Br. Appro. 0.0623 9"R.C. 1,042.81 
4 41 Gordons Core-Browntowmm 5.155 9"R.C. 68,455.04 
4 42A Cheesequake=Browntown 3e146 Rein.C. 545,713.24 
6 S8A&B Valley Rd.-Lexington Ave. 3.13 10"R.C. 473,445.46 
6 9 Reloc. of Water Mains = W.Mains 55,085.98 
6 ll Troy Brook-Passaic River 2.585 Grading 1,643.95 
6 ake "  -Bloomfield 3.024 60, 257.99 
6 11B&12A Relocation at Pine Brook 1.006 10"R.C. 16,226.50 
6 13 Denville-Cobbs Corner rp aa el 55,891.76 
23 12 Revision of Traffic Circ. 
at Pecks Cor.=-Pompton 
Plains 0,105 o"R.C. 8,190.87 
$24 1 Elmora Ave.-Stuyvesant 
Avenue 3.817 8"R.C. 380,46 
25 5B Plainfield Avee-Amboy Ave. - 10"R.C. 0 
25 5C New Bre City Le-RareTpeL. 1.329 O"&1O"RC 2,140.56 
25 4C Cranb.Tpk.e-N.Brunsw.C.L. 3.054 " Me ee IO 966561 
25 30C Passaic Riv. Br. Appros. = Rein.Conc 18,555.72 
25 333A Deans to Cranbury 6.377 " "™ 670,590.00 
$26 1B Adams Sta.-Cranb. Ipk. 2.135 O"&1O"RC 14,346.55 
28 23 Clinton fa, ey =» ee a | RD ae 
Bridge at Annandale 1.752 Grade 232,529.15 
28 24 Van Syckle Corner to 
. White House S405") 158,168.50 
28 25 White House to N. Branch 4.427 5 142,071.11 
29 2D Morris Ave. to Rahway 
River 2.745 10"R.C. 351,855.16 
29 2E Rahway Riv.-Westfield Ave. PAT 20 wien) eee pt eee 
29 3B,1C,2C Widening Public Service 
Rwy. to Morris Ave. 20574 10"R.C. 81,705.29 
29 121A So. Branch Raritan River, 
Centerville 4,001 9"R.C. 1,175.55 
$31 3 Branchville-Culvers Lake W296. 0%" 2,286.84 
S31 4 rd Relocation T616 n 38,656.48 
3 at Anderson's Core 
See ae ft Asbury Avée 2.799 8"Grav. 158,589.65 
33435 1 The same = = 12,979246 
35<4N 1 W. Long Branch Conne 2.018 7"Pen.M. 165,422057 
35 14B Rariten Riv. Bre Appro.e = ° 15,309.89 
So. Appro.e to Raritan 
ee ome nace Bre 0.752 Beautif. 6,505.47 
35 37 Traffic Circ. Asbury Park 0,463 Rein.Ce 286.47 
; 5 near Bordentown 
41 1 Fairview-Runnemede yen Ne ee 280.70 
$41 2A,3A Rte #58 to Kresson 6.980 Rein.C. 58,156.92 
$41 3B,4A Kresson to Rt. 745 5.958 9"R.C. 424,278.58 
961 9"R.C. 15,898.55 


44 8 Bridgeport By-pass 


* RED figure. 


Expenditures and Commitments 
Projects Previous to - 1941 


Contin=- 


6,797.05 
0 

12,721.28 
17,285.66 
24,281.32 
4,283.16 
305.90 
8,648.09 
4,960.16 
3,147.69 


809.45 


fe) 

0 
564.21 
23,442.98 
3,414.61 
33,529.50 
18,220.42 


11,616.45 


8,665.86 
10,118.78 


17,592.75 
14,285.06 


10,516.79 


0 
908.61 
4,404.37 


9,210.93 
0 

9,216.80 

539.91 


699.85 
2,580.70 


14,597.99 
0 
24,371.94 
21,213093 
4,237.64 


Total 


142,738.05 
1,042.81 
81,176.32 
362,998.90 
497,726.78 
59,369.14 


1,949.85 i 


68,906.08 
21,186.66 
59,039.45 


9,000.30 


380.46 
) 
2,704.57 
43,378.59 
21,770.33 
704,119.50 
32,566.97 


243,945.60 


166,834.36 
152,189.89 


369,447.91 
299,986.30 


92,220.08 


1,175.53 
3,195.45 
43,060.85 


167,600.58 
12,979.46 
174,639 017 
15,849.80 


7,205 632 
2, 667017 


306557079 
280470 
82,528.86 
445,492.51 
20,135.99 


Adjustment of 
- Contingencies 
On 


35,000.00 


9) 


) 


0 
0 
0 
0 
0 
0 
0 


249.25 


0 


0 


1,120.60 


3,8 


Oo (o) oo oo (2) ooo0o°o 


82.29 


oo0o°o 


ogqgoo0o0d oo 


ER ge 


5,872.99 
0 
0 
1,704.07 
305.90 
11,302.66 
4,235.83 


984.49 


36,355.44 
27,207.88 
1,828.27 
0 
2,463.68 


0) 


) 
10,000.00 


6) 
8) 


14,994.15 


ooo 


a) 
5,960.00 
10,000.00 
974.11 


1,254025 
2,380.70 


) 

0 
24,229.12 

+) 

0 


Total 


Ei: Oe ie eae ie 


187,601.26 $ 


177,738.05 

1,042.81 
75,303 633 
362,998.90 
497,726.78 
57,665.07 

1,643.95 
57,603.42 
16,950.83 
59,288.70 


8,015.81 


380.46 
1,120.60 

33,650.87* 
16,170.71 
19,942.06 
704,119.50 
30,103.29 


243,945.60 


166,854.36 
142,189.89 


369,447.91 
299,986.30 


TT ,225098 


1,175.53 
3,195.45 
46,943.14 


167,600.58 
7,019.46 
164,639.17 
14,875.69 


5, 951.07 
286.47 


306, 557679 

280.70 
58,299.74 
445,492.51 


Expenditures Balance of 
to Comnitments 
Dece31,1941  Dec.d1,1941 
131,434.78 $§ 56,166.48 
158,843.54 18,894.71 
0 1,042.81 
75,303.55 8) 
277 , 467.84 85,531.06 
427,005.30 70,721.48 
57,665.07 0 
1,643.95 @) 
57,603.42 8) 
16,950.85 0 
59,288.70 8) 
8,015.81 0 
0 380.46 
1,120.60 e) 
33,650.87* 0 
16,170.71 0 
19,942.06 0 
537,955.29 166,184.21 
$0,105.29 Q 
130,291.01 113,654.59 
83,259.45 83,574.91 
98,404.47 43,785.42 
310, 794.74 58,653.17 
243,042.26 56,944.04 
77 5225295 fe) 
0 1,175.55 
0 3,195.45 
46,945.14 0 
120,252.64 47,347.94 
7,019.46 0 
130,445.78 34,193.59 
14,875.69 0 
5,951.07 0 
286.47 0 
214,759.89 91,798.40 
0) 280.70 
58,299.74 8) 
$72,152.28 735,540.25 
1,508.94 18,627.05 


20,135299 


% Com=- 
pletion 


12-31-41 


Schedule #1 


Date of 
Commence= 
ment 


9-35-40 


2135-4) 
9-23-30 
1-22-40 
4-21-41 
11-11-40 
9=11=40 
1-12=38 
4=20=59 
4-1-40 
1-15-40 


10-21-40 


8-24-51 


9=7-39 
9=7-59 
7-11-40 
1-18-41 
9=-7=59 


2-11-41 


11-29-40 
9-26-40 


12=1 4-40 
1-15-41 


5-15-40 


1=2-34 
3-22-58 
7=25=59 


9=1 9=40 
7-17-40 
9=1 6=40 
9@7-40 


10=24=40 
2-24-40 


11-22-40 
12=8=27 
3-25-40 
2-13-41 
6-25-59 


Date of 
Com- 


pletion 
4<]1 5-42* 


401 -42* 
7=5=52 
6-6-41 
4-15-42 * 
4-15 -42* 
7-1-41 
6-18-41 
6-18-41 
5-21-41 
6-25-41 


5-19-41 
10-26-52 


65-41 
6-S=-41 
5-11-41 
4-15=-42* 
6eS5—=41 


8-1 -42* 


5-1-42* 
6-1-42* 


4-15=-42* 
4—] 52£2* 


7-31-41 


7-27-55 
6-15-39 
4—28=41 


5-1-42* 
8-51-40 
10-24-41) 
10-1 5=40 


5=1-41 
9-27-40 


4=15=242* 
8=6=28 
4=07=-41 
11-24-41 
1-15-41 


Le ae ee A ee re 


Expenditures and Commitments 


Projects Previous to = 1941 
2 { 


Schedule #1-A 


se A | SOO) Jab OC! Bos 
tie Beane Re i CORP EY Adjustment of Rxpenditures Balance of %Com- Date of Date of 
Rt. Sece Local Name Mil “puesta Scoala ci gata Contingencies to Commitments pletion Commence- Com- 
—_— —— a es Type Jan.l,1941 Jan.1,1941 Total i On Ofc Total Dece31,1941 _ Dece31,1941_ 12-51-41 ment pletion 
44 9 Westville to Pierce's Cor. 3.203 Grade § 208,754.95 $ ) | 
0 Se : 10,437.74 $ 219,192.69 $ 0 $ 0 $$ 219,192.69 $ 119,430.24 $ 99,762.45 69% 23-41 5=1-42* 
44 s 9 ‘ F $ 8 3 e* 3 e ° 
10 2 Sei pond 2.873 O"R.Ce 265,344.09 14,156.60 279,500.69 te) 37,688.40 241,812.29 241,812.29 fe) 100 10«7-40 8-841 
Beg cl ae icy Hoacrance 08 i aeeeGs 7,835.80 1,137.91 8,973.71 1,362.03 4,198.00 6,137.74 6,137.74 0 100 7-26-38 6-23-38 
State-Wi Sree te Plaine * - 288,122.17 fe) 288,122.17 C 206,705.48 81,416.69 29,567.55 51,849.14 - - - 
Project 87,879.09 0 87,879.09 0 0 87,879.09 87,879.09 0 eS i 
Construction by Maintenance | 
Sl 6  Bedminster-Gladstone = Drains,etc. 9,972.05 0 9,972.03 0 0 9,972.05 2,173.06 7,190097 6*= - - 
TOTAL ROADS PREVIOUS TO 1941 - $5,436,100.95 $363,188.77 $5,799,289072 $ 41,614.17 $410,645.42 §5,450,258.47 $4,245,355.88 $1,184, 902.59 
1941 Road Projects 
Contracts 1941 
Awarded to Contin= 
Dec.51,1941 gencies 
2 6B Roadside Improvement .693 Beautif.$ 12,387.48 $ 619.57 $ 13,006.85 § 0 $ 0 13,006.85 10,138.86 $ 2,867.99 100% 7-29-41 12<3=41 
$3 1C East Approach to Berry's ! 
Creek aa yay AM oH 15,309.29 765.46 16,074.75 fe) 997.66 15,077.09 15,077.09 ) 100 Sel5<41 7-7-41 
4 - Connection from Rt. 74 to 
Somers Pt. Traffic Circ. 0.7384 Rein.C. 68,552.11 3, 427260 71,979e71. 7125.55 0 72,703.06 72,703.06 3) 100 526041 9-24-41 
4 1B So. Amboy-Cheesequake Ng 73 i aaa 317795036 15,889.77 $33,685.13 fe) 0 333,685.13 118,531.98 215,155.15 4 Tel5<41 7-15=42* 
4&35 11B Grade Separation at Oak Ste, 
Sayreville 0.216 P.Mace 49,154.71 2,457.73 51,612.44 0) fe) 51,612.44 ) 51,612.44 0 2015-42**10-1-42+ 
& 41A Gordons Cor.-Browntown 5.148 Beautif. 21,742.85 1,087.14 22,829.97 0 8) 22,829 697 0 22,829.97 41 11-2584] 6<1-42* 
6 21A Denville Relocation 1,082 Rein.C.  221,877258 11,095.88 232,971 046 0) ) 232,971.46 185,758.54 47,212.92 96 6-30-41 4-15-42* 
18 1 Old Bridge to Rt. 74 4.274 GrekGrav. 302,492.04 15,124.60 317,616.64 0) 9) 317,616.64 te) 317,616.64 0 1=-20=4 2** 11-15=42* 
25 7B East Grand Ste Pav. Wid. 2.921 
‘ : 8.50 30,033.08 97 G6el0041 4-15-42* 
Rahway to Woodbridge Cloverleaf Rein.eCe 152,239.60 7,611.98 159,851.58 0) fe) 159,851.58 129,818. 2033.6 
Annan= 
a eee Pcie isk shen ara 2.846." " 438,0560e81 21,902.84 459,959.65 0) ) 459,959.65 fe) 459,959.65 0 Bal 5242 11-1-42% 
28 24A&25A White House Relocation nH FAI aa a 296,966.45 14,848.52 311,814.77 fe) 9) 311, 814077 0 $11,814.77 0 3a] -42** 10-15=42* 
928 25B-26A North Branch " BLeOO iit 511,636.00 25,581.80 537,217.80 0 fe) 537,217.80 fe) 537,217.80 0 3-1 5-42** 11-1-42* 
28-24 2 Roadside Improvements 1.761 Beautif. 8,138.15 406.90 8,545.05 fe) ) 8,545.05 6,922.62 1,622.43 100 8-20-41 12-1-41 
29 3C Meeker Ave. to L.VoRR., | . 
i 3,415.43 0 $al-42** 8-]-42* 
: Newerk 0.836 Rein.Ce 69,919.46 3,495.97 73, 415043 0) ) 73,415 045 fe) 94156 
Lambertville Main st.(Trans : 
f eoe from WePeA. Sponsor ie 0.697 nm mW 113,964.61 14,968.09 128,952.70 ) te) 128,932.70 90,920.11 $8,012.59 100 12-17-40 11-8-41 
a . Secte #2 & Grading Ander- — | 
35-55 1A pis mit ein ee hee, ss7ea * “| 218,717.80 10,885.89 227,553.69 0 0) 227,553069 104,405.17 125,148.52 62  10-S-41 6-l-n2e 
daha 5 3,902.51 81,952 066 0) 0) 81,952.66 56,057.50 25,895.16 100 Sel4-41 11-19-41 
-4N 14 West Long Branch Connection 1.662 78,050-1 29026 9 ) 
: age: 24,058.44 505,227.55 0 fe) 505,227.35 fe) 505,227-55 0 12-26-41 6-1-43* 
Z8A Mo to Lawrence Harbor 1.269 481,168.89 fi ° ; i 
= eee ) ) 203,779-01  169,525-75 $4,253.26 100 5-841 9-18-41 
to Rte 35 (Grade) 3.364 GrekGrave 194,075.25 9,703.76 203,779.01 . 
7 id aiiieiine Hook Road 1.980 ReineCe  154,527-70 6,726.58 141,254.08 te) fe) 141,254.08 fe) 141,254.08 <0 1-5-42** 9-1-42* 


* Date of Completion Estimated on Number of Working Days 


Specified in the Contract. 


xs Bstimated Datee 


ao oY 
~ DS 
oe ; 7 q if ri 


% Sitsve: mage ad TA an on ee ‘. Pre ee te ~~ 


¥ 


zs _ 


Pe ee, eee ee Pe ae Nel, 
ett we 


Expenditures and Commitments 
1941 Road Projects 


les? aes aba: 8 
aan Contracts 1941 Ni Adjustment of 
Awarded to Contin- Contingencies 
Rte Sece Local Name cme Type Deced1,1941 gencies Total On in orf 
45-47 - Big Timber Cr. Appros. - - $ 26,633.91 $ 1,331.69 $ 27,965.60 $ 
‘ 9 @ 9 e e MN oO § O $ 
56 1- Beach Thorofare Br. Appros. = - 131,527.99 6,576.40 138,104.39 i 0 0 
Construction by Maintenance 
1 9B Conn. to Hudson Co. Blvd. - 500.00 0 500.00 1,000.00 75.57 
25 2De3D Pennsauken & Camden - Remove trees 6,000.00 0 6,000.00 i 0 0 
25 7B Rt. 25 & Lawrence Ave.,Rahway - Signals 1,100.00 8) 1,100.00 500.00 0) 
25 8 Improve Sidewalks Area - 833.00 0 833.00 | 0 ) 
25 26C Robbinsville-Hightstown % Curbs 72,535.10 ¢) 72,535.10 1,250.28 0 
28 23 Clinton Point “ © 500.00 0 500.00 | 0 0 
29 SB,lB,2C Plant Perennials = 2 19.86 0 19,86 1.18 0 
29 E Springfield ery renee ee © 300 200 0 500.00 74.59 0 
29 2D Rosemont Avee = - 250.00 0 250,00 600.00 0 
38 $8 Madison Ave. & Pine St. - <= 18,585.21 0 18,585.21 9,451.94 0 
S41 3B,4A Kresson to Rt. 45 - Move pavmt. 35,380.52 8) 35,380.52 20,234.25 0 
44 9 Water Mains at Varga Sect. - - 659.40 0 659.40 ! 630,00 0 
Public Utility Rearrangements 22,867.00 ¢) 22,867.00 288.77 0 
State-Wide Highway Planning 38,252.86 0 38,232.86 — 0 0 
Construction Roads by Special Agreement 9,820.58 0 9,820.58 0 9 
Imlaystown-Red Valley Road, 
Federal Engineering and Inspection 7,264.82 9) 7,264.82 


7,264.82 0 


STE EO IE SITS 


TOTAL ROADS 1941 PROJECTS $4,077,782.52 $202,416.52 $4,280,199.04 § 34,734.16 $ 


TOTAL ROADS PREVIOUS TO 1941 PROJECTS 5,456,100.95 365,188.77 5,799,289.72 41,614.17 
EEE ES TS 


TOTAL ROADS - 
* Date of Completion Estimated on Number of 


Working Days Specified in the Contract. 
*x* Estimated Date. 


Analysis of Expenditures and Commitments 
By Funds 


For the Period Ending Dec. $1, 1941 


Funds To tal Expenditures 
Natl. Indust. Recov. Highway Fund $  7,818527 $ 6,137.74 
Regular Federal Aid 1, 632,193.97 1, 548,278.99 
Gas Tax, Motor Vehicle Fees,Fines,etc. 8 ,097, 546. 58 4,055, 059 27 
TOTAL - $9,756,855. 62 $5, 389,456.00 


ths Was TG” AOR Sela) gens 


Commitments 
$ 1,175.55 
283,914.98 
4,062,307.11 


$ 4,347,397.62 


8,538.05 $4,506,595.15 $1,144,100.12 $3,162,495.03 
410,645.42 5,430,258.47 4,245,555.88 1,184,902.59 


$9,513,883.47 $565,605.29 10,079, 488.76 $ 76,348.33 $ 418,983.47 $9,736,855.62 $5,389,456.00 $4,347,597.62 


Schedule #1-B 


Date of 
Expenditures Balance of % Con-=- Com= Date of 
to Commitments pletion mence= Com- 
Total Dec. 31,1941 Dec.51,1941 12-31-41 ment pletion 
27,965.60 $ 0 27,965.60 O 2-16=42** 10=-1-42* 
138,104.39 0 138,104.59 O 1<22-424# 3-1 -45* 
1,424.43 1,277 .06 147.57 = * 
6,000.00 797.57 5,202.45 = = = 
1,600.00 1,571.19 28.81 - “ = 
833.00 765.06 67.94 = = = 
73,785.58 73,785.58 0 100% <= = 
500.00 132.07 367.93 = = « 
21.04 21.04 ) 2 = “ 
574.659 374.59 6) - ~ 
850.00 215.55 634.45 - - = 
28,017.15 28,017.15 0 100% - 
55,614.77 55,146.27 468.50 100 -«- - 
1,289.40 1,062.70 226.70 = 
23,155.77 2,784.47 20,371.30 - ~ - 
58,232.86 8,470.46 29,762.40 = = = 
9,820.58 9,820.58 @) = - - 
0 0 C 


A Shas ee 
mart, ee 


a 


as Se 
. 


, pare Are 


ig een 
Ragen aiits.=t 


28 265 .. 
29 1C,5B 
29 2D 
29 25 


$31 3 


Bomie Oba Ce 


Local Name 


5 Stream. Bridges 


Contract . 


Bal. Owing 
Jan. 1,1941 Jan. 1,1941 Total 


Cheesequake-Browntown (5 Brs.) 110,661.50 
Valley Rd.-Lexington Ave.(Brs.) 53, 173.50 


3 Bridges, Bloomfield " 
Passaic Riv. Blvde, 
Rockaway River 

Passaic River Bridge 

Troy Brook | ie 

De. Le & We. RoR. Underpass 

Hackensack River Bre ee: 

Passaic i 

thy . Deck 

4 Bridges in Road Contract 

Beaver Brook Bridge in 

Road Contract — 

White House to North Branch 

(4 Bridges ) 

Rosemont Ave, Relocation 

Westfield " -Mountainside 

(4 Bridges) 


Branchville te Culvers Lake 


Bridge 
Culvers Brook Bridge 
De Le & We Ree Overpass 
Rt. 33-Anderson's Corner 
W. Long Branch Connection 
Raritan Riv.-Bridge Appros. 
Crosswicks Cre Peapee Mier: 
Kresson Lake 
Raccoon Creek 
Hessian Run Bridge in 
Road Contract 
2 Stream Bridges in 
Road Contract 
Raccoon Creek Bridge 
Imlaystown 


i 


a eanmememen 


$ 990,071.95 $169,363.84 $1,159,435.79 $ 1,500.00 $133,777.76 


TOTAL BRIDGES-PROJECTS 
PREVIOUS TO 1941 - 


_ 573.98 
19,288.55 
1,429.59 
23,550.12 
8,520.48 
141,865.50 
27,406.02 
178,173.10 


40,954.50 

779 47 
—22,829-258 
49,144.84 


113,584.05 


250.00 
2,559.77 
14,254.96 
1,847.00 
6,619.40 
7,020.19 
52, 870085 
6,817.35 


— 46,458.25 


21,791.00 


17,388.00 
9,492 250 
4,737.96 


Expenditures end Commitments 
Projects Previous to = 1941 


Contine 
gencies 


$ 6,030.54 $ 2,983.15 $ 


5,533.07 
2,658.67 


13,394.93 
8,442.20 
683.95 
3,573.54 
6,634.14 
53,881.17 
6,905.55 
8,908.65 


2,047.72 

225.290 
5, 947.99 
25457224 


_ 5,679.20 


769.77 
280037 
7,104.92 
1,816.27 
330 097 
3,404.94 
2,756.72 
340 686 
16,121.57 


1,089.55 
869.40 


1,802.95 
2,718.68 


9,015.69 oe 


116,194.57 


55, 832.17 


13,968.91 
27,730055 
2,113.34 
27,125066 
15,154.62 
195,746.47 
34,311.57 
187,081.75 


- 43,002.22 


1,005.37 
28,777.57 
51,602.08 


119,263.25 


1,019.77 
2,840.14 
21,359.88 
3,663027 
6,950.37 
10,425.13 
55,627.57 
7,158e21 


62,579062 


18,257.40 


11,295.45 
7,456.64 


Adjustment of , 


| Contingencies 
10 n Ocere 
Oo ¢$ 2,606.26 
f°) Hinks, 
0 0 
0 13,394.93 
0 0 
0 530.53 
0 4,193.71 
0 Ayes © 
4) 65,057.55 
0 6,464.77 
0 0 
0 0 
0 225.90 
0 2,920.51 
0 ) 
0 0 
9) 0 
0 280.37 
0) 7,742.39 
0 1,455.91 
0) 0 
) 3,404.94 
0 0 
500.00 0 
iO 21,512.05 
0) ie) 
1,000.00 109.90 
0 1,011.42 
) 3, 066.82 


y 


4,389.82 


Pam Os BKC Tes 


to 

Total Dec. 31,1941 
6,407.43 $ 6,407.45 
116,194.57 99,405.01 
55,832.17 47,955.15 
573.98 573.98 
27,730.55 13,367.62 
1,582.81 1,582.81 
22,929.95 22,929.95 

15,154.62 0 
130,688.92 130,688.92 
27, 846.80 27,846.80 
187,081.75 161,525.95 
43,002.22 36, 757.55 

779.47 ) 
25, 857.26 25,857.26 
51,602.08 43,747.68 
119,263.25 101,816.71 

1,019.77 0 
2,559.77 2,559e77 
13,617.49 13,617.49 
2,207.56 2,207.36 
6,950.57 5,928.80 
7,020.19 7,020.19 
55,627.57 44,926.03 
7,458.21 6,101.01 
4) ,267 57 41,267.57 
22,880.55 16,513.05 
19,417.50 19,417.50 
10,284.03 10,284.03 
4,389.82 


Expenditures Balance of % Com 


Schedule #2 


Date of 
Com= 


Commitments Pletion mence Com- 
Dec.31,1941 12-31-41 mont __ pletion 
$ 6) 100%. 3-21-40 12-25-40 
16,789.56 100 34-41 9-3-41 
7,877.04 100 1-8-41 87-41 
9) 100 7-5-39 6-29-40 
14,362.93 100 10-24-39 7-9=41 
0 100 3-25-40 11-19-40 
9) 100 5-14-40 12-14-40 
15,154.62 100 11-4629 10-18-32 
9) 100 5e1-40 3-1-41 
9) 100 7-11-40 2-15-41 
25,555.82 100 1-23-41 12-19-41 
6,244.69 100 4028-41 12-11-41 
779247 100 10-14-40 12-12-40 
9) 100 7T-8-40 l=4-41 
7,854.40 100 12-14-40 12-9=41 
17,446.54 100 1<3-41 12-12-41 
1,019.77 100 3-10-38 5-30-39 
) 100 7-18-39 6=7-40 
8) 100 3012-40 10-16840 
0 100 Tel5=40 12-23-40 
1,021.57 100 11-7-40 4=-3-41 
) 100 1=-22-40 7-26-40 
10,701.54 100. 118-40 8-8-41 
1,357.20 100 1-21-41 7-31-41 
fe) 100 7-31-39 1-841 
6,367-50 100 6-21-41 12-10-41 
0 100 12-16-40 4-24-41 
9) 100 916-40 4-25-41 
0 100 7-26-38 2-25-39 


aA ET 


$1,026,968.03 $ 894,425.38 $152,552.65 


ee! ost irs ie eee, Z 


{eee yee 


Expenditures and Comnitments 
1941 Bridge Projects 


Schedule #<A 


AMER oie eS - Popo SoBe le. s 


Contin= | 
J siktiaa gencies Adjustments of Expenditures Balance of % Come Date of 
— RE. Sect Amount Contingencies to Commitments pletion Commence= Date of Com- 
RGe Sect. Local Name 1941 1941 Total On SL ae 4 Total De Pp 
ss. 1 Wieduet over Berry's Creek SE ts sod AN ota Ce01,1941 Dec.31,1941 12-31-41 ment letion 
& Brie Railroad Bridge $ 689,539.50 34,476.97 
4 1B Bordentown Ave. 44,949.25 : Bre ven ' Wertige ty : ‘ : : : toi ep ibis ; 13 ae 85 ; ee oa rt Repay pie 
6 21A Denville Relocation(2 Brdgs.) 94,646.63 4,732.53 99,378.96 0 0) 99,378.96 84,081.03 15,297.93 99 6-27-41 aia nog 
4%35 11B Grade Separation at Oak St.- coe | ei shia sulk i 
Sayreville 66,105.30 3,505.26 69,410.56 0 e) 6 
aa Deep ban brides Wa ie 3 ° 2 e 9,410.56 0 69,410.56 0 201 5-42%** 10-1=-42* 
25 30 Passaic River Bridge Removal 86,493.20 4 eee peels i : a hth : sagen ad pears oe aad, 
25 33A Penna. R.Re pi dve ak nye suits ’ i Li aeblapies 0 90,817.86 75,439.84 15,378.02 99 3el2=-41 1-22-42% 
ho SP Gaia np sealant alt Fn ep He 9020 0 10,962.00 8,174.84 2,187.16 = - - 
rareon! Gvevasnia Station Road and 9 ® ’ ° 49,910.23 0 0 49,910.23 0 49,910.23 0 2—16=424* 11-]1<42* 
sy soxbiindon ony a cmc pu 263,501.20 13,175.60 276,676.80 0) fe) 276,676.80 te) 276,676.80 0 2020424* 11-1-42* 
6 Transferred from 
WPA. Sponsor's Fund 6) ) 0 6,090.17 0 6,090.17 4,619,00 1,471.17 100 12-16-40 9-18-41 
35 38  Cheesequeke Creek Bridge 942,893.70 47,144.68 990,038.38 0) 8) 990,038.38 17,931.60 972,106.78 6 11-10241 31-45 
6 4 <p acai ace bas re 791.35 16,618.35 0 0 16,618.35 14,239.39 2,578.96 100 5-8=41 9-18—41 
on Creek Bridge 57,797 675 2,889.88 60,687.63 0 ) 60,687.65 9) 60,687.63 0 1-5-42 6=1=-42* 
45&47 Big Timber Creek Bridge 56,115.20 1,805.76 37,920.96 0) 0 37,920.96 0 37,920.96 0 2—016=42** 10-1-42* 
47 8 Malega Branch Bridge 9,852.00 491.60 10,323.60 9) 549.12 9,774.48 9,774.48 0 100 7-18-41 10-99-41 
as * Overpass at Rt. 742(Folsom) 59,273.58 2,963.68 62,237426 0 10) 62,237.26 6) 62,257.26 0 2<-16=-42** 10-1-42% 
Beach Thorofare & Venice 
Lagoon Bridges 1,035,485.80 51,774.29 1,087,260.09 0 0 1,087,260.C9 0 1,087,260.09 0 1=22242 3al=-45* 
Construction by Agreement 2,955.70 0 2,955.70 9) 0) 2,955270 2,955270 ) 
Conste by Maintenance 
Rte 76 Sece FA 250.00 0) 250.00 te) fe) 250.00 50.86 199.14 
TOTAL BRIDGES=@1941 PROJECTS $3 ,480,309.87 $ 173,307.61 $3,655,617.48 $ 6,090.17 $ 549.12 $3,659,158.53 $ 231,213.59 $3,427,944.94 
TOTAL BRIDGES = PROJECTS ‘ 
PREVIOUS TO 1941 990,071.95 169,565.84 1,159,455.79 1,300.00 133,777.76 1,026,958.035 894,425.58 132,552.65 
TOTAL BRIDGES $4,470,381.82 $ 342,671.45 $4,813,053.27 $ 7,590.17 $154,526.88 $4,686,116.56 $1,125,638.97 $3,560,477.59 


* Date of Completion estimated on Number of 
Working Days specified in the contracte 
** Estimated Date 


Analysis of Expenditures and Commitments 


By Funds 
For the Period Ending Dec. 51,1941 
Funds Tot ad Expenditures Commitments 
Bond $ 15,154.62 $ 0 3 15,154.62 
Natl. Indust. Recovery Federal Aid 4,589.82 4,389.82 0 
Regular Federal Aid 384,505.33 286,980.12 47,525.21 
Gas Tax, Motor Vehicle Fees, | 
Fines, ©tCe 4,3352,066.79 834,269 03 3,497,797.76 


¥ 4,6686,116.50 1,125, 650.97 F3, 560,477 009 


a 


Rt. Sec. 
6 8&9 
35 14 

35 Ext. 14 


Deanna GB 


Local Name * Project i 
Four (4) Bridges & Ra 
Culverts PWA-1365 3=F 
Raritan River Bridge “ 1331 5eF 
si J Ww % : 
Dock Paving & Lights " 1331 F-6 


TOTAL PROJECTS PREVIOUS TO 1941 


P.W.Ae Funds set aside for Preliminary 


ee ee, eee PD 


| Schedule #2=B 
P. We Ae Grant 45% Bridge Projects 
Expenditures and Commitments 
Projects Previous to = 1941 
——— See 
; 
i Brier on, momma eS eT 


Contract Contin=- Adjustment of Expenditures Balance of %Com=- Date of Date of 
Bal, Owing gencies Contingencies to Commitments pletion Commence-~ Com 
Janel,1941 Jane1,1941 _ a On 6 a 3 Total Dec. 31,1941 Dec. 31,1941 12-31-41 ment pletion 
& 14,957.08 $ 310.89 $ el ae $ 2,515.01 $ 0 $ 17,582.98 $ 17,582.98 9) 100% 4-24-39 11-27-39 
215,893.01 36,561.47 »252,454.48 ) 2,315.01 250,139.47 0 250,139.47 100 91-39 12-14-40 
36,012.22 2,540.82 38,353.04 0 0 38,353.04 36,012.22 2,340.82 100 3<1 -40 12-25-40 


ae 


$ 266,862.31 $39,213.18 $ 306,075.49 $ 2,515.01 & 2,315.01 $306,075.49 $ 53,595.20 $252,480.29 


Engineering Costs and Costs of Land on 


the above Projects. 


Funds 


Pe. We bo—45% 
Bonds = 55% 


TOTAL = 


255,758.77 0 255,758.77 


$561,834.26 $ 53,595.20 $508,239.06 


Analysis of Expenditures and Commitments 
Funds 


OL ee 
For the Period Ending Dece Pe ae 


To Big ‘ 


Expenditures Commitments 
$ 384,527.04 $ 16,205.50 § 368,521.54 
177 ,307 22 37,389.70 139,917.52 
a ane le ean 
$ 561,834.26 — $ 53,595.20 $ 508,259.06 
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i ean é vey, is 
Teer Ss tee Pa A ee ee eee 


in 6 
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Pao Ft eel id eo vee, of t= ee 


Rte Purch 
Rte Seoe cece urgnase of } 
1 gen Tpk. Co ance of endit ney 
Pt muni tment s and Commi 
1 e Lo Jean s tme 
1 4D okout Jane 1,194) 19 nts 
suk 2,018 Con tmonts 
1 2& 8 75,00 $ 3 eee Aas 
1 7 44,1 : ad aaa ee sicher of 
2 3 DoeLe 0 3,000 +mner Schedu ; 
3 & 10,00 ra) 00 On its le #® 
1 Tea 2000.00 r uf $ Se . 
$l : ) | fe) 00 0 aM ie a 
5 Bae 70 ) 44.133. ‘ 0 0 Total penditur 
2. 26 6 200 sy a 500.00 0 $ 3,000.20 fi to 6s a 
: : 55505 600 ” é 2 ae 4 fi 0 pein Deoe51, 1941 isda ibs 
‘ 8 8 Srp 0.00 Palate : 44 sl ; Dece 51,1 
: 9 ai : he 0 : ype ol7 , Ys a 
3 a cutee 0 5,505 200 0 bun! taupe 6) 4,075.00 
: 3 pasa 2 800.00 0 53,1379 500.00 
4A 5 455, 2100.0 » 862 
3 Calo 0 = to pi 0 3,503.00 9) ~O1 
rH 200.0 : ‘800. 0 800,00 
la 5 10 50 2 0 vee 1200 0 0 8,516. ) 70.00 
sS 1; Apap 0 2200.00 0 0 ni eee 0 seepage 
$3 9100.00 50.0 0.00 8,51 
5 3.75 0 200 fe) 0 1,60 9) 6.88 
$3 : 9 750.00 “ : 321.660 9 gener 0 2,100.00 
Conn. So Heetget bith 0 ® 00.00 0 C org 2,461.51 800.00 
4 Eee mers Pte 200 0 100.00 re) 32 200 2) 1,600.00 
: cn dl ay siae 0 0 '@) Nees re) appedigs? 
4 Cape Cd : i 700,000.00 es 0 1200+ st 0 200.00 
35 fi *) 0) 75 *) 200 
& “ 9512650 75,000.00 150,000.00 30, 000,00 f ss 0 1 521.60 
a 9 ha O 0 Oo Sa eee 1,103.86 Sri 
=F 4N 10A 4,000.00 re) 0 Oo haart x 8) a 
& ane 0 0 0) 2,25 ,397.05 88.00 
4 18h 85.00 0 0 75 Koga 0 49,976.41 
40 500,00 0 000.00 170.6 olf 
4 ° 0 100.00 'e) 37,5 0 2602.95 
rp Re nah ) 366.00 ) f pieraer 2,310.00 TE pees 00 
4 elocate 5 | 25000 0 ) sete fe) 2,250.00 
4& oF : sna fet 500.00 fe) 4 eet e) 722690200 
3 °® 66 3 s 
S4 Exte md eae: 0 0 0 "350,00 100.00 seep 
S43 4 200 re) 0 0 585 366.00 5.00 
di : eins 0 , 0 500.00 x ston 
S4B : 250.00 to) 0 0 150.00 75.00 pokes 
S4. Out 43,768. 50,000.00 " H 250.00 5 - 
5&6 erbridge 7.9 092 0 (@) 2,500.00 1,898 0 10,00 
6 s ee deans 0 0 0 hain 0 500.00 
6 1E 1 ses 0 0) 0) 500.00 . 25.39 150.00 
6 3 , 9 200 300,000 0 8) 8) 75.00 950.00 1 alg 
6 6 0,00 Oo. 0 ‘¢) re) 50,000. 481.25 or 72282 
7 (1 pi 475.00 od a) re) 8 Be 9) 18.75 
N 0 0 300 sa 51.11 , 000,00 : 
2,600.00 0. 7 0 0 1.00 00 re) 250,00 
0 i » 000.00 30,60 8,707.8 
0 @) 2 0,00 281 
0 5 0.00 0 7,958.54 
2.6 0 900.00 269 400, 
26 50.00 0 4 0 peancees 
e 75.00 300 1,000 900 
0 0 25,00 00 20. 
0 50 0 e00 
200 50.00 ng eee 
0 ora 
2,600.00 
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cae 4 J 
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basil 
*% va ' 
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ere en Pee 


Rte Sece 
6 8 
6 9 
6 10 
6 ll 
6 12 
6 12B 
6 13 
6 21 
7 1 
Old 7 8 
8 2 
8 3 
8 “4 
8 5 
10 1 
10 3 Cole fl 
10 & 
12 1 
12 z 
15 2&5 
16 6A 
Old 17N 1 
178 1 
18 zt 
18S 19 
18 & 20 - 
18S 16 ) 
20 8 ) 
Old 20 1 
20 5 
20 6 
20 7 
is 2&5 
21 4B&C 
oe ee 1l 
23 
25 6 
23 11 
23 12 
25 13 
24 Alexander Ste 
$24 1 
24 22) 
248 1) 

* 25 1 
25 3D,14 
25 & 
25 5 
25 5B & 6B 
25 7 
25 8A 
25 10 
25 il 


Balance of 
Comnitments 
Jane 1, 1941 


¥ 27,682.76 


29,952.00 


6,000.00 


1,359.53 
125,00 
25.00 
99,080.48 
3,400.00 
1,008.80 
25200 
200,00 
3,000.00 
2,200.00 
800,00 
55.00 
100,000.00 
500.00 
87.50 
11,626.94 
50,00 

.@] 
1,150.00 
150,00 

0 
700.00 
4,500.00 


460, 000.00 


40,000.00 


3,858.00 
69,293.90 
39,500.00 

275.00 

2925200 

0 
2,826.00 
863.76 
125.00 


Purchase of Right of Way 
Statement of Expenditures and Commitments 


1941 
Commitments 


ZBooo00o0o 
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150,000.00 
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250,000.00 


oooocoo0o°0o°o 


$ «27,68: 
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_Total | 


Adjustment of 
aa ed 


Of 2 


27, 682. 76 $ 3 


29, 932,00 
6,000,00 
1 359. 53 
"126,00 

25200 
100,441.39 
3,400.00 
1,008.80 
25.00 
200.00 
3,000.00 
2,200.00 
800.00 
55.00 
100,000.00 
500.00 
87.50 
11,626.94 
50.00 

0 


1,150.00 
150,00 
150,000.00 
700.00 
4,500.00 


3,250.00 
215.00 
50.00 
700.00 
7,400.00 
460,000.00 
78,515.66 


2,400.00 


250,000.00 
3,858.00 
69,295.90 
39,500.00 
275.00 
es 


2, hoo 


"863.76 
125,00 
Wy 
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; 
994.51 
0 
0 


85,000.00 


ooooooocooooo0oo0o0o0c0o0o0oso 


oo ocooooooooocoo0o°o°o°o 


Total 


$ 27,682.76 


29,932.00 
6,000.00 
365.02 
125.00 
25.00 
15,441.39 
18,400.00 
1,008.80 
25.00 
200.00 
3,000.00 
2,200.00 
800.00 
55.00 
100,000.00 
500.00 
87.50 
11,626.94 
50.00 
500.00 
1,150.00 
150.00 
150,000.00 
700.00 
4,500.00 


3,250.00 
215.00 
50.00 
700.00 
7,400.00 
460,000, 00 
78,515266 
40, 000.00 
75.00 
1,260.00 
439 .40 
1,500.00 
950.00 
125.00 
2,400.00 


250,000.00 
3,858.00 
2,060.00 

$9,500.00 
275.00 
2,925.00 
83.00 

fe) 
825.00 
125.00 


9,443.47 
3,400.00 
526.15 
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Schedule #5-A 


Balance of 
Commitments 
Deceol, 1941 

$ 25,582.76 
29,632.00 
6,000.00 

0 
125,00 
25.00 
5,997.92 
15,000.00 
482.65 
25.00 
200,00 
3,000.00 
2,200.00 
800,00 
55.00 
100,000.00 
500.00 
87.50 
11,242.14 
50,00 

0 
1,150.00 
150,00 
150,000.00 
700.00 
4,500.00 


3,225.00 
215.00 
50.00 
550.00 
7,300.00 
460,000.00 
78,515.66 
40,000.00 
25.00 
1,260.00 
439.40 
1,500.00 
950.00 

fe) 
2,300.00 


250,000.00 
3,858.00 
1,065.00 

39,500.00 
275.00 
2,925.00 
83,00 

0 
450.00 
125.00 
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Rte Sece 
25 12 
25 24 
25 29 
25 50 
25 32 
25 33 


25 34 Wid. 
25 & $9 Circle 


25 & S26 (1937) & 


1 (1917 Traf.Circle) 
26 1 
26 3 
26 4 
26 5&7 ) 
s26 1 ) 
26 OF PG. die 
28 22 
28 23 
28 24 
28 25 
28 26 
28-24 C. Le 


Secel & 


28=24 Cc olseS@Coe 


28,29,31 Jcte 


28-29 Conne 1 Exte 


29 2D 
29 2E 
29 ow 
21 1 &) 
29 Ka ) 
29 3B,1C & 2C 
29 3c 
29 4 
29 6 
29 6A 
29 SW 
29 ow 
298 il 
298 2 
30 2A 
30 5 
30 7 
30 9 
31 3 
31 5 
$1 7 
11 


$31 ~ 


a? 
He 


bee) 

i] 

ret 
Meo hb Oe 


Balance of 
Commitments 
3 150,00 
316.00 
28,913.50 
23,996.53 
193,210.46 
74,026.93 
800,000.00 
220.00 


8,650.00 
702 680 
3,000.00 
106.28 


510.00 
300.00 
73,919075 
125,000.00 
159,201.00 
35,490.65 
32,630.00 


6,281.07 


.¢) 

0 
119,400.00 
152,000.00 

0) 


100,000.00 
40,265.00 
0 

25520005 
7483096 
15,000.00 
1,546.20 
57.58 
465.00 
10,000.00 
20,000.00 
"100.00 
750.00 
25.00 
5,135.00 
' 925,00 
3,750.00 
13,858.70 
4,625.00 
10, 885.68 
1 9 745,00 


Purchase of Right of Way 
enditures and Commitments 


Statement of 


1941 


Commitments 


ooooo°ce°o 


oooo0o0d°o oo0o°o 


0 


52,150.00 
35,000.00 


oo o°o°o 


30,000.00 


oCoooooocoocoo0o00coo0codose 


150,00 


eo°oo°o 
S 


$ 


Total 


150.00 § 


316.00 
28,913.50 
23,596.53 
193,210.46 
74,026.93 
800,000.00 

220.00 


8,650.00 
3,000.00 
106.28 


510.00 
300.00 
73,919.75 
125,000.00 
159,201.00 
35,490.65 
32,630.00 


6,281.07 


52,150.00 

35,000.00 

119,400.00 

152,000.00 
) 


100,000.00 


40,265.00 


$0,000.00 
2,525.63 
7,483.96 
15,000.00 
1,546.20 
57.58 
465.00 
10,000.00 
20,000.00 
~ 100.00 
750.00 
25.00 
3,135.00 
925.00 
3,750.00 


Adjustment of 


Commitments 
On Re ade 
200.00 $ 0 
0 0 
0 0 
0 0 
0 0 
0) 50,125.00 
0 0 
0 @) 
0 0 
190,00 0 
0 0 
0 82.78 
1,200.00 0 
0 0 
0 50,000.00 
55,000.00 0 
20,000.00 Q 
45,000.00 0 
¢) 19,642.40 
0 0 
0 0 
0 0 
60, 000.00 ¢) 
0 0 
0 25.00 
0 0 
75,000.00 0 
0 0 
0 0 
0 0 
0 ¢) 
¢) 1,421.20 
0 0 
18) 0 
0 0 
0 0 
0 0 
0 1) 
0 0 
0 0 
0 0 
¢) 0 
0 0 
0 0 
1) 0 
0 0 
0 0 
9) 0 
(@) 20, 000.00 
18) 0 


Total 
$ $50.00 
316.00 
28,913.50 
23,596.55 
193,210.46 
23,901.93 
800,000.90 
220.00 


8,650.00 
892.80 
3,000.00 
23.50 


1,710.00 
300.00 
43,919.75 
180,000.00 
179,201.00 
80,490.65 
12,987.60 


6,281.07 


52,150.00 
35,000.00 
179,400.00 
152,000.00 
25.00 


100,000.00 
115,265.00 
30,000.00 
2,325.63 
7,483 096 
15,000.00 
125.00 
57.58 
465.00 
10,000.00 
20,000.00 
100.00 
750.00 
25.00 
3,155.00 
925,00 
3,750.00 
13,858.70 
4,625.00 


2,500.00 
31,818.00 
12,00 


* RED figure 


Expenditure 
to 


Dece 31,1941 


0 
316.00 

0 

0 
6,240.00 
16,900.00 
127,100.00 


ooo °o 


1,200.00 
0 


29,650.00 
127,199.00 
137,224.54 

54,527.50 

9,000.00 


44) .67 


52,100.00 
0 
120,127.79 
70,315.10 
25.00* 


0 
40,389.00 

0 
324.89 

0 
13,725.00 
75 200 

0 

0 

0 
10,000.00 

Q 


0 

0 
75.00 

0 

2) 
3,626.56 

QO 
9,747.48 

0 


.¢) 

.e) 
17,010.96 

0 


Schedule #5=B 


Balance of 
Commitments 


Dece 31,1941 


$ 


350.00 

0 
28,913.50 
23,596.53 
186,970.46 
7,001.95 
672,900.00 
220,00 


8,650.00 
892.80 
3,000.00 
23.50 


510.00 
300.00 
14,269.75 
52,801.00 
41,976.46 
25,963.15 
3,987.60 


5,839.40 


50.00 

35,000.00 

59,272.21 

81,686.90 
0 


100,000.00 
74,876.00 


$3,750.00 
10,232.34 
4,625.00 
1,138.20 
1,745.00 
150,000.00 
2,500.00 
14,807.04 
12.00 
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38-41 
$41 Traf. Circe 
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Re 
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20 
ee Mee” 
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10 & ll 


Balance of 
Commitments 
Jan. 1,194] 
$ 49,850.00 
8,033.36 
12,193.00 
757.83 
150,000.00 
666 .46 
352.86 
56,145.00 
50.60 
104,250.37 


20,093.67 

100.00 

336,882.62 

54,390.00 
) 


26,655.00 
500,00 
507.17 


85.99 
25.00 
2,457.46 
0 
0 
43,125456 


100, 000,00 
48,158.80 


2,000.00 


47.00 


356.31 
16,508.47 
5,038.96 
41,857.77 
129,098.29 
516.50 
2,475.00 
10,726.18 
Si 
1, 325-82 
150,000.00 
440,00 
1,300.00 
885.00 
549.41 
35.00 


12,850.00 
60.00 
4,978.82 
11,768.10 
858,00 


Purchase of Ri 
Statement of 


1941 


Commitments 


oooooo0o0o0co°o 


oo°0c°o 


275,000.00 


ooo 


ooo 


175,000.00 
15,000.00 
0 


COCCO ooo CoCCCOoO OOOO OCeooo Co000 


$ 


Totel 


nd 


49,850.00 
8,035.36 
12,193.00 
757.83 
150,000.00 
666.46 
352.86 
56,145.00 
50260 
104,250.37 


( 
20,093.67 
100.00 
336,882.62 
54,390.00 
275,000.00 
26,655.00 
300.00 
507.17 


i 
85.99 
25.00 
2,437.46 
175,000.00 
15,000.00 
43,123.56 


100, 000.00 
48,158.80 
2,000.00 
47.00 


36.51 
16,505.47 
§, 038.96 
41857677 
129,098.29 
516.50 
2,475.00 
10,726.18 


Ive 
4,978.82 

11,768.10 

pre 


itures and Commitments 


Adjustments of 
Commitments 


On 


oooooo0°oco°9coe 


0 
0 
125,000.00 


ooo°o°o 


ooooo°0 


50,00 


© 
@ 

o 
oO 


000 


ooooo°0c°o 


726.18 
6,500.00 
255.89 


cas | 
oo oao ooo0o°0°0 


OL s 


18,000.00 
0 
0 
50,000.00 


Qoo°o°o 


Ooo omen oe) oooo°0d°o 


655.96 
22,000.00 


8 


~- 
& 
tse 
© oo008 oooooooo°0o00o°0o 


* RED figure 


Total 


§ 49,850.00 


8,033.36 
12,193.00 
406.18 
150,000.00 
350.00 
352.86 
56,145.00 
30.60 
104,250.37 


2,093 67 
100.00 
461,882.62 
4,390.00 
275,000.00 
26,655.00 
300.00 


175,000.00 
15,000.00 
43,123.56 


150,000.00 
48,158.80 
2,000.00 
47,00 


36.31 
16,503.47 
4,385.00 
19,857.77 
129,098.29 
516.50 
2,475.00 
11,452.36 
6,500.00 
1,579.71 
150,000.00 
440.00 
1,300.00 
885.00 
549.41 
35.00 


11,650.00 
135.00 
4,978.82 
11,768.10 
858.00 


Expenditure 
to 


Dece 31,1941 
$ 0 


60.00 
7,110.00 
406.18 
69,435.00 
550.00 

0 
50, 620.00 

0 

0 


288.10* 
0 
430,991.15 
0 
40,630.00 
1,160.00 
0 
0 


0 

0 

0 
79,837.00 


0 
15,050.00 


52,100.00 


oo \Ooo°o 


4,385.00 
12,200.00 
56,552.86 
100.00 
1,365.00 
10,656.18 
6,500.00 
1,150.00 
14,300.00 
180.00 

0 

0 
106.71 


Schedule #5-C 


Balance of 
Commitments 
Dec, 51,1941 
g 49,850.00 
7,973.56 
5,083.00 
8) 
80, 565.00 
8) 
352.86 
5,525.00 
30.60 
104,250.87 


2, 381677 
100.00 
30,891.47 
4,390.00 
234,370.00 
25,495.00 
300.00 
507.17 


85.99 
25.00 
2,437.46 
95,163.00 
15,000.00 
28,073.56 


97,900.00 
48,158.80 
2,000.00 
47.00 


36.31 
16,503.47 

0 
7,657077 
72,565.43 
416.50 
1,110.00 
796.18 

fe) 
429.71 
135,700.00 
260.00 
1,300.00 
885.00 
442.70 
35.00 


11,650.00 
35.00 
4,978.82 
11,768.10 
858.00 
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Purchase of Right of 7 
ight of Way hb ge 


Delaware Riv.Pr.Appro- Sec .2D&5D 


250,000.00 


Fy } 


Statement of Expenditures and Commitments 
Balance of | 
oe ER PaO 1941 hap iant of Expenditure Balance of 
e Sece J ommitments to Commitments 
an. 1,1941 Commitments Total 0 
oT gam ae TL a __Total n orf Total Dec. 31,1941 Deo, 31,1941 
$4] tA & Pert l a : $ 1,600.00 $ ) $ Or Bn 600.00 0 $ 1,600.00 
Sal 2 Ben ies ° ne 10,000.00 fe) 10,000.00 2,000.00 8,000.00 
waa ay serrretee we 7,650.00 fe) ) 7,650.00 9) 7,650.00 
oa 4 Cavinade ; Aa 91,853.16 te) 84.272.66 7,580.50 7,375.00 205.50 
341 3B, 4A Lbs bastopiod : 5,069.80 350.00 0 5,419.80 9) 5,419.80 
ay : thee tay 250,000.00 fe) 67,462.82 182,557.18 114,612.75 67,924.43 
a 23006 fe) 8,300.87 fe) fe) 8,300.87 fs) 8,300.87 
1&2 4,676.30 0 / aa: 
a ; vais : sh gas fe) 4,985.88 4,801.28 184,60 
42 ea | ° te) 50.00 50.00 ) 
pe 3 ; ee 1) 261.10 0) fe) 261.10 6) 261.10 
pe piled 2 1,470.06 0) fe) 1,470.06 200.00 1,270.06 
Ps pean Apc 675.00 te) 309.58 365.42 fe) 365.42 
a5 a gai: ay a) 2,516.00 ) ) 2,516.00 ) 2,516.00 
ae ree ; 175,000.00 175,000.00 ) fe) 175,000.00 ) 175,000.00 
oe Ey 2125.00 0 2,125.00 ) fe) 2,125.00 ) 2,125200 
vi : 696.63 ) 696.63 fe) fs) 696.63 ) 696.63 
ie a quale fe) 250,000.00 fe) 9) 250,000.00 135,057.36 114,942.64 
rey 25,610.00 fe) 125,610.00 ) ) 125,610.00 43,453.79 82,156.21 
2 : 5,000.00 6) 5,000.00 fe) ) 5,000.00 ts) 5,000.00 
fp a 1,723.00 9) 1,723.00 ) ) 1,723.00 400.00 1,323.00 
je : 3,486.17 ) 3,486.17 a) ) 3,486.17 300.00 3,186.17 
4,850.00 fe) 4,850.00 ) ) 4,850.00 ) 4,850.00 
ae . 300.00 te) 300.00 fe) ) 300.00 fe) 300,00 
is a: 9,569.03 fe) 9,569.03 6) te) 9,569.03 100.00 9,469.03 
2,500.00 fe) 2,500.00 fe) 9) 2,500.00 ey) 2,500.00 
47 12 4,100.00 fe) 4,100.00 fe) fe) 4,100.00 ) 4,100.00 
48 Sharptown fe) fe) fe) 200.00 te) 200.00 fe) 200.00 
48 21 110.00 ) 110,00 9) 0) 110.00 9) 110.00 
48 22 9,087.37 9) 9,087.37 fe) ) 9,087.37 111.23 8, 976614 
48 23 15,397.53 ) 15,397.53 fe) fe) 15,397.55 fe) 15,397.53 
- - Manik. ¢) 9,025.00 ) 550.00 8,475.00 2,441.87 6,033.13 
van ) 977.00 9) fe) 977.00 350.00 627.00 
48 27 825.00 fs) 825,00 ) ) 825.00 ) 825.00 
49 5 25.00 0) 25.00 ) ) 25.00 fe) 25.00 
49 13W 6,896.60 fe) 6,896.60 fy) fe) 6,896.60 208.90 6,687.70 
49 16 39,112.27 fe) 39,112.27 ¢) 29,009.97 10,102.30 10,102.30 ) 
$49 2 7500 fe) 75200 ) fe) 75.00 ) 75.00 
gs49 8 1,602.00 ) 1,602.00 ) fe) 1,602.00 10.23 1,591.77 
$49 4 & 
49 11A ) 4,575.00 9) 4,575.00 ) fe) 4,575.00 fe) 4,575.00 
s49 6 0 75,000.00 75,000.00 fe) ) 75, 000,00 0) 75,000.00 
51 1 0) 0) fe) 50.00 ) 50.00 50 200 ) 
51 2 1,502.55 ) 1,502.55 te) 0) 1,502.55 50.00 1,452.55 
54 1 126,678.25 ) 126,678.25 ) 0 126,678.25 34,098.84 92,579.41 
$100 We. 
23 To Dive St5 ) fy) 100,000.00 100,000.00 te) fe) 100, 000.00 71,568.00 28,432.00 
BRIDGES | 
Shark River 750.00 fe) 750.00 ) ) 750.00 fy 750.00 
4 Somers Pte 1,000.00 ) 1,000.00 6) ) 1,000.00 fe) 1,000.00 
27 Black Creek 25,00 0 25 00 0 0 25-00 0 25.00 
OJECT FUND: i 
I Exte & Co Le 102,759.69 6) 102,759.69 0 fe) 102,759.69 ) 102,759.69 
35 5 510.00 0) 510.00 fe) ) 510.00 ) 510.00 
35 7 1,525.00 @) 1,525.00 0) ) 1,525.00 fe) 1,525.00 
C 8,723.50 fe) 8,723.30 ) 2,500.00 6,223.30 O° 6,223.30 
Prats 0 250,000.00 0 0 250,000.00 0 250,000.00 
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Rte Sece 

OLD BOND FUND 

ha ike wea 

2 + 

S) pI 

4 1& 14 

4 8 

4 27 

* 30 

4 31 

4 Bridge at Keyport 

5 1A 

5 9 

5 13 

5 17 

5 19 

6 4 

6 10 

6 14 

6 18 

7 2 

7 4 

¥ é 6.2 7 

8 3 

8 7 

8 8 

8 9 

9 19 

10 1A 

12 6 

14 1 

14 8 

14 9 

14 10 

14 11 

14 12,13 

14 13,15,17 

14 14 

14 16,17 

15 7 

15 8 

15 9, 10 

15 11 

16 5B 

25 4B 

33 15 & 16 
TOTALS 


* RED 


figuree 


Balance of 
Comnitments 


Jan. 1,194] 


$ 


3,000.00 
2,444.50 
2,575.00 
1,000.00 
600,00 
2,750.00 
61.00 
1,385.00 
25.00 
715.00 
37.00 
500.00 


1,725.00 
700,00 
1,950.00 
1,100.00 
6,536.10 
1,944.00 
2,416.00 

511.00 
2,457 632 

472.50 
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State Road Fund 
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Purchase of Right of Way 
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Statement of Expenditures and Commitments 


1941 


Commitments 


Fund 
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ee ee 


Adjustment of 
( Commitments 
i) On 


of 


4 
0 
0 
0 
0 
0 
0 
Q 
0 
10) 
¢) 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0) 
0 
0) 
0 
8) 
0 
0 
0 
0 
8) 
0 
0 
0 
0 
6) 
0 
0 
8) 
0 
0) 
0 
0 
0) 
0 
0 


$9,242, 556.58 FSi, 510.65 Foel, 016.00 


2,750.00 
61.00 
1,385.00 
25.00 
715.00 
37.00 
500.00 
300.00 
1,000.00 
50.00 
175.00 
750200 
2,975.00 
52.24 
300.00 
2,288.60 
1,000.00 
2,100.00 
460.00 
400.00 
100.00 
5.00 
4,200.00 
45.00 
2,002.55 
800.00 
5-00 
4,530.00 
227.80 
1,725.00 
700.00 
1,950.00 
1,100.00 
6,536.10 
1,944.00 
2,416.00 
511 .00 
2,457.52 
472.50 


Analysis of Expenditures and Commitment s 
By Funds 


a 


. 


3, 
5,478,401.88 


Se 


1,5 


P — 


87,6977 


¢ ESTE SOE ET 


Expenditures 
to 


Dec, 31,1941 


tweens p OC COO CO OCOC OCC OCC COO OCC OOOO CoC Clos. 


FS, 542,900 61 


a 


3,890, 104. as 


Schedule #5-E 


Balance of 
Comnitments 


Deo. 31,1941 


3,000.00 
2,444.50 
2,575.00 
1,000.00 
600.00 
2,750.00 
61.00 
1,385.00 
25.00 
715.00 
37.00 
500.00 
300.00 
1,000.00 
50.00 
175.00 
750.00 
2,975.00 
52.24 
300.00 
2,288.60 
1,000.00 


2,457.52 
4" 2e00 


FG, 699,405.92 
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Schedule 


STATE HIGHWAY DEPARTMENT 
Al he 
Balance of State Highway Construction Prograr 
As of December 31, 1941 


State Funds 50% Federal Funds _ 
ot a a Mile= — : Road 3 Bridge : ot OCR ae ee og 
ed Sd 2G _Local Name County age : Construction : Construction: sConstruction :Construction: Ste ee! 
" Completion Route 3 to Route 2 Bergen =) $ 40,000.00 $ 62,000.00 $ 120,000.00 $ 138,000.00 % 360,000.00 
ay vet ley Rde to Union AVE ss Paving Passaic 2.5 186,000.00 17,000.00 556,000.00 46 ,000,00 805,000.00 
Re Phillipsburs Bridge Approach Warren i 150,000.00 20,000.00 445,000.00 55,000.00 670,000.00 
Neck Lane=Port St., vewark Union & Essex Fe ars 1, 700,000.00 650,000.00 0 0 2,550,000.00 
25 Airport Circle Revision, Camden Camden 1.00) 350,000.00 250,000.00 0 0 600,000.00 
S31 Hees Corner-Branchville Sussex Led 200,000.00 (0) 200, 000,00 0 400,000.00 
35 CeReRe Sepsration, Lorgan Middlesex - 0 120,000.0¢ 0 0 120,000.00 
44 westville-Thorofare, Paving Gloucester 3.2 | 210,000.00 75,000.00 210,000.00 75,000.00 570,000.00 
44 sioodbury Creek Bridze Gloucester «= lh 0 100,000.00 0 100,000.60 200, 000,00 
45 Broadway & Jersey Ave., Glouc. Gloucester 2.0 265,000.00 9) 0 o) 265,000.00 
49 Laurice River Bridce Cumberland = ) 250,000.00 0 fe) 250,000.00 
549 Grassy Sound Bridge Cape May LeQiany $00,000.00 650,000.00 0 ) 950,000.00 
*54 ammsonton-Landisville Rd. (WPA) Atlantic Teer 250,000.00 0 0 8) 250,000.00 
F. As Highway Beautification ny 15,000.00 0 15,878.76 0 30,878.76 
Risht of Way & Misc. Construction in connection ‘a 
with F. A. Grade Crossing Program 97,000.00 0 0 ) 97,000.00 
$3,763,000.00 % 2,194,000.00 #1,546,878.76 $ 414,000.00 $7,917,878.76 
Funds Available for the above - $5,538,972.74 
Construction Route 25 Section A Road, Bridge & Right of Way (See Schedule #8) $1, 000,000.00 


MN 


* Additional Sponsorship to undertake WPA Project by Maintenance Division for paving WPA grading project. 


It is understood that only those projects (A) Analysis of Funds - 


of military necessity will be contracted for. State Funds $3,578,093.98 
Federal Funds 1,960,878.76 


TO) eed - $5,058,972.74 


(A) 
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Status of Regular Federal Aid 


i 


»511,512.60 


Schedule #6 
Unpaid 
Rte Sec. Local Name Project Balance Allotment Total smear if ety ipa 
Sa Sel een Tae Number Dec. 31,194: Balance Balance 
SS FEET ET fumber—_, ; 940 1941 Allotments 1941 Cancelled Dec. 31,1941 
ess Bivar Uhiaeeh bo Rt. gee : es $95,089.00 $ ~——~— 93,089.00 36,527 40 ae ae “56, 561-80 
: = Bet. Phillipsburg & Washington 32 A (3 6,150.00 0 6,150.00 6,150.00 0 0 
a 31 Kaighn Ave. & Marlton Pike 69 B $34 0 765.00 765.00 9) 0 765.00 
$1 Marlton Pike to Union School House 69 G Bees. 00 : lenges egies spec 4s : 
ie. Hillside Ave (1) 15,350.00 0 15.350 
: 6B North of Rt. #6 to Terrace Ave. aT Cr (2) | ; if hap eet a hahaa . E Ate dgres 
12 Bridge over Passaic River between Pine Brook ee i dls ahi 1,710.00 0 0 1,710.00 
& Fairfield 
6 11B&12A Bet. Pine Brook & Fairfield og i eee oc i xed Nisa a 0 12,746.00 
: Troy Brook to Passaic River 88 D ee : 12,024.00 6,298.00 9) 5,726.00 
: : 22196 6,219.00 0 0 6,219.00 
6 ila Bet. Troy Brook & Passaic River i . os 35,679.00 0 35,679.00 12,974.00 0 22,705.00 
6 tas HP petet iio AiCobb ts’ Go 14,933.00 0 14,933.00 5,396.42 
13. In Boro of Mountain Lakes at Fox Hill 88 E (2) Pie’ oo 5 ed at yee ot Hae ath 
$26 1B Bet. Trenton & New Brunswick 95 E (3) eg 0 11,045.00 0 0 11,045.00 
25 4¢ Cranbury Tpk. & Raritan River Bridge 95 F (2) ji oa oO 36,311.00 0 0 36,511.00 
25 6B Port Reading Re Re to Amboy Ave. of a (2) 25206 0 40, 320200 9,677.00 0 30, 643.00 
25 tm In Woodbridge Twp. Roadside Improvements 95 G (3 Witace oo 15,404.00 0 0 15,404.00 
25 5B Amboy Ave. to Elm St. ees Pisss oo 0 1,635.00 0 0 1635400 
26356 Bet. Metuchen & New Brunswick 95 H (3) 1 oe y 26,259.00 0 0 26,239.00 
s3l 3 Branchville-Culvers Lake 101 B Uae 2 diana 0 0 8,442.00 
S31 4 * Relocation bet. Augusta & Culvers Lake i 2g A aap iak A ~ 0 9,669.00 
S31 4 " Byspass Deb. & W. RoR. Bridge ois a soo , a apa dri 0 11,331.00 
44 8 Bridgeport By=pass between Westville & Penns Grove 122 EB (1) 42,564.00 : if apie 0 7,821.00 
25 S3A Bet. Deans and Cranbury 123 ¢ (2) i eee 0 42,564.00 O 0 42,564.00 
25 220 Hightstown Relocation ein as n . 453,265.00 453,265.00 376,209.00 0 77,056.00 
25 25B Cranbury Relocation 123 F (2) 2,495.00 Q Basi a ee Bade : 
= = Woodbridge Twp. between King Georges Rd. & Rt.#25 128 B (3) 1,636.00 : ener pautiatie en 
Smith Ste-King Georges Rde 128 ¢ 3 304. {capa 1,636.00 
Be recat Kine Gecrgec Rae & Suith st. 128 °6 (2) | eee : a Bea 32,892.09 431.91 0 
35 148 Edison Memorial Bre Appro. bet. So. Amboy & ny i 2183200 0 0 1,183.00 
Keasby 128 D (1) 7,695.00 0 
: 16956 7,695600 5,386.00 0 
; z sapere Se AB C i 3,422.60 0 3, 422,60 0 0 adres oes 
MS 31 G (1 10,006.00 ers 
12 2 Croton-Flemington — 177 B (1) 26,858.00 0 26,858.00 pre . terete 
29 3B,1C,2C Bet. Pub. Serv. Rwy. at Elizabeth Jot. ; Wie ciated . . 
Le & Morris Ave. 178 B (1) 72,497.00 
29 1B,1C In Twp. of Hillside and Union bet. ni : eta Gnd See ° sete birt 
Elizabeth Jct. and sorris Ave. 178 B (2 17,010.00 PACA 5 
29 2D Twp. of Union bet. Morris Ave. & Rahway River 178 c (1) 220,520.00 apd ante ate 10,468.00 0 6,542.00 
; 0,520. 0 220,520.00 185,236.00 0 35, 284.00 
29 2 Bet. Rahway River & Mountainside 178 D (1) 0 219,600.00 219,600.00 186,660.00 0 ne 
28-24 C.L. Bete Straw Church & Rt. 24 near Phillipsburg 179 A (2) 8,887.00 0 8, 887.00 7,654¢11 0 Series 
28-24 Cole Bie uae) " | 179 A (3) re 3,700.00 3,700. eg. 700. 
| 700.00 
4 40 Englishtown Rd. to Gordon's Corner 181 A (1) 27,146.00 Gua 27,146.00 2 ; ; sila ta 
4° 40 Bet. Freehold & " ‘i ? 2i2Ge 3790-00 3,556.00 0 
. Freeho 181 A (2) 3,543.00 0 3,543.00 2,137.66 1,405.34 
4 41 * Gordon's Corner & Browntown 181 B (1) 61,509.00 ) 61,509.0 *399, ao i 
4 ALA tt 5] 8 8 8 181 B (2) at O. 11,955 00 s 000 40,299.00 0 21,210.00 
4 42A ® Cheesequake & Browntown 181 ¢ (1) | . a dpaboda 11,955.00 ) 0 11,955.00 
romt 0 251,000.00 251,000.00 185,740.00 0 65,260.00 
35 0 37 At Asbury folich Hale Soke 182A (1) 9,451.00 0 9,451.00 O 0 9,451.00 
$41 2A&3A Bete Rt. 758 in hester Kresson at | 9 
Burlington-Camden Co. Line 183 A (1) 37,122.00 9) 37,122.00 0 0 37.122.00 
S41 <= Bet. Kresson at Coe are and Berlin on . . 
Rt. 743 183 B (1) a. 0 237,100.00 
eet el, id P) 2024250 $ 31,073.01 § 744,415.09 
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Rooepttaletion of Regular Federal Aid 


Amount of Unpaid Allotments Certified as of ee. 31, 1941 


Balance of Allotment i en $ 744,415.09 


: 1941 1,727,513.28 
oe Ay - e $2,471, 928.37 
Status of Federal Aid 
National Industrlhl Recovery Highway Federal Aid 
, Unpaid a ‘ Amount Allotment 
Project Balance Allotment Total Received Balance 
Local Name Number Deced1,1940 1941 Allotments 1941 Cancelled 
See erent >sarouipIncuaneegaanet re ee 
Bete Rt. 4 Perth Amboy & Rt. 35 Exte } 
in Woodbridge NRS 169 (1) 1935 $ 8,384,.96* $ 8,384.96A §$ ) $ 0) $ 0 
Imlaystown-Red Valley Road NRS 180 (1) 1935 19,665.00 | fe) 19,665.00 18,836.91 828.09 
et A dy ~ $11,280.04 $ 8,384.96  $ 19,665.00 $ 18,836.91 $ 828.09 
Recapitulation of National Industrial Recovery Highway 
_Federal Aid 
Amount of Unpaid Allotments Certified as of Dec. 51, 1941 | § 0 
Balance of Allotment 3,328.09 
may a has : ¥ , 328.05 
Status of Federal Works Program (Highway Fund) Federal Aid 
Bet. Rt. #4 in Perth Amboy & Rt. #85 Ext. i 

in Woodbridge WPMS 169 (1) $ 23,577.56 8,384.964A $ 15,192.60 $ 13,830.57 $ 1,362.03 


ile? 


Recapitulation of Federal Works Program (Highway Fund) Federal Aid 


Amount of Unpaid Allotments Certified as oF Dee Sl, 1941 $ 
Balance of Allotment a eae 
AECL PNG i $ 9,353.12 
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Schedule #6-A 


Unpaid 
Balance 
Dec. 31, 1941 
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Status of Federal Aid 


| Schedule #6 
Hazards and Grade Crossing Federal Aid Fund 
Unpaid | Amount Allotment Unpaid 
We, Geo. Up RE SHS Project Balance Allotment Total Received Balance Balance 
new aera —— Nunber Dece 51,1940 — 1941 Allotments 1941 Cancelled Dec. 31,1941 
urvey Planning=-State Wide Planning 1 30,787.64 | 0 $30,757.64 $ 21,967.64 g 0 3 8,770.00 
Se = C.R.R. Crossing Boro of Closter & Haworth FAGM 2 (1) 3,869.97 0 3,869.97 3,173.58 696.39 oO 
e :: Prealmess Aves, (it. View Rd.) Wayne Twp. FAGS 3 (1) 20,165.00 0 20,165.00 17,586.67 2,578.33 0 
* - ira non se ane Cee Sumit FAGM 4 (1). 11,983.51 fe) 11,983.51 11,638.87 344,64 0 
- = on Ave. e & Boro of Berlin 6B (1 , 
2 2 SALE onan ie ig alan dg ide (1) 0 | 268, 780200 268, 780.00 233,838.00 0 34,942.00 
between Carteret and Rahway NE Se GB 28,424.00 0) 28 
i M : »424e »424-00 0 9) 28,424.00 
jag Tas a een Saag ei FAGS 9 (1) 18,198.24 fe) 18,198.24 fe) ) 18,198.24 
i ast © Se en sak 
and Pittstown | ciliate wan St 22,995.00 0 
ae = Bete Bridgeport & Mullica Hill Lets ee 15,103.00 8) ihe ha A peek Siecle he ee 
. Fe Pennae RR. Bridge at Princeton Jct. Reig (1) 24,157.00 — fe) 24,157.00 14,686.38 9,470.62 fe) 
= = Franklin Avee-Boro & Twp. of Berlin FAGM 24A (1) 67,450.00 0 67,450.00 50,587.00 ) 16,863.00 
~ = Heights Ave. Boro of Berlin, ’Gr.e Crosse i ; 
of Pas-Reading S.S. Lines WGK (h)) fs) 3,915057 3,915.57 5 
a = Harkers Lane Re Re Gre Cross. of Pae- » e 2 0 @) 3,915.57 
Reading S. S. Lines MBA (2) 5,930.00 9) 5,930.00 3,715682 2,214.18 a) 
- «= New Road bet. Keys-Milford Rd. & : : ora f Pare 
Harkers Lane, Boro of Berlin te 26a i 2) 0 3,140.00 3,140.00 0 9) 3,140.00 
- - Part of West Ave. Sewaren, Crossing of 
i HF gence ate in eft Woodbridge AGS 27A (1) 9) 125,550.00 125,550.00 79,096.00 3) 46,454.00 
= - ° 0 Rde bete Morris 
Place & Park Aves, Boro of Madison FAGM 30 (1) 0 80, 340.00 80, 340.00 §9, 451.00 ¢) 20,889.00 
= 2 “ of Riverview Drive, Totowa Boro nie Ui a 6) 9) 196, 980.00 196, 980.00 ) 0 196,980.00 
“ - Automatic Gete,P.R.R.,Park Ave.,Pensauken Twp. FAGS 34 (1) O77 6,974.66 6,974.66 9) 0 6,974.66 
- - Twp. of Vernon = Le & He River ReRe FAGS 35 ie 1,814.92 6) 1,814.92 fe) 0 1,814.92 
= - Andover Twp. 36 (1). 2,228.12 0 2,228.12 9) fe) 2,228.12 
= 2 Green "* ” s i Fae ST Od } 1,727.40 fe) 1,727.40 0 0 1,727.40 
23 - Hamburg - Sussex Rde bet. Hamburg & Sussex FAGH 82A(2) 150,290.00 0 150,290.00 98,466.00 0 51,824,400 
= - Willville-Clermont Rde " So.Dennis & Clermont " 96B(1) 85,744.00 fe) 85,744.00 57,877.00 9) 27,867.00 
~ = Dele & We ReRs ees FAGM 118¢(2) 38,756.00 9) 38,756.00 9) 0 38,756.00 
i = Part of State Rt. #1 bet. Union City « 
Palisades Park, Boro of Fairview "  144B(1) 0 79,870.00 79,870.00 9) 0 79,870.00 
TOTAL i $ 529,573.80 $765,550.23  $1,295,124.05 $ 661,536.71 $ 21,154.41 $ 612,632.91 
Recapitulation of Hazards & Grade Crossings Federal Aid Fund — 
Amount of Unpaid Allotments Certified as of Dec. 31, 1941 $ 612,632.91 
Balance of Allotment ' a ia " 1941 821,958.35 
TOTAL ~ ; $1,434, 591026 
Status of P. W. A. Federal Aid Projects 
35 Exte 14 Raritan River Bridge PWA 1331-F $ 469,600.00. $ 0 $ 469,600.00 $ 45,352.90 $ 0 $ 424,247.10 


|| 
Recapitulation of P. W. A. Federal Aid Projects 


Amount of Unpaid Allotments Certified as of Dec, 31, 1941 $ 424,247.10 
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Status of Federal Aid Secondary & Feeder Roads Schedule #7 
Unpaid | Amount Allotment Unapid 
Project Balance Allotment Total Received Balance Balance 
Rt. Sece _Local Name_ Number dece31,1940 1941 Allotments 1941 Cancelled Dece 31,1941 
Hackettstown-Andover Rd. between . 

Allamehy & Hackettstown FAS 7°C) (1) $16,175.00 § 0) $ 16,173.00 9) 0 $ 16,173.00 
Stockton=-Flemington Road between 3 | i e 
Sand Brook & Sergeantsville FAS 14 B (1) 26,975.00 f°) 26,975.00 10,250.00 0 16,7256 

Tattleton Rd. bet. Quinton & Bridgeton FAS 15 B (1) 2,785.00 | 0 ‘2,785.00 2,667.63 117.57 0 
Pittstown-Jutland Rd. bet. Pittstown Re 
& Jutland FAS 18 A (1) 3,106,00 HO 3,106.00 0 0 5,106. 
Pennsville-Salem Rd. FAS 21 A (1) 6,207.00 ) 6,207.00 24754016 3,472.84 ) 
Cuthbert Road bet. Collingswood & | 
Merchantville FAS 23 A (1) 5,196.00 ¢) 5,196.00 0 0 5,196.00 
Cuthbert Road bet. Cooper River & i fy eae 
Merchantville FAS 23 A (2) 0 36,715.00 36,715.00 0 0 onde tasaes 
Old York Road bet. Hedding & Crosswick FAS 40 A (1) 8) 20,490.00 20,490.00 0 0 Py ° 
Laurel Mill Road bet. Kirkwood & 
Blackwood FAS 41 A (1) 0 17,180.00 17,180.00 13,572.00 0 3,608.00 
Lambertville-Baptistown Rd. bet. 
Kingwood & Rosemont FAS 42 A (1) 6) 44,610.00 44,610.00 35,241.00 0 9,369.00 
Brunswick Pike bet. Lambertville & 
Hopewell f FAS 43 A (1) ¢) 47,650.00 47,650.00 22,595.00 0 25,255.00 
Wiley Road in Upper Penns Neck Twp. bet. 3 
Deepwater & Rt. #48 FAS 45 A Gs 0) 21,810.00 21,810.00 17,884.00 : ae ape © 
Woodbury-Auburn Rd. at Swedesboro FAS 47 A (1 0 34, 315.00 34,315.00 0 2 * 
Kingwood=Byram Rd. bet. Graff's Corner | oe rss OD 
25, 750.00 18) 0 P . 
& Byrem FAS 48 A (1) 9) 25,750.00 iy (oo 
Bridge, Allowa, eo, vet. 

OR iateuay & Ree ‘ FAS 50 A (1) 0 14,255.00 14,255.00 10,406.00 0 3,849.00 
Woodstown-Alloway Rd. bet. Woodstown 3,.028,00 
Boro & lower Lake FAS 51 A (1) 6) 13,760.00 13,760.00 10,732.00 ) > 

town-Pittsgrove Rd. at Fox's Mill 2 .00 
peal Pond in cnc FAS 52 A (1) 0 11,525.00 11,525.00 Some : ag venee 
Church Bridge south of Daretown FAS. 52 B (1) ) 3,130.00 3,150.00 
Burlington-Fort Dix ee. known as 

Co Bridge #D3.6 over Barker's k 0 3,789.00 
peck a branch of Assiseunk Creek FAS 55 A (1) ) 12,220.00 12,220.00 8,451.00 . 
New Lis bon=-Fort Dix Road bet. Federal Aid 0 15,705.00 
Rt. #60 & State Rt. #40 at 4-mi. Circ. FAS 56 A (2) 0) 15,705.00 15,705.00 fe) : 
rt-Evesboro Rd. in Mt. Laurel Twpe 0 2415.00 
Re RES Gs taaagort & Evesboro FAS 57 A (1) 0 2,415.00 2,415.00 fe) 2 
deeboro-Lumberton Rd. in Lumberton 0 0 4.550.400 
saa bet. Masonville & Lumberton FAS 58 A (1) 0 4,550.00 4, 550200 , 
Lumb -Vincentown Rd. at a branch ; 0 180,00 
aioe Rancocas Creek FAS 59 A (1) 0 4,480.00 4,480.00 4,500.00 
Planning Studies, Field Surveys : 0 0 4.000400 
ora Rds at Ft. Monmouth FAS 60 # (1) oO 4,000.00 4,000.00 : 
Advance Planning Studies, Field erie | 
Milit Access Road extending irom | ‘i 0 0 13,205.00 
ei 439 snl Mansfield Square to Ft.Dix FAS 61 A (1) oo 13,205.00 15,205.00 
Advance Planning Studies on Reservation j 
Road at Fort Hancock known as Hartshorne | 
Road extending from State Rt. $56 to ns 68 A) Oo. 8 1,605.34 1,605.54 0 0 1,605.34 
Northerly tip of Sandy Hook : 
Advance Planning Studies, Field Surveys | 
Siarrowetomene ot, Ftens. o> Rost” 3A (1) o | 798.91 798.91 0 0 798.91 
within Fort Dix FAS 6 | 
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Status of Federal Aid Secondary & Feeder Roads 


Unpaid | Amount 
Project Balance Allotment Total Received 
_iocal Name Number Dece51,1940 1941 Allotments 1941 
Field Surveys:-Plans for grading, paving, Hi) 
& structures, Access Roads to U. S. Naval , 
Air Station at Cape May FAS 64 A (1) $ a) $ 5,000.00 $ 5,000.00 9) 
Advance Planning Studies, Field Surveys : | : : 
and Development of Plans on Roads at 
U. S. Naval Air Station at Cape May FAS 65 A (1) ) | 5,000.00 5,000.00 fe) 
Advance Planning Studies, Field Surveys | 
for Development of Highway Plans for 
grading, paving, and necessary bridges, 
office design, etc., on Access Road to 
Picatinny Arsenal . FAS 67A (1) fe) 20,000.00 20,000.00 0 
Cream Ridge & Colliers Mills FAS 119 B (1) 8,463.00 — fe) 8,463.00 8,148.56 
Bet. Yardville and Lakehurst FAS 119C (1) 1,295.00 | ) 1,295.00 1,295.00 
Monmouth Rd. bet. Freehold & Mt. Holly FAS 156 B (1) 5,410.00 _ ) 5,410.00 5,410.00 
* ohne A MHC MA bad Rua FAS 156 C (1) 6,631.00 9) 6,651.00 0 
TOTAL - $ 82,241.00 $ 380,169.25 $ 462,410.25 162,570.35 


Recapitulation of Federal Aid for Secondary & Feeder Roads 


Amount of Unpaid Allotments Certified as of Dec. 31, 1941 
Balance of Allotment " 0 a eo LORD 


TOTAL - 


Status of Federal Works Program Grade Crossing Federal Aid 


Survey Planning - State Wide Planning 1 $ 19,757.00 $ fe) $ 19,757.00 $¢ 8) 
Franklin Ave, - Pennington WPGM 138 0 i) (2,492.81 2,492.81 2,492.81 
Penna. Re Re Br. at Deans WPGS 143 27,135.00 692.63 27,827.63 0 
TOTAL 2 $ 46,892.00 $ 3,185.44 $ 50,077.44 $ 2,492.81 


Amount of Unpaid Allotments Cert 


Balance of Allotment 


TOTAL 


Reoapitulation of Federal Works Progrem Grade Crossing 


| Federal Aid Funds 


ified as of Dec, 31, 1941 
bs 3 eo £8 \ 8 1941 


Schedule #7-A 


Allotment Unpaid 
Balance Balance 
Cancelled Dece 31,1941. 
$ 9) $ 5,000.00 
0 5,000.00 
0 20,000.00 
514,44 0 
0 0 
0 0 
0 6,631.00 
$ 3,904.65 $ 295,935.25 


$ 295,935.25 


349,894.21 
$ 645,829.46 
$ Q $ 19,757.00 
0 ) 
) 27, 827263 
$ @) $ 47,584.63 


$ 47,584.63 
19,050.80 


$ 66,635.43 


Expenditures and Commitments 
Maintenance Division 


January 1st,1941 to December 35lst,1941 


Expenditures: 
Direct: 
Supervision $ 
Salary Labor 
Labor a 
Hs Military Leave 
ig Maint. Chauff,. 


i sf 


Equip. 
Outside Equip. 
Dept. Trucks 
e Cars 
Equip. 
Purchase & Stores 
Material & Supplies 
a Fernwood 
Freight 
Snow Removal by Agreem. 
Maintenance " " 
Travel Expenses 
Rent 
Insurance 
Special Services 
Light, Heat,&Water 
Telephone 
Compensation 
Medical Services 
Compensation-Tempry. 
Charges from Equipe, 
& Elec. Divs. 
" from Engrg. Div. 
Miscellaneous 
Dept. Tools,etc. 


General : 
Salaries § 
Inspectors 
Travel Expense 
Outside Equip. 
Office Supplies 
id Furn. & Equipt. 
Photography, Blue 
Printing,etc. 
Postage 
Freight, Cartage, Storage 
Telephone 
Special Services 
Insurance 
Buildings & Grounds 
Miscellaneous 
Equipment Rental 


TCTAL EXPENDITURES = 


68,955.00 
89,539.90 
567,219.09 
4,090.77 
355,209.74 
36,925.32 
268,189.25 
338,756.65 
70,984.66 
207,418.63 
13,137657 
756,892.39 
136,801.76 
3,746.16 
167,310.56 
11,525.06 
16,277.88 
9,853.78 
22,834.22 
6,507.20 
674.42 
952.72 
18,567.17 
75118436 
4,545.93 


35,850.35 
17,572.92 
5,154.98 


15,411.77 


112,380.26 
24,702.32 
2,300.39 
9,328.49 
4,655.01 
1,520.80 


687.32 
3,704.73 
2.24 
6,654.13 
2,553.85 
772044 
2,590.01 
101.52 


4,965.25 


$ 4,258,024.21 


176,918.76 


Schedule #8 


$ 4,434,942.97 
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| or Schedule #8-A 
‘i ’, ‘ey a . ray i : : f j 
en vs eat 
Expenditures and Commitments 
Maintenance Division 
January lst,1941 to December 3lst,1941 


ow, 


ie 


«TOTAL EXPENDITURES (Brought forward from Schedule #9) $ 4,434,942.97 


- Outside Equip. & Labor $9717, 716.91 


| Material, Freight,etc. 415,031.56 
2 Due Municipalities 2,106.93 
¥ Maintenance Projects 550, 859677 
- Liability Compensation 3,967.74 
a Institutions 72,800.25 
TOTAL COMMITMENTS - 1,060,462.16 


TOTAL EXPENDITURES AND COMMITMENTS =~ $ 5,495,405.13 


Distribution of 
Expenditures and Commitments 
MAINTENANCE DIVISION 


& January 1, 1941 to December 51, 1941 
4 Credit 
4 Maintenance of Institutional Work Done by 
a e Expenditures Total State Highway Roads & Approaches Other Divisions 
: G Maintenance of Roads $ 2,242,615.93 $ 1,862,415.43 § 380,200.50 $ 6) 
4 . " Bridges 128,698.27 128,698.27 
¥ Landscape & Roadside Beau= 
2 tification 261,546.00 261,546.00 
: Miscellaneous, Signs & 
; Special Work 216,976.84 216,976.84 
Snow Removal 835,254.68 835,254.68 
Construction 179,133.08 8) 0 179,133.08 
We Pe Ae 481,755.52 ¢) 20,708.48 461 , 047.04 
Scales 539.12 539.12 0 .@) 
Other Divisions 79,010.24 0 0 79,010.24 
Accounts Receivable 9,413.29 0 0 9,413.29 
TOTAL EXPENDITURES $ 4,434,942.97 $ 3,305,430.34 § 400,908.98 $ 728,603.65 
Commitments : 1,060,462 16 987,661.91 72,800.25 0 
Per AL. o $ 5,495,405.13 $ 4,293,092.26 $ 473,709.23 $ 728,603.65 
Status of Allotment ~- Maintenance Fund 
Balance Total 
1940 1941 1941 Expenditures 
Commitment Allotment Totel Funds Expenditures Commitments & Commitments Balance 


Maintenances 
Institutional 
Roads 73,709.25 400,000.00 473,709.25 400,908.98 72,800.25 473,709.25 .@) 


$1,100, 447.50 $3,994,000.00 $5, 094,447.50 $3, 706,359.52 $1,060,462.16 $4,766,801.48 $ 527,646.02 
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a a , Schedule # 9=s 
ORDINARY MAINTENANCE, ANALYSTS OF 194] ROAD MAINYENA‘ICE COSTS BY ROUTE, TYPE OF PAVEANT AND CLASS OF WORK 

WI Work on surface = travelled width. 7 EXDRAONDINARY REVATRS 

M-2 Work on paved shoulders. yy E-5 Resurfacing, rebuilding, heavy patching - main pavement. 

M=5 Work on drains, ditches, unpaved shoulders, ’ ii E-6 Rebuilding paved shoulders. 

M=4 Work on Guard Rails and fences. i 


E-T Rebuilding dreins, new ditching, rebuilding unpaved shoulders. 
Const 


E-8 Replacing guerd rails and fences. 


BITUMINOUS DIRT, CINDERS, 
GRAVEL MACADAM BRICK ETC. 
A COST PER TOTAL COST PER COST PER 
MILE COST MILE COST MILE COST 


e=Cost incurred on jobs not maintained for FULL year. 
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i Schedule # 9-B 
ORDINARY MAINTENANCE, 


we Work 283 surface = Meiteliud einen, ANALYSIS OF 1941 ROAD MAINTENAN CE COSTS BY ROUTE, TYPE OF PAVEMENT AND CLASS OF WORK ervaiomyrnisy nusitie 
rk on pa oulders,. tm 
mes Kok o Eatee Slahe, perl seeder wy Bo bette ach eatin 7 PIA — me rere 
8 ences. Hanae a4 ° 
Const e-Cost inourred on jobs not maintained for FULL year. i) E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders. 


E-8 Replacing guard rails end fences. 


a ; = ll MACADAM BRI ETC. TOTAL 
ee 5 \ K COST PER} TOTAL COST PER| TOTAL COSI PER COST PER COST PER | TOTAL COST PER 
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Schedule # 9-C 


ORDINARY MAINTANANCE; ANALYSIS OF 1941 ROAD MAINTENANCE COSTS BY ROUTE, TYPE OF PAVEMENT AND CLASS OF WORK 
M-1 Work on surface - travelled width ( EXTRAORDINARY REPAIRS: 

M=2 Work on paved shoulders if E-5 Resurfacing, rebuilding, heavy patching - mein pavement 
M-S Work on drains, ditches, unpaved shoulders ft E-6 Rebuilding paved shouldere 

M-4 Work on Guard Rails and fences 


ith E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 
Const.-Cost incurred on jobs not maintained for FULL year. ) E86 Replacing guard rails and fences 
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BITUMINOUS CONCRETE | BITUMINOUS CONCRETE 7 BITUMINOUS DIRT, CINDERS, 
STONE TASE CONCRETE BASE STONE BLocK wwcrDAn ons lan es MEDD ine ade AAW ee ees tan | 
TOTAL TORAL COST PER | TOTAL [COST mR | TOTAL | COST TER COST PER [TOTAL COST PER TOTAL COST PER TOTAL COST PER 
cost Slime ura |e me ee Ve Misael Sane Ane eee ieee 
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‘i } Schedule # 9-D 


; ’ Seay ig 

ORDINARY MAINTENANCE: ANALYSIS OF 1941 ROAD MADIIS {ANCE COSTS BY ROUTE, TYPE OF PAVELENT AND CLASS OF WORK 

M+-1 Work on surface - travelled width Witt) EXTRAORDINARY REPAIRS: 

M-2 Work on paved shoulders 1 E-5 Resurfacing, rebuilding, heavy patching - main pavement 

N-3 Work drai ditch i: E-6 Rebuilding paved shoulders 

M-4 Work cE Bavetictic he ne yi E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 
Const .-Cost inourred on jobs not mainteined for FULL year. 1 AR E-8 Replacing guerd rails and fences 


BITUMINOUS CONCRETE |BITUMINOUS CONCRETE PITUIINOUS DIRT, CINDZRS, 
Class CONCRETE STONE BASE CONCRETE BASE STONE BLOCK LACADAM BRICK ETC. 
of TOTAL COST PER TOTAL COST PER | TOTAL COST PEFR | TOL AL COST PER COST PER | TOTAL COST PER TO AL COST PER 
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ORDINARY MAINTENANCE: 


M-1 Work on surface - travelled width 


Ste \ Schedule # 9-E 
ANALYSIS OF 1941 ROAD MAINTENANCE COSTS BY ROUTE, TYPE OF PAVAGMENT AMD CLASS JO WORK 


il EXTRAORDINARY REPAIRS: 


M-2 Work on paved shoulders i E-5 Resurfacing, rebuilding, heavy patching - main pavement 


M-3 Work on drains, ditches, unpaved shoulders 


E-6 Rebuilding peved shoulders 


M-4 Work on Guard Rails and fences { E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 


Const.-Cost inourred on jobs not maintained for FULL year. 


E=-8 Replacing guard rails and fences 


oon ONCRE! — STONE BASE CONCRETE BASE STONE BLOCK GRAVEL MACADAM ETC | 
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ANALYSIS OF 1941 ROAD MAINTENANCE COSTS BY ROUTE, TYPE OF PAVEMENT AND CLASS OF WORK Schedule ¥ 9-F 
ORDINARY MAINTENANCE: 


fei EXTRAORDINARY REPAIRS: 
M-1 Work on surface - travelled width E-5 Resurfacing, rebuilding, heavy patching - main pavement 
M-2 Work on paved shoulders { E-6 Rebuilding paved shoulders 
M-3 Work on drains, ditches, unpaved shoulders | E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 
M-4 Work on Guard Rails and fences E-8 Replacing guard rails and fences 
Const.-Cost inourred in jobs not maintained for FULL year. 
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1 > 3 poeldell 206 13 3 i te 751.62 Si 4p _———— x! $ 3; 108.38 $1, 143.634 9, 837.37 334.95 
8,007.76 512.76 4 "018.40 1,442.99 13,637 .83 464.35 
262 24 16.79 71041 149.03 482.68 16.43 
917.51 58.75 917.51 31.24 
1,791.36 114.71 76.10 1,867.46 
1,908.92 
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e — ee ee 248 .06 107022 115.29 10,497.32 
8.10 245.50 6045 
18,714.18 617 «20 3,334.87 22,049.05 578.96 
476.02 15.70 519.81 13.65 
18,295.02 603.38 18,295.02 480.38 
11,445.33 377047 | 11,445.83 300.53 
— . 
| _60.03 | TT OR eT CC ASO ae ee BE er A REYES ORME A BS eee MP 1,655.60 
. ee OO ee ee LS | a x; 
2 1, 796.36 86.92 
14,783.42 715.31 14,783.42 715.31 
418.79 20.26 418.79 20.26 
169.18 8.19 169.18 8.19 
112.23 5.43 112.23 5.43 
nst 
17,279.98 836.11 eS a a eS ee SS a a SS See Soo 279.98 | 856.11 | 
47 ee SCO ee ee) a a a ce cS arc a ne 
3 a 4,218. 3 36146 22.86 6, 127.47 = . 
34,830 «10 3 10,534 «20 952.63 33.23 rea ae 
339.82 A 52.88 : ‘ 
= 73 2,098.49 2,981.22 54.86 
2,975.12 139.23 bene np 
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ring Tee a ee Ce ees ee ae Ree 
| Total | 41,045.95 PACTS RES Fea Tl a LO A OR ee) a | 58,145.04 am 1,069.98 
ee 315 8.026 22.596 | A LV RS —— 
5,446.04 678.59] 2,154.27 95.44 9, > . oe on 
ee sas oe ee pe 2,568 «86 ,8326 612.17 36,604. : 
: 482.88 7.44 
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935.70 27 027 3,990.41 MAE ee 
4,926.11 143.55 686.43 5 ,612. ° 
poo Ste 7 ET LE NE PS UE es es es |e 
34,658.93 18,202.67 | A 1,644.87] 16,165.97 TREE A ee LOM CMa eed | 64,036.61 | 986.13 | 
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dep Schedule # 9-G 
f PAVEMENT AND CLASS OF WORK 


ORDINARY MAINTENANCE: 

M-1l Work on surface - travelled width 4 
M-2 Work on paved shoulders TaN EXTRAORDINARY REPAIRS: 
M-3 Work on drains,ditches, unpaved shoulders f di E-5 Resurfacing, rebuilding, heavy patching - Main pavement 
M-4 Work on Guard reils and fences 


5 # E=-6 Rebuilding paved shoulders 
Const.-Cost incurred on jobs not maintained for FULL vee E=7 Rebuilding drains, new ditching, rebuilding unpaved shoulders 


E-8 Replacins guard rails and fences 


, , CONCRETE STON’ BASE CONCRETE BASE STONE PLOCK MACADAM GRAVEL MACADAM BRICK ETC. 
he: ~ iMTLE COST LITLE COST i COST MILE COST MILE COST MILE COST MILE COsT MILE OST MI 


134,209 17,259 
137,129.42] § 101.46 | $29,463.72 | | & 4,261.62 | $ 491.88 1$19,120.72|3 984.44/316,885.46 |i $12,001.44| $ 695.37]$ 423.87/3 274.17 6 4,731.48 [$ Z6, 500-04 
79,511.50 499 626 2,598 48 82,609 04 
824,933.25 55,506.26 61,048.41 15,889.90 1,603.17] 3,493.38 179.85| 8,931.31 6,895.48 399 653 365.75 236.58 | 1,180.57 976,244.31 
35,026.14 1,143.73 1,236.82 4.07 «60 47.05 292.54 15.06 664.37 826.59 47.89 138.21 39,736.00 
138,850.30 601.79 2,283.62 1,292.55 66.54|- 1,981.23 7,984.66 462.64| 2,098.49 1,357 037 156,092.68 
231,725 08 16,455.51 Se206! re eey ith Kg Sa 1,808.34 1, 978.62 114.64 2,026.71 260,885.10 
92,725.11 1,998.33 456.97 125.53 1,573.79 91.19 97,559 «91 


“1505195 ead MR Mc 120,649.13 
1,505.95 1,109.31 6,01 20,649.13 
DS 31,902.19] 1,485.93] 32,369.89] 1,811.26| 2,888.11] 1,868.12 | 14,092.10 1,880,089.46 1,116.08 


‘Total 
Const 


~~ 
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Schedule # 9-H 


AYALYSIS OF 1941 ROAD “ALU VENICE COST BY ROUTE AND TYPE OF PAVEMENT 


ufyeiemanten i bea: 


meat TT | S15 BASE 
TOTAL CONCRETE STONE BA 
ROUTE 


COsT PER | TOTAL COST PER ree TOTAL Tcost PER | TOTAL 
cost ae Cost M ae 


$1,880,089.46 | 31,116.08}1,551,917.59] 1 ,139.39 $105,668.40} 31,176.95)97, 963.55 |. 729 94 319,088.56 | $2 208.20 yee 


fotal Mileage 1666.043 


Cod Pay = Ser ae 


sy nae 92 
639.93 
51,850.42 
17,799.28 
1,795.12 
149,862.75 
3,944.88 
338.53 
7,348.76 
64,754.56 
356.69 
1,815.21 
12,206.54 
23,671.18 
21,419.84 
203.72 
6,138.41 
5e14 
49,461.73 
25,239.15 
14,305.42 
196,680.50 
32,162.80 


1,537.34 
306.05 
1,978.95 
2,253.36 
2,210.73 
927.58 
1,558 42 
21.01 
1,653.26 


49,792.29 | 


54,658.17 
13,854.90 
71,071.06 

1,341.41 
51,165.59 
47,245.59 
31,216.78 
12,891.75 
32,397.48 
65,062.99 
76,690.76 
16,620.35 
28,348.45 
28,927.24 
44,420.74 
78,927 44 
20,921.80 
11,224.45 
20,420.36 
39,772.42 
56,093.62 
28,651.77 
63,052.03 
17,279.98 
58,145.04 
64,036.51 
37,701.59 
10,590.41 
16,645.26 
5,458.91 


ee” me!) 


1,007.41 
1,585.48 
1,155.31 
1,558.64 
902.19 
1,195.41 
989.93 
857.98 
12971281 
910.55 
1,655.60 
836.11 
1,069.93 
986 013 
696.81 
786.89 


| 366.46 


4/829.68 
639.93 
51,482.84 
17,519.87 
64.97 
118,457.65 
2,438.93 


12,070.00 


3,878.95 
5el4 
33,314.57 
18,021.00 
13,997.43 
149,610.76 
31,708.92 
50,091.60 
52,056.84 
13,338.93 
(OUL51.57 
1,341.41 
49,271.19 
40,999.82 
19,070.97 
5,647.23 
29,199.18 
65,062.99 
64,579.27 
18,619.11 
17,412.18 
28,927 224 
27,036.64 
75,814.08 
20,921.80 
9,629.69 
19,478.42 
S718) .25 
52,535.20 
16,106.90 
56,515.88 
17,279.98 
41,045.95 
34,668.93 
33,078.09 
10,590 41 
16, a 50 


1,558 42 


2,037.82 
1,032.71 
132.30 
120.79 
420.27 
950.60 
1,322.87 


1,989.07 
34.96 
724.29 
728.71 
1,337.55 
1,849.25 
1,260.24 
1,652.95 
1,028.45 
1,751.67 
1,439.97 
447,58 
1,044.77 
819.03 
1,395.89 
588.25 
860.52 
2,533.30 
1,242.67 
1,178.66 
738.37 
1, 585.48 
910.96 
Weer TAL 
902.19 
1,069.84 
1,057.85 
866.27 
1,097,48 
909 14 
1,863.92 
836.11 
959.37 
1,010.31 
774.61 
786 680 
644.14 


375.17 


262.85 
944.82 
2132359 


3,508.17 


1,476.16 
15,769.40 


2,725.84 
Re ay 


415.58 
1,301.00 


5,538.62 
1,503.99 


486.55 
1,24 


17,162.56 
3,113.36 


14,944.51 
13,201.71 
101.97 


409.57 


925.52 
328.18 
246.12 


923.93 


642.09 
946.26 


3,320.14 
582.74 


2,734.08 
2,288.44 


773.77 
1,253.25 


22020 
5.17 


2,145.32 
1,020.10 


1,100.05 
688 02 
966.30 

1,551.46 


1,644.87 
325.78 


" 388.65 
5.24 
10.56 


13,343.68 


4 


14.66 
2,820.57 


1,632.97 


2,214.90 
1044 
3,601.58 
30674 
16,084.31 
453.88 
16,815.23 
2,460.06 


919.49 


1, 705.90 
1,694.40 


8,901.49 
1,668 42 


61.69 


2,591.17 
60.03 
16,165.97 


5,856.38 


450.76 


60.23 | 


162.46 


743.79 


234.99 
181.63 


} 


1,680.93 


119.14 
54.51 


1,898.70 
3,319 C1 


10,533.32 


140.41 607.84 


14,511.55] 2,913.07 


i 
i 


159.62 (140.02 


252.26 
3,881.50 
3,916.15 


2,320.47 


247.7 


$69.91 
754 634 


1,926.94 
248 .06 


1,005.76 


1,630.79 


1,925.65 
1,122.50 
1,702.67 


276295 


205.74 1,093.92 


2, 449046 


367.58 
268 85 
1,730.15 
4,025.75 


2,191.40 
23.29 
5,050.83 
44,56 
433.37 


277.25 
704.58 


515.97 


1,226.56 
563.17 
1,861.09 


2,590.67 
2,690.96 


159.85 


1,595.26 


4,700.40 
107.22 


1,331.81 
17,923.33 
35,309.18 

1,013.78 


17,672.58 
541.63 
1,352.36 
512.18 
5, 285.00 


1,860.73 
2,763.05 


1,638.00 


2,453.12 
469.31 
3,729.63 


5,928.30 
2,592.45 


306.81 


4,100.92 


1,729 036 
115.29 


267 42 


2,154.58 


569 11 


668.55 
338.53 21.01 


173.33 |3,174 44 738.76 


5,170.08 1,950-95 


416.99 


4,309616 


1,476.44 
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Expenditures and Commitments 


ELECTRICAL DIVISION 


January lst, 1941 to December 5lst,1941 


Expenditures: 
Direct: 
Salaries _  § 167,398.58 
Supervision 5,818.22 
Salary Labor 8,272.39 
Labor 406, 581.97 
" Military Leave 2,881.00 
" Equip. Chauff. 1,650.56 
Dept. Trucks 9,748.49 
. Cars 13,253.57 
" Equipe ‘ 2,581.25 
Purchase & Stores 3,196.95 
Material & Supplies 75,818.08 
“e Fernwood 33,692.39 
Light,Heat & Water 22,195.71 
Current 506,572.03 
Contract & Agreement 4,264.74 
Special Services 693.50 
Travel Expense 1,414.55 
Outside Equipment 12,035.18 
Rent 688,00 
Telephone 685.37 
Compensation & Medical 4,256.95 
Insurance 215.15 
Charges from Maint. & 
Equipe Divs. 16,593.50 
ud from Engr. 
Division 56.350 
Miscellaneous 2,381.67  $1,302,901.66 
General : 
Salaries $ 20,877.61 
Travel Expense 86.75 
Outside Equipment 1,965.13 
Office Supplies 1,544.02 
"  Furn. & Equip. 1,259.07 
Photography, Blue 
Print, etc. 210.24 
Postage 615.81 
Freight, Cartage, Storage 6.26 
Telephone 1,733.92 
Special Services 220.65 
Building & Grounds 2,117.20 
Rent 960.00 
Light,Heat & Water 57.75 
Insurance 247.04 
Equipment Rental 2,059.28 
Miscellaneous 405.11 54,365.84 
TOTAL EXPENDITURES - 
Commitments : 
Labor Unpaid 992.80 
Material,Freight,etc. 158,574.47 
Liability Compensation 1,000.50 
Municipal Aid Agree. 104,502.25 


) TOTAL COMMITMENTS = 
_ TOTAL EXPENDITURES & COMMITMENTS 
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Schedule #10 


$1 ,337,267.50 


265,070.02 
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cas Distribution of 
os Expenditures and Commitments 
2 ELECTRICAL DIVISION 
Bs January 1st,1941 to December 3lst,1941 
© 
3S Credit Work 
nD 
é Done for 
; Expenditures: Total Maintenance Operation Installation Other Divisions 
‘ Lighting, State $ 222,620.41 $ 3,408.68 $201,090.88 § 18,120.85 $ ¢) 
_ ‘Lighting, Municipal Aid 288,172.92 9) 288,172.92 ) 9) 
Traffic Signals, State 200, 451 616 57,824.42 35, 964.05 108,662.69 @) 
Traffic Count 276,642.44 276,642.44 0 6) 6) 
Accident Investigation 18,920.58 18,920.58 0 0 8) 
Draw Bridge Operation 509,097.10 60,412.48 278,359.59 525.03 6) 
Other Divisions 8,235.80 0 ) 6) 8,235.80 
Accounts Receivable 13,127.09 0) 0 0 13,127.09 
Total Expenditures - $1,337,267.50 $387,208.60 $801,587.44 $127,108.57 $ 21,362.89 
Commitments: 265,070.02 1,665.30 124,183.20 139,221.52 0 | 
mrotali « $1 ,602,337.52 | $388,873.90 $925,770.64 $266,330.09 $ 21,362.89 
E 
3 : 
Status of Allotment - Electrical Division : 
Balance Total a 
1940 1941 Total 1941 1941 Expenditures : 
Commitments Funds Funds Expenditures Commitments & Commitments Balance 
Installation & 
: Maintenance $284,195.30 $1,140,000.00 $1,424,195.30 $1,006,807.51 $258,227.07 $1,265,034.58 $ 159,160.72 
Opera.of Bridges 4,525.00 365,000.00 369,525.00 309,097.10 6,842.95 


515,940.05 53,584.95 
$288,720.50 $1,505,000.00 $1,793,720. 50 $1,015,904061 $265,070.02 $1,580,974.63 $ 212,745.67 


Distribution of Expenditures and Commitments 
on Institutional Roads and Approaches 


January lst to December dist, 19 41 


Schedule ;/12 


Expenditures Commitments 
Annandale Boys Reformatory $ 13,276.81 & 623.19 
Bordentown Prison Farm 12,800.52 0 
Clinton Reformatory for Women 11,519.81 7,680.19 
Glen Gardner Sanatorium 19,427.04 0 
Greystone Park State Hospital 51,853.20 4,646.80 
Jamesburg Boys Reformatory 7,706.91 1,295.09 
Leesburg Prison Farm 3,206.90 493.10 
Marlboro State Hospital 42,422.77 @) 
New Lisbon State Colony 8,522.64 8) 
Rahway Reformatory 112,02 4,887.98 
Skillman Village for Epileptics 37,850.09 6) 
Totowa Training School 3,481.45 2,018.55 
Trenton State Hospital 19,975.40 4,055.60 
Trenton State Home for Girls 883.90 716.10 
Vineland Disabled Soldiers Home 744,94 655.06 
% Home for Feeble Minded Females 918.84 881.16 
re Home for Feeble Minded Colored 116.71 283.29 
Woodbine Home for Feeble lLiinded Males 2,126.05 573.95 
Menlo Park Soldiers Home 9,701.43 1,098.57 
Bordentown Industrial School 7,705.22 0 
Glassboro Normal School 1,748.43 951.57 
Hillwood Lakes = State Teachers College 1,285.17 214.83 
Montclair State Teachers College 259.80 1,440.20 
Trenton School for Deaf 7,891.58 108.62 
Cheesequake State Park 7,248.25 0 
Hacklebarney State Park 14,180.78 fe) 
Parvin State Park 2,720.73 2,079 se7 
Voorhees State Park 4192699 507.01 
Washington Crossing State Park 260.59 2,054.61 
Lebanon State Forest 10,122.94 5,877.06 
Stokes State Forest 14,086.67 2,915.35 
Ringwood Manor State Park 8,200.98 fe) 
Stephens State Park 1,289.50 610.50 
Swartzwood Manor State Park 403.90 525.18 
Atlantic City Armory ~ - 
Burlington Armory 191.60 108.40 
Camden Armory 10.18 189,82 
Elizabeth Armory 8,216.99 6) 
Morristown Armory 69.75 130.25 
Newark Airport(114th Observation 
Squadron) os 220.00 
Red Bank Armory 156.29 43.71 
Teaneck Armory 567.24 252676 
Westfield Armory 43,44 156.56 
West Orange Armory 677 47 622.55 
Woodbury Armory 40.02 659.98 
Sea Girt State Encampment 10,000.48 ) 
Morristown State Police 185.68 514.52 
Wilburtha " ‘ 802.76 97.24 
Carranza Monument 572.67 27 o50 
Washington Rock Park 50.42 169.58 
Princeton Battle Monument Approach 517.50 482.50 
17,865.16 1,134.84 
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Distribution of Expenditures and Commitments 
on Institutional Roads and Approaches 


January lst to December 3lst, 19 41 
Ce 


Schedule #12-A 


Expenditures Commitments 
New Brunswick Experimental Station $ 8,265.77 $ 2,098.20 
Sussex County Branch Station 1,545.81 656.19 
Edison Tower of Light 550,60 249.40 
State House Parking Area 1,821.92 178.08 
State Annex Ramp 1,438.60 500.00 
State Highway Garage - Newark 3,832.00 199.99 
Fernwood Warehouse 5,688.92 5,511.08 
Hackettstown Game Farm 654.68 ¢) 
Hackettstown Fish Hatchery 45.95 8) 
Mount Holly Armory 264.89 8) 
Steuben House 73.78 526622 
Eggerts Crossing Armory 112th Field Artil. 52 042 147.58 
Asbury Park Armory 74,54 ¢) 
Camden Armory = 157th Field Artil. 6,500.88 fe) 
Trenton Armory 777.10 422.90 
Rocky Hill Headquarters Road 1,478.49 0 
Cumberland County Armory 20,161.95 9,275.98 
Vineland Garage 685.47 6) 
Freehold Armory ~ 3,600.00 
Vineland Poultry Laboratory - 100,00 

$400,908.98 y 72,800.25 


Motor Vehicle Fund = County Aid 
Jan. 1, 1941 to Dec. 31, 1941 


> Recapitulation of Funds & Disbursements 
ao 
8 
© Secondary & Paid to 
Bo Balance Feeder Roads Counties Balance 
on Allotment Allotted Federal Aid Jan. 1 to on Allotment 
C0. n t Dec.d1,1940 1941 Transfers ToOscsers Dec.31,1941 Dec, 51,1941 
- Atlantic $ 148,469.21 g $51,920.00 6) $ 500,d89ee1 y 462,783.49 3 37,605.72 
Bergen O 446,420.00 0 446,420.00 446,420.00 0 
: Burlington 59,445.42 434,480.00 0 493,925.42 315,441.16 178,484.26 
% Camden 86,582.30 502,720.00 5,109.79= 585,992.51 C19,0a0eor, 104,472.14 
2 Cape May 9,892.93 214,640.00 O 224,532.95 148,067.82 76,465.11 
F Cumberland 64,948.53 412,160.00 6) 477,108.53 451,469.49 25,659.04 
4 Essex O 526,820.00 8) 526,820.00 508, 706.78 18,113.22 
Gloucester 39,296.36 276,920.00 36,987.78= Oto, 2eb~00 267,308.60 11; 919598 
Hudson 201,705.52 382,520.00 6) 584,225.52 289,947.74 294,277.58 
Hunterdon 72,099.80 222,620.00 92,154,6l@= 202,565.19 138,897.08 63,668.11 
Mercer 6,632.97 241,280.00 8) 247,912.97 241,694.82 6,218.15 
Middlesex 12,774,900 $16,160.00 6) 328,934.00 259,217.50 69,716.65 
Monmouth 3,501.30 351,080.00 6) 354, 581.30 $52,706.45 1,874.85 
Morris 26,590.61 299,480.00 0 $25,870.61 283,405.42 42,465.19 
Ocean 24,804.70 405,740.00 6) 430,544.70 _ $92,201.34 38,345.36 
Passaic 51,708.48 307,640.00 6) 359 , 548.48 307,640.00 51,708.48 
Salem 87,085.83 260, 780.00 19,027.28= 328,838.55 274,010.96 54,827.59 
Somerset 37,904.81 211,100.00 0 248,404,281 233, 712074 14,692.07 
Sussex 49,777.01 274,940.00 0) 324,717.01 Aste Pee y ate Pia) 35,387.42 
Union 5,112.41 265,520.00 8) 270,652.41 270,103.04 529.37 
Warren 24,754.39 230,060.00 6) 254,814.39 2015 fl Ged! 53,097.42 
Unallotted(M.V.R.) 340.55 0 0 340,85 0 340.55 
$1,012, 426.93 $6, 735,000.00 & 153,279.46- $7,594,147.47 $6,414,301.21 ‘$1,179, 846.26 
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3 Maint. & Repairs 1940 
8 Lighting 


Opera. of Bridges " 
3 Admin, & Engr, " 


Maint. & Repairs eee 

Bonds & Int. 

Policing & Traffic 
Lights 

Lighting 93 

Opera, of Bridges " 

Admin. & Engr. 2 


Maint. & Repairs 1941 

Bonds & Int. 4 

Lighting “4 

Policing & Traffic 
Lights 

Opera. of Bridges 

Admin. & Engr. : 


i 


‘Maint. & Repairs 1940 
Lighting ie 


3 Maint. & Repairs 1941 


Balance 

on Allot. Allotted 
Dec.51,1940 1941 
$122,004.41 $ 1@) 
8,114.16 8) 
4,965.52 0 
13,355.52 0 

10) 256,625.73 

0 50,000.00 

0 8,284.45 

6) 8,891.10 

0 12,928.72 

(0) $5,192.00 


$148,469.21 $351,920.00 


$218,967.61 
130,000.00 
35 740.59 


712.00 
49,000.00 
44,000.00 


ooo ooo 


$446,420.00 


& 3,227.23 $ 9) 
1,854.67 @) 


0 256,831.55 
39,362.00 
2,853.45 


oo 


Atlantic County 


Transfers 
$ 15,911.69— 


3,093.06= 
i; 190, T2= 
2,040.64= 


21,03€.11/ 


6) 


oo0o°o 


a) 
W 


$ 


Secondary & 
Feeder Rds. 
Federal Aid 
Transfers 


Bergen County 


1,510.77= 


230.07- 
12 ,770.24= 
4,085.60~ 


0 


$ 18,396.68% $ 
fe) 


$ 


0 


Burlington County 


0 


3,277 237 
907.00= 
a 


$ 3,227.23= $ 


ooo oe) 


Motor Vehicle Funds = County Aid 


T OsG Geek 
G> LOG, bees te 


5,021.10 
3,774.60 
10, 514,68 


257,659.84 
50,000.00 


8,284.45 
8,891.10 
12,928.72 
35,192.00 


500,389.21 


237 , 364.29 
130,000.00 
2,429.62 


481.95 
356,229.76 
59,914.40 


rere SED 


$ 


446,420.00 


r@) » 
1,854.67 
260,058.78 


38,455.00 
2,853.45 


Paid to 
County Balance 
Jan. 1 to on Allot. 
Dec, ol, 1941 Dec.31,1941 
% -108,122. fe fe) 
5,021.10 0 
3,774.60 0 
10,514.68 0 
237, 5357255 20,122.31 
50,000.00 1) 
516.69 7,767.76 
4,404.05 4,487.05 
11,317.27 1,611.45 
31,574.85 3,617.15 


$ 462,783.49 $ 37,605.72 


$ 237,364.29 $ 
130,000.00 
2 5429462 


481 .95 
36,229. 6 
59, 914.40 


ooo 000 


$ 446,420.00 $ 0 =m 


$ 0 
1,854.67 


225,254019 
177.00 
1,872.54 


fi 
r 
A 
: 


out 


—_ 4p aa 
=~ 


Motor Vehicle Funds -~ County Aid 


Ty Burlington Count 
A (contd. ) 
| 5 Secondary & Paid to 
eo Balance Feeder Rds. County Balance 
2 on Allot. Allotted Federal Aid Jan. 1 to on Allot. 
: mZPrroyject Dec.1,1940 1941 Transfers Transfers T6O- Gas) Dec.51,1941 Dec.51,1941 
Opera. of Bridges 1941 § 0 $5,885.00 § 0 $ 0 $ 5,885.00 2095 e27 poSlet 
Admin, & Engr. Ms 0 43,448.00 907.004 ) 44,555.00 30,607.03 13,747.97 
. Const. & Reconste 
; Co.Wide W.P.A. 1940&1941 33,485.40 7,000.00 0) 6) 40,485.40 $3,224.54 7,260.86 
Florence Sta.-Stevens Sta. 20,878.12 @) ¢) 0 20,878.12 20,878.12 8) 
Chambers Cor,.=-Ocean Co. 
Line 6) 9,500.00 ¢) 6) 9,500.00 0 9,500.00 
Mt. Holly-Moorestown=- . 
County Line 9) 11,600.00 0 6) 11,600.00 8) 11,600.00 
North Pemberton Rd. 6) 10,300.00 O 6) 10,300.00 6) 10,300.00 
Mt. Holly-Burlington 6) 4,500.00 0 6) 4,500.00 0 4,500.00 
Medford=hedford Lakes ) 7,000.00 6) ) 7,000.00 0 7,000.00 
Walker Gordon Rde 0) 4,000.00 0 6) 4,000.00 0 4,000.00 : 
Cramers Farm Bridge 8) 3,500.00 6) 0) 3,500.00 6) 3,500.00 
Springers Creek " 6) 4,800.00 0) 6) 4,800.00 @) 4,800.00 
Friendship Bogs a e) 3,200.00 O e) 3,200.00 0 3,200.00 
Be Kings Highwey " 8) 17,500.00 0 0 17,500.00 ¢) 17,500.00 | 
- Ives Branch iY e) 3,200.00 @) fe) 3,200.00 fe) 3,200.00 
$ 59,445.42 $434,480.00 $ ) $ 6) $ 493,925.42 $ 315,441.16 $178,484.26 
Camden County 
“Lighting 1938 $ 507.10 ¢ ) fo) $ ) $ 507.10 $ ) $° ‘S07eie 
Policing 1939 1,063 .17 0) 0) 0 1,063.17 8) 1,063.17 
_ Lighting y $1.15 8) 0) 19) 31.15 0 31.15 
Maint. & Repairs 1940 0 8) 5,072,677 0 §,072.67 5,072.67 0) 
- Bonds & Int. uy 36,924.46 0 0 18) 36,924.46 36,924.46 0 
Lighting i! 8,000.00 6) 0 ¢) 8,000.00 7,865.58 134.62 
Opera. of Bridges " 1,495.46 (0) 6) 0 1,495.46 1,485.01 10.45. 
Maint. & Repairs 1941 6) 76,030.00 0 0 76,050.00 76,0350,00 0) ee 


180, 824.07 


107,509.00 


+.) ww 


bal de 
a The BA [ 


MW 
eye er Cwm 
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Motor Vehicle Funds = County Aid 


ze 
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7 
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4 Camden Count 
a (contd. ) 
SH 
- Secondary & ; Paid to 
B=} Balance Feeder Rdse County Balance 
ae on Allote Allotted Federal Aid Jan. 1 to on Allot. 
-*Policing-Traffic 
= Lights 1941 $ Oo $¢$ 5,000.00 $ 6) $ 0 $ 5,000.00 $ 0 $$ 5,000.00 
Lighting " 9) 3, 200200 ¢) 0) 3,200.00 2,492.00 708 .00 
‘Opera, of Bridges " ) 18,305.00 0) fe) 18,305.00 17,395.35 909.65 
_ Admin. & Engre . 0) 19,360.53 9) 0 19,360.53 19,360.53 0) 
Const, & Reconste 
Co.WPA Proj.#l Rds 1939 1,578.77 0 fe) 0 1,578.77 9) 1,578.77 
— oer 1,004.70 ) fe) 9) 1,004.70 9) 1,004.70 
wou "Hs Bridges ™ 5,385.97 ) 9) ) 5,385.97 5,385.97 ) 
n mn "£6 Roads 1940 12,924.00 ) 9) 9) 12,924.00 0 12,924.00 
n" 647 «Bridges " 6,462.00 9) 5,072.67= 6) 1,389.53 ) 1,389 235 
#0 Lexington Ave. Exten. 5,895.73 ©) 0 0 5,895.75 fe) 5,895.75 
(50% Basis Haddonfield- 
Berlin Rd. or Gibbsboro 
Relocation 3,113.48 0) 3,113.48= ) @) 0) 0) 
(50% Basis) Laurel Lake 
a Road 9) ) 3,113.48/ 3,113.48 fy) 0) 0) 
£ pre Burnt Mill Bridge 464.65 0) 464 .65- 6) ) 0) fe) 
D21 Garden Lake "“ 331.66 0 331.66= 0 0 0) 0 
4D1l Water Works " 1,200.00 9) 1,200.00~ 0 9) 0 0 
Laurel Lake | 0 0 1,996.31¢ 1,996.31- 0 0 0 
See Paces kere Oe 
$ 86,382030 $302,720.00 § 0 $ 5,109.79- $ 383,992.51 & 279,520057 $ 104,472.14 
| Cape May County 
_ ‘Maint. & Repairs 1940 & 5,135.68 $ 0 $ 664.78= $- 0 $ 4,470.90 $ 4,470.90 $ 0 
Opera. of Bridges " 2,581.70 0 151625 9) 2,450.45 2,430.35 ) 
eecmin. & Engre " 2,175.55 @) 241 .96— 0 1,933.59 1,933.59 0 
faint. & Repairs 1941 f°) 103,927.50 1,057.99/ 0 104,985.49 64,735.20 40,250.29 
Sands & Inte fe) 52,762250 ) 0 52,762.50 40,762.50 12, 000.00 
Opera. of Bridges : 0) 25, 500.00 0) ) 25,500.00 18,176.21 75250 79 
ee : ) 21,450.00 6) @) 21,450.00 15,558.97 5,891.03 


=. _ ae 


i 4 yy : 
ye Pattie) 4 
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Motor Vehicle Funds - County Aid 


Ca May Count 
(contd. ) 


3) 

an 

ne 

a 

a Balance 

$2 on Allote Allotted 

peeor.0 je ot Dec.31,1940 1941 Transfers 
Const. & Reconst, 
| No.Wildwood Road $ ) $ 11,000.00 $ ) 

$ 9,892.93 $214,640.00 $ ) 


Maint. & Repairs 1940 
Lighting : 
Opera. of Bridges " 
Admin. & Engre 2 


Meint. & Repairs 1941 
Bonds & Int. 
Lighting 4 
Opera. of Bridges " 
Admin. & Engre 2 


Const. & Reconst. 
Buckshutem Rd. Sec. 2 
Parsonage Branch Bridge 
#1.S.100 Parvins Br. Brdg. 
a 69 is 8 i 
fn 63 i 1 il 
Cohansey Stream Bridge 
Harrow Run Bridge (Center 
District Rd.) 
Dennis Branch Bridge 
Little Robin Branch Bridge 
Hoffman's Mill s 
Sarah Run : 


(50% Basis ) 

_ Sharp St. Bridge 
Mill Creek " 

- Muskee : w 8 


$ 32,977.04 $ 


2,000.00 
782.74 
6,582.02 


ooo0c°o 


26.60 
3,997.66 
3,548.00 
5,000.00 
3,483.69 


o 


0 
6) 
0 
0 


293,658.75 
51,621.25 
2,000.00 
3,000.00 
20,900.00 


ooo0o°o 


15 ,000,00 


4,500.00 
6, 000,00 
7,000.00 
6,000.00 
2,500.00 


ooo 


Secondary & 
Feeder Rds. 
Federal: Aid 


Cumberland County 


$ 5,285.23- $ 


2-60= 
325.70= 
3,876.90= 


18, 836.694 
fe) 
1,000,00~ 
0 
3,000,00- 


Transfers 

$ fe) 

$ 8) 
O 
0 
‘@) 
8) 
O 
O 
‘@) 
0) 
.@) 
0 
0 
0) 
0 
0 
0 
0 
@) 
O 
9) 
0 
0 
0 
0 


of 


Total 


11,000.00 


224,552.95 


27,691.81 
1,997.40 
459,04 
2,715.12 


312,475.44 
51,621.25 
1,000.00 
3,000.00 
17,900.00 


26.60 
3,997.66 
3,384.75 
4,915 205 
3,483.69 

14,671.10 


3753690 
0 

10, 258.10 

7,216.84 
0 


ooo 


Paid to 
County 
Jan. 1 to 


Dec. 31,1941 


$ 


0 


Balance 
on Allot. 


Dec.31,1941 


§ 11,000.00 


$ 148,067.82 $ 76,465.11 


$ 


27,691.81 
1,997.40 
459,04 
2,705612 


312,475.44 
51,621.25 
0 
2,948.01 
17,459.82 


° 26.60 


3,997.66 
3,384.75 
4,915.05 
3,483.69 
9,619.13 


3,755.90 


ooo ooco 


3 


ome) okekoRe) 


1,000.00 
51.99 
440.18 


oo0o0°o 


§,051.97 


0 
0 
10,258.10 
7,216.84, 


lie 


. 
2 


| te 
> i, 

: ; 

4 ‘ 

4 . 

‘ : 

‘ 

: 
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Motor Vehicle Funds = County Aid 


Cumberland Count 
(contd. ) 


at) 
+ 
el 
— Secondary & Paid to 
= Balance Feeder Rds. County Balance 
5 on Allot. Allotted Federal Aid Jan. 1 to on Allot. 
£Project Dec.51,1940 der 41 Transfers Transfers Tu Orcus Ba. Dec. 31,1941 Dec.31,1941 
ae egg casie (oonta.) ee ager ee eee 
_. Harrow Run Br.e(Cake Rd.) $ 1,902.94 $ O 0 ¢ 0 $ 1,902.94 y 1, 5oceei =o 350.735 
3 Same (Center Dist. " ) 0 0 1,188.41/ 0) 1,188.41 0 1,188.41 
e Parvins Branch Bridge 
3 (So. East Blvd.) 2,000.00 ) O. 6) 2,000.00 1,919418 80.82 
5 Buckshutem Rd., Sece2 1,681.95 0 222 e02= 8) 1,459.43 1,459 .43 ) 
$ 64,948.53 $412,160.00 $ e) $ 0) $ 477,108.53 $ 451,469.49 $ 25,639.04 


Essex County 


Maint. & Repairs 1941 $§ O $143,888.00 $ 0 $ 0 $ 143,888.00 § 145,888.00 § 0 
Bonds & Int. i 0 235,000.00 0 0 235,000.00 235,000.00 0 
Policing & Traffic 
Lights : 0 35,000.00 0 0 35,000.00 17,239.62 17,760.c8 
Lighting 0 1,000.00 0 0 1,000.00 647.16 352.84 
- Opera, of Bridges " 0 53,000.00 0 0 53,000.00 53,000.00 0 . 
| Admin. & Engr, '" 0 52,682.00 0 0 52,682.00 52,682.00 0 
= Const. & Reconst. 
_ Co. Wide W.P,A.Project fe) 6,250.00 0 0 6,250.00 6,250.00 0 
} O $526,820.00 $ 0 & 0 $ 526,820.00 4 508,706.78 $18,113.22 — 
Gloucester County - 
ex. & Repairs 1940 § 31,917.49 $ ) § 1,412,094 $ 0 & 35,929,558 _§ 33,620.66 05 0. 
Lighting 2,725.98 ) 891.88 ) _ 1,834.10 1,808.09 26.01 = 
Admin, & Engre " 3,015.89 0 520.21= 0 2,495.68 2,495.68 0 
int. & Repairs 194) ) 168,020.C0 350.78= 0 167,669.22 160,510.65 7,158.57 
E 0 51,000.00 0 0 51,000.00 51,000.00 0 Sam 
= 0 3,200.00 0 0 3,200.00 1,299.53 1,900.47 | 
ep 0 19,700.00 0 0 19,700.00 16,865.07 2 :, OB 


i 
hah ry 


Motor Vehicle Funds = County Aid 


Gloucester Count 
(contde ) 


i 
a 
3 
a. Balance 
oF on Allote Allotted 
mo Project Dec.31,1940 19 41 
e. Const. & Reconste 
Bridge 70D3 over Raccoon 
Creek 0 $ 35,000.00 
(50% Basis ) 
e Royal Bridge & 
Approaches 1,442.15 6) 
MalagaeNew Brooklyn 
Road Bridge 194,85 @) 
Bridge over Raccoon Cr. 0 0 


Paterson Plank Rd. 
Maint. & Repairs= 


County Roads 1940 
General Repairs - 
County Roads 1941 


County Wide W.P.A. 1941 


& Repairs 1940 
& Engre a 


& Repairs 1941 
& Engre 


te & Reconst. 


$ 39,296.36 §$ 


€ 10,000.00 $ 
191,705.32 


0) 
0) 


$201,705.52 $ 


$ 32,353.55 $ 
6, 262.00 


0 
0 


550 
2,967.95 


276,920.00 


0 
0 

17,740.00 

364,780.00 


382,520.00 


Hunterdon County 


6) 
8) 


136,604.87 
18,400.00 


lao 


Secondary & 
Feeder Rdse 
Federal Aid 
Transfers 


Paid to 
County 

Jan. 1 to 
Dec.51,1941 


Balance 
on Allot. 
Dec. 31,1941 


(qmsGeecesenmeeeememiss (lemme eee See eee 


$ 350.784 


1,442 .15= 


194,85- 
1,637.00 


§ 0 


& 35,350678= 
0 
) 


1,657 .O00= 


3 $6,987.78= 


Hudson County 


? 0 
191, 705.32= 


0 
191,705 .32/ 


$ oO. 


%$ 8,067.64— 
3,342.39 


1, 755.7274 
0 


§ 0 


(ome) oo 


$279,228.58 


$ 10,000.00 
@) 


17,740.00 
556,485.32 


$584,225.52 


& 24,285.91 
2,919.61 


138,360.59 
18,400.00 


0 
2,967.95 


267 , 308.60 


9,389.15 
0 


16,958.94 
263,599.65 


& 289,947.74 


& 24,285.91 
2,919.61 


99,487.75 
12,203.81 


0) 
0 


$ 11,919.98 


$ . 610.85 


0 


a) 
matinee) PASTS. 


781.06 
292,885.67 


$294,277 58 


ee AO ek 2) Aen ee 


en 


0 


38,872.84 
6,196.19 


“a al so 


fro jf ec t 
Baptistown-Lambertville 


Sece 5 
Stockton=-Flemington 
Sece 2 
Brunswick Pike Sec, 1] 
Readington=Dreahook Rd. 


_ Schedule #14-F 


Admin. & Engr. 1940 


Maint. & Repairs 1941 
Bonds & Inte z 
Admin. & Engr. t 


Const. & Reconst. 

Coe WePeAe Project 1940 
4 "t ff «ff tt 1941 
 Yardville-Allentown- 

ae Klockner Rd. 
 Bilers Corner Ls 
Bearswamp Rd. Ditch 


licing 


Po 


Motor Vehicle Funds = County Aid 


Hunterdon County 


=< (contd, ) 


Secondary & 


Balance Feeder Rdse 
on Allot. Allotted Federal Aid 
Dece31,1940 1941 Transfers Transfers Onur. 
€ 27,500.00 $ 17,000.00 $ e) @ 44,500.00- § e) 
3,016.00 fe) fe) 0) 3,016.00 
te) 38,000.00 9,654.61/ 47,654.61- 0 
fe) 12,615.13 9) fe) 12,615.13 
&® 72,099.80 $222,620.00 $ ) & 92,154.51- $ 202,565.19 
Mercer County 
$ 1,470.96 $ 9) $ ) $ 6) $ 1,470.96 

) 158,064.70 2 237.924 O 160, 302 .62 

) 60,815.00 6) fe) 60, 815.00 

O 22,400.30 2,237.92- @) 20,162.38 

4,500.00 fe) 4,500, 00~ 9) fo) 

) fe) 5,162.01f @) 5,162.01 
282.76 fe) 282.76= 0 ) 
150,00 fe) 150.00= 9) 9) 

& 6,632.97 $241,280.00 $ 0 $ fe) $ 247,912.97 
Middlesex County 
$ 1,590.00 $ 0 $ 6) $ Oss 1,590.00 
3,300.60 9) ) ) 3,300.60 
7,883.40 0) O O 7,883.40 
fe) 212,108.00 0) f°) 212,108.00 
es OOP OD ee a es Saewene Sees Ot 23 


290. 00D OO wis oatons 


Paid to 
County 

Jan. 1 to 
Dec.31,1941 


$ 0) 


em ED 


$ 138,897.08 


$ 1,470.96 


160,302.52 
60,815.00 
19,106.24 


(S) Ka) (e) ome) 


(SD 


$ 241,694.82 


§ 1,590.00 
3,173.75 
7,883.40 


156,570.20 


Balance 
on Allot. 
Dec. 31,1941 


$ 0 


3,016.00 
0 
12,615.13 


ime 


$ 63,668.11 


g 0 


0 
0 
1,056.14 


0 
5,162.01 


OOO 


$ 6,218.15 


¥ O : 
126.85 — 
0-3 


55,537.80 


ee 


aw 


es Middlesex Count 
as (contd. ) 
| 
a Secondary & 
- Balance Feeder Rdse 
3 on Allot. Allotted Federal Aid 
P =&Project Dec.51,1940 1941 Transfers Transfers 
 ~& Policing-Traffic = ‘ee ee 
Lights 1941 § 0 $ 1,590.00 $ 8) $ 6) 
Lighting : 0 3,552.00 0 0 
Admin, & Engre : 9) 8,910.00 ) 0 
3 $ 12,774.00 $316,160.00 $ 0 $ 0 
Monmouth County 
Lighting 1940 $ 3,501.50 $ 0 $ 6) $ 0 
Maint. & Repairs 1941 ) 121,869.67 0 0 
Bonds & Int. 4 8) 171,000.00 6) 6) 
Lighting : 6) 3,760.80 8) 0) 
Opera. of Bridges " 0 45,000.00 fe) 0 
Admin. & Engr. 6) 9,449.53 6) 9) 
$ 3,501.30 $351,080.00 § 0 $ 0 


‘Lighting 1940 


Maint. & Repairs itt 
Bonds & Int. 
 Policing-Traffic Ltse 1941 
_ Admin. & Engre 


Bi onst. & Reconst. 
Morristown-Green Village 
Dover-Millbrook Rd. 
‘Stratton (Inter-County) 
2 Bridge 


$ 2,162.93 $ 


Oooo 


12,694.24 


0 


11,555.44 
0 


Motor Vehicle Funds = County Aid 


Morris County 


0 $ 2,162.93- § 0 
135,892.50 2,992.34 fe) 
113,012.50 0 0 
2,000.00 2,000,00~ 0 
13,575.00 0 0 
0 5,229.05- 0 
35,000.00 0 fe) 
0 11,533.44= 0 

0 17,933.08/¢ 0 


$ 


hfe 


TT One aoL 


1,590.00 
3,552.00 
8,910.00 


328,934.00 


5,501.30 


121,869.67 
171,000.00 
3,760.80 
45,000.00 
9,449.53 


354,581.30 


6) 


138, 884,84 

113,012.50 
0 

13,575.00 


7465019 
35,000.00 


6) 
LC. 933.08 


a TT Eee 


Paid to 
County Balance 
Jane 1 to on Allot. 


Dec.51,1941 Dec.31,1941 


$ nee 1,590.00 
0 3,552.00 
0 8,910.00 


§ 259,217.35 $ 69,716.65 


$ 3,501.30 $ fe) 
121,869.67 0 
171,000.00 0 
1,885.95 1,874.85 
45,000.00 0 
9,449.53 0 
$ 352,706.45 $ 1,874.85 
$ 0 re) 
138,884.84 @) 
113,012.50 O 
0 ) 
13,575.00 “oO 
Oo 7,465.19 
0 35,000.00 
0 
17,933208 


Motor Vehicle Funds ~ County Aid 
Ocean County 


‘ 
a Secondary & 
® Balance Federal Rdse 
Ss on Allot. Allotted Federal Aid 
mM > Projeot Dec.31,1940 steal Transfers Transfers 
 S Maint. & Repairs 1940 $10,058. 656.64 Pre eel aT Oa See cee 
© Bonds & Int. i 4,025.00 0 0 0 
ag Policing-Traffic 
- Lights e 2,521.06 8) 2,043.19= 0 
E Lighting a! 4,000.00 0) 1,185.57= G 
ss Maint, & Repairs 1941 0 258,257.50 7,028.76 0 
_-—s-Bonas & Int. : ) 97,182.50 0 0 
a Policing-Traffic Lts. nee 0 3,000.00 2) 0 
Lighting fe) 3,500.00 6) 0 
Admin, & Engre — 2 0 40,000.00 0 0) 
Const. & Reconste 
Dover Rd. Sec. 5 3,800.00 3,800.00 3,800,00= 0 
$ 24,804.70 $405,740.00 $ 0) $ 0) 
Passaic County 
Maint. & Repairs 1941 $ 0 $181,974.00 §$ 9) $ 9) 
Bonds & Int. # .¢) 100, 000,00 0 9) 
Admin, & Engre M @) 25,666.00 0 9) 
Const. & Reconst. 
 Berdan Aves 3 24,413.06 0 24,413 .06= 0 
Jackson " Bridge 23,295.42 ) 8) 0 
af Culverts on the Oakland) 
4 Ringwood Skyway ) 4,000.00 @) 0) 0 
LaRue Bridge-West Milford © O 9,500,004 ) 
tare #4 Union Valley Ra. fe) fe) 6, 000,00 fe) 
ee | 0 0 8,913.06 0 
4 5) 08.48 07.640.00 0 rf (0) 


T- O-056r5 
9 ® 


4,025.00 


277.87 
2,814.43 


265,286.26 
97,182.50 
3,000.00 
3,500.00 
40,000.00 


3, 800,00 


& 430,544.70 


$ 181,974.00 
100,000.00 
25,666.00 


0 
25,295.42 


4,000.00 
9,500.00 
6,000.00 
8,913.06 


$ 359,348.48 


Paid to 
County 
Jane l to 


Dec, 3 
g 10,658.64 


4,025.00 


277 87 
2,814.45 


238,765.54 

93,270.00 
0 

2,389 86 

40,000.00 


0 


eee 


& 392,201.34 


$ 181,974.00 
100,000, 00 
°6,666.00 


oe) 


ooo °o 


=> $ . _S07,! 820000 $e ol 


Balance 
on Allote 


26,520.72 
3,912.50 
3,000.00 
1,110.14 

0) 


3,800.00 © 


$ 38,343.36 


ooo 


0 
23,295.42 


4,000.00 
9,500.00 
6, 000.00. 
8,913.06 


Motor Vehicle Funds = County Aid 


m oa 

5 

Sts Secondary Paid to 

ie Balance Feeder Rds. County Balance 

AS on Allot. Allotted Federal Aid Jane 1 to on Allot. 

fer o ject Dec.31,1940 a eat Transfers Transfers Tota Dec.51,1941 Dec.31,1941 

c, Maint. & Repairs 1940 p+ 54,565.05. § 0 y 12,440.73= $ fo) 42,124.30 ¢ . 42,124.30 0 
Lighting 1,565.60 0 2) 0 1,565.60 1,565.60 8) 

. Opera, of Bridges " 815.40 0 241 .59= 8) 573.81 573.81 0 
Admin, & Engr. a 7,139.20 0 2,187.1l= 8) 4,952.09 4,952.09 O 
Maint. & Repairs 1941 ) 210,951.60 9,614,254 0 220,545.85 187,628.86 32,916.99 
2 Lighting { fe) 2,548.40 0 0) 2,548.40 1,957.00 591.40 
_ Opera. of Bridges " 0 2,500.00 0 0 2,500.00 1,992.78 507.27 
Admin, & Engr. fe) 28,000.00 ) fe) 28,000.00 24,488.07 3,511.93 

_ Const. & Reconst. 
_ Pennsville-Salem Rd. 584.04/ 
q Secs. 3 @) 6) 4,645.28= 4,061,244 0) fe) 0 
_ Wiley Rd. Sece 2 & Long 
si Bridge #212 20,000.00 ) 9) 20,000.00= e) 0 0 
_  Hancocks Bridge-Salem Rd. 0) 4,000.00 @) O 4,000.00 0 4,000.00 
Seeoriffith St. 0 5,000.00 3,728,504 ) 8,728.50 8,728.50 0 
 Tattletown Rd. Sec. 2 0 fe) 88.524 88.52= ) ) ) 
_ Church Bridge 71116 3,000.00 ©) ©) 3,000.00- 9) 6) 0 
Red Bridge & Approaches «60 0 -60- ) ) ) f°) 
Bridge #448-So.Main St.Br. 0 4,000.00 0) ) 4,000.00 0 4,000.00 
q y #493 DuBois Bridge 0 1,500.00 0) 9) 1,500.00 ) 1,500.00 
 Parvins Lake Bridge & 
s Spillway © 0 2,500.00 2,500.00- 0) 0 0 ¢) 
Coleman Road 0 ) 8,000,004 fe) 8,000.00 fe) 8,000.00 
$ 87,085.85 $260,780.00 $ 6) $ 19,027.28 $ 328,838.55 $ 274,010.96 §$ 54,827.59 
Somerset County 
ghting 1939 $ 1,163.06 $ 0) $ 1,163.06- ¢ re) re) fe) re) 
1940 27,421.25 @) 6) fe) 27,421.25 27,421 625 re) 
2 722.95 0 122.95= 8) fe) 0 0 
bloat Roe che 1941 0 90,049.62 3,536.76 ald 93,586.38 93,586.38 


| 
: 
7 


' Schedule #14-J 


be 


Motor Vehicle Funds = County Aid 
Somerset County 
contd e @ 


Secondary & 


Balance Feeder Rdse 
on Allot. Allotted Federal Aid 
or ect Dec.31,1940 1941 Transfers Transfers Total 
oats & int. 1941 $ ) & 81,766.25 $ fe) $ 0) $ 81,736.25 
Policing-Traffic 
Lights z 6) 150.00 ) 0 150,00 
Lighting : 6) 1,204.13 0 0 1,204.13 
Admin, & Engre s ) 20,960.00 O 0) 20,960.00 
Const. & Reconst. 
Middlebush kd.(Franklin 
Twpe) 1,650.75 0) 1,650.75= 0 9) 
Crescent Avée 6,000.00 8) O 0 6,000.00 
Bridge ./258-Dead River 
Bridge 6) 17,000.00 0 O 17,000.00 
Raritan=-Centerville Sec.5 
(50% Basis) 546.80 6) 6) 0 546.80 
& 37,304.81 $211,100.00 $ 6) $ 0 $ 248,404.81 
Sussex County 
Maint. & Repairs 1940 $ 31,931.69 3 0) $ 12,011.92- $ ) $ 19 919877 
Admin. & ingre _ a 25425015 8) 4.68- 6) 2,420.45 
Maint. & Repairs Ee 0) 179,211.74 23,011.76 0) 202,225.00 
me =vonds & Int. 8) 58,916.26 0) 0 58,916.26 
Admin, & Engr. u O 22,000.00 0) ) 22,000.00 
Const. & Reconsts 
 Hamburg-NeY. State Line Rd. 7,335.66 0) 7,955.56= 8) 0) 
poe: Corner-Iiambur zg Ee 3,659.50 14,812.90 3,659.50= 0) 14,812.00 
(50% Basis) se: : 
a woon-Sparta eee Ss 4,275.72 Or 0 ¢) 4,275.72 
Mi11- ohne intersection 149.51 0) 0) e) 149.31 
$ 49,777.01 $274,940.00 } - O $3 8) % 


324,717.01 


Paid to 
County Balance 
Jan. 1 to on Allot. 


g 


$ 


$ 


0 150.00 
0 1,204.13 
18, 223463 2,736.37 
0 0 
6,000.00 0 
6745023 10,254677 
O 346.80 
233,712074 $ 14,692.07 
19,919.77 § 0 
2,420.45 0 
188,717.10 13,506.40 
58,916.26 0 = 
19,356.01 2,643.99 
0 0. 2 
0 14,812.00 
0 4,275.72 
$ 35,387. 42 


5) 


Dec .51,1941 Dec .o1,1941 


81,756.00 § ¢) 


289,329.59 


fe Se ESS 


a ae 


a" Aes 
ie Mh 


Ph ‘ine Fn oe 


14-K 


df 
se 


schedule 


cal 
> 


Por oO j ect 


Lighting 1940 
Operation of 
Bridges " 
Maint. & Repairs 1941 
me Bonds & Interest " 
= Lighting n 
‘Operation of Bridges 


aint. & Repairs 1940 
Bonds & Interest 
Lighting 2 
Admin, & Engr. : 


Maint. & Repairs 1941 
- Bonds & Interest “ 
 Policing-Traffic 

‘a Lights 2 
Lighting x 
Administration & 
_ Engineering 


: nst. & Reconste 


_ Section 2 


amuchy-Hackettstown 


Motor Vehicle Funds - County Aid 


Balance 
on Allot, Allotted 
Dec.31,1940 1941 
Ceo lolecorey 0 
1,981.16 @) 
@) 145,059.95 
0 100,000.90 
@) 3,100.05 
O 17,560.00 


@5-5,112.41 $265,920.00 


& 6,911.62 $ 0 
862.21 0 
343,88 fe) 

5,772.30 0 
0 149,155.09 
0) 27,440077 
0 700.00 
0 964.14 
0 19,000.00 
690.72 0 


ous Councy Roads 


Union County 


Transfers 


$ 0 


0 


2,945,694 
9) 

840.65= 

2,105.04- 


er 
oO 


Transfers 


3 


Secondary & 
Feeder Rds. 
Federal Aid 


0 


OoO0O°0 © 


Warren County 


& 2,896.96 $ 


324.16- 
115.56- 
2,457.24— 


14,506.36- 
0 


0 
0 


e) 


® 


(ome nem®) 


5,763el1l 12,000.00 


12,500.00 


Paid to 
County Balance 
Jan. 1 to on Allot. 
Total Dec.31,1941  Dec.31,1941 
#1 8331 ab ae 3,131.25 $ fe) 
1,981.16 1,451.79 529.37 
148,005.54 148,005.64 0 
100,000.00 100,000.00 0 
2,259.40 2,259.40 ) 
15,254.96 15,254.96 0 
& 270,632.41  $ 270,103.04 $ 529.37 
9,808.58 § 9,808.58 & ) 
538.05 538.05 0 
228.32 228.32 fe) 
3,315.06 3,315.06 0 
134,648.73 128,154.64 6,494.09 — 
27,440.77 27, 440677 0 
700.00 403416 296.84 
964.14 570.99 393.15 | 
19,000.00 165111591 2,888.09 
690.72 0) 690,72 
30,263.11 


10,027.54 20,235.57 


pal Se s 
my ae 
Ne | t 


Motor Vehicle Funds = County Aid 


ay Warren Count 
a cae een 
Ss (contd. ) 
ai ® 
a 
ees Secondary & 
“S4 Balance Feeder Rds. 
S on Allote Allotted Federal Aid 
Mme Project Dec.31,1940 1941 Transfers Transfers Total 
; Const. & Reconst. 
Harmony Sta.-Brainards Rd. $1,200.00 § 0 $ 82.46= $ OMe s el hice 
Straw Tavern-Stewarts=- 
ville 6) 10,800.00 5,088 .82= 10) 15,888.82 
Sood Springs Road 0 10,000.00 10,000,00~ 0 0 
Broad St. Extension 
(Washington) e) 0 7,000,004 0 7,000.00 
ee (50% Basis ) 
Greenwich Ste, 
Belvidere 3,210.55 0 0 0 3,210.55 
% 24,754239 $230,060.00 $ 0 $ 0 $ 254,814.59 


Paid to 
County 

Jan. 1 to 
Dec.51,1941 


Balance 

on Allote 
Dec.51,1941 
$ 1,117.54 $ ne) 


0 15,888.82 
.e) 0 


4,000.41 2,999.59 


0) $3,210.55 


ee SED 


$ 201,716.97 $ 53,097.42 — 


= 


au = ; 
n Won pyr | 


ye 


State Aid Appropriation 


(Chap. #395, Pe Le 1912) 


- 


Freehold-lit. Beans Rde 


(Monmouth Co. 


$12,789.03 


lie 


| ae 
OT ie ue s 
: ‘* wl bah a, 
% 6 ' 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Ta at aa Di AS ete le cata Sa oe sts on ae Bs anes a AR 
Recapitulation of Funds & Disbursements 


a Balance Cancelled Expenditure Balance 
| ie on Allot. Allotted for Re- Jane 1 to on Allot. 
A County Dec.51,1940 Jatd 241 allotment iipoparias te Dec.51,1941 Dec.31,1941 
Ko) 
oa Atlantic # 68,884.37 $ 300,019.17 $ 175,019.17 § 193,884.37 $158,650.12 4 55,249.25 
“o Bergen 102,741.63 261,523.55 136,523.35 227,741.65 135,185.45 92,556.18 
Burlington 85,034.21 279,350.76 (A) 170,698.34 193,686.63 109,911.56 83,775.27 
Camden 117,841.82 270,259.25 145,259.23 242,841.82 151,258.84 91,602.98 
Cape May 6,951.95 252,381.00 127,381.00 131,551.98 126,227.26 5,524.67 
Cumberland 60,459.04 289,941.85 164,941.85 185,459.04 128,286.49 57,172.55 
Essex 172,630.87 274,615.94 149,615.94 297,630.87 162,402.91 135,227.96 
Gloucester 93,776.55 298,772.92 173,772.92 178,776.53 94,520.40 84,455.95 
Hudson 72,747.94 299,556.95 174,556.93 197,747.94 152,958.25 44,789.71 
Hunterdon 45,795.15 251,159.65 (B) 146,659.65 150,295.15 135,404.90 14,890.25 
Mercer 94,045.61 267,570.03 142,370.05 219,045.61 132,163.43 86,882.18 
Middlesex 98,181.74 278,564.16 153,564.16 220,181.74 117,420.18 105,761.56 
Monmouth 76,201.75 278,837.48 155, 837.48 201,201.75 133,575.60 67,626.15 
Morris 50,624.85 254, 872.06 129,872.06 175,624.85 133,410.28 42,214.57 
Ocean 85,920.35 | 502,087.75 177,087.75 210,920.55 123,958.44 86,961.91 
Passaic 90,157.54 276,578.08 151,378.08 215,157.34 118,514.26 $6,823.08 
Salem 52,242.75 267,461.15 142,461.15 177,242.75 131,156.71 46,106.04 
Somerset 90,650.90 267,152.03 142,152.02 215,630.90 155,653.15 59,977.77 
Sussex 159,215.97 298,561.44 173,561.44 284,215.97 103,187.23 181,028.74 
Union 115,689.98 271,252.56 146,252.56 240,689.98 97,527.70 143,362.28 . 
Warren 87,649.57 261,918.63 136,918.63 212,649.57 141,385.77 71,263.60 
$1,787,003.88 *$5,801,815.97 $3,213,663.55 $4,375,156.30 $2,722,103.69 $1 ,653,052.61 
general Cancellation Fund 1,818.18 1,818.18 1,818.18 
gl, 788,822.06 $4,376, 974.48 


F1,654, 870.79 
$2,625,000.00 = 1941 Funds 
3,176,815.97 = From Cancellations . 
#35, 801,815.97 
(A) $16,347.58 Transferred to Secondary & Feeder 
Roads = Federal Aid 
(B) $20,500.00 Transferred to Secondary & Feeder 
Roads - Federal Aid. 


=~ 


= 
7 Se Peet i 


i Motor Vehicle Fund = Township & Boro Aid 
: (Construction, Reconstruction and Maintenance ) 


Sy Balance Cancelled Expenditure Balance 
ag on Allot. Allotted for Re= Jan. 1 to on Allotment 
© Atlantic Name of Road Dec.21,1940 1941 allotment Total poe Deo.51, 1941 
BR Kbsecon City Bayview Drive e2.000,00 O:. eu O- 3 00! 
3 Huron Ave.,Delaware 
B Avee & So. West St. 0 4,500.00 0 4,500.00 4,471.81 28.19 
4 : Z Wyoming Ave. & 
— Various sts. 0) 4,500.00 4, 500,00 8) 0 Q 
Brigantine City Bay Shore Ave.,Seced 159,70 0 159.70 e) 0 0 
=.” u Ocean " & Bay 
Shore Ave. 0 8,200.00 0 8,200.00 8,192.25 7.77 
Buena Vista Twp. Flower St. (Storm 
Drainage Work) 0 7,156.12 9) 7,156.12 0 7,156 12 
5 4 . e Grove Rd., Lendis 
Ave. & Main Rd. 1,156.12 0 1,156.12 ov) 0 0 
es Mt = Willow Ave. & 
= Various sts. 6,500.00 0 ) 6,500.00 6,500.00 9) 
Egg Harbor City Arago St. 9) 2,700.00 ) 2,700.00 0 2,700.00 
a" % a Atlantic Ave. & 
Various stse 8) 2,700.00 2,700.00 0 0 0 
4 us z Bremen Ave, 
Shelling,Antwerp Aves. 3, 500.00 0) 1.61 3,498.59 3,498.59 0 
" TwDe Brenta, Granada, 
Venice, Naples,etc. 8,558.07 0 fe) 8,558.07 4,716.05 3,842.02 
. Pe Frankfort Court & 
Various sts. 4,118.30 ) 4,118.30 0 0) 0 
2 ae Schoolhouse Rd. ) 1,775.64 0 1,775.64 0 1,775.64 
or" ae Various sts. 0 7,718.50 1,775.64 5,942.66 5,942.66 0 
Hamilton Twp. Holly & Var. sts. 6,000.90 0) 6,000.00 e) ) 8) 
" : Weymouth-Elwood Sec.2 
Sg Ave. By etc. 6,500.00 ) 095 6,499.05 6,499.05 0 ae 
Hammonton Town . 15th St. & 2nd Rd. 0 5,000.00 0 5,000.00 0 5,000.00 — 
" : Madison Avée & 
Vare stse ) 5,000.00 5,000.00 0 .¢) fe) 
Oak Rd. & 14th St. 6,000.00 0 2,500.00 3,500.00 0) 35,500.00 
Passmore Ave. & 
Various stse 747.48 0 747 48 ) 0 
Pine Road Outlet 
Ditch for Storm Drain 0 400.00 2292 597.08 3597.08 
Oak Avec, S00. 2 0 7,400.00 7,400.00 0 ) 
LJ Ly 2 & 
Laurel Ave. 0 7,400.00 6) 7,400.00 0 


O00. OO 


6.42915 


Name of Road 


Motor Vehicle Fund - Township & Boro Aid 


(Construction, Reconstruction and Maintenance ) 


Balance 
on Allot. 


Dec .51,1940 


_ SLongport Boro [5th, 17th Ave.,eto. 0 
 §Margate City Amherst Ave.,Sece2 9) 
n * Monmouth, Haverford, 
= Granville Aves. 442.70 
| us 8 Monmouth Avee,Sece 2 
& Essex " @) 
- Mullica Twp. El ood-Weekstown, 
= Sec. 2 2,400.00 
Northfield City Fuse Ave, & 
Northfield Plaza 0 
"y : Northfield, Fifield, 
Wabash Aves. 057 
Pleasantville " Leeds Ave.,Doughty Rd. 8,000.00 
_ " " Reading,Bayview Aves. 0) 
Port Republic * Mills St.,Sec.2,etc. 189.73 
Somers Pt. " New Jersey Ave. 4,000.00 
— ft Ny % #8 #8 Sec, 2 
ae | & Johnson " 9) 
" £ " New Jersey Ave., Sec. 2 
a . & Sunny : 0 
_ Ventnor City Monmouth " 596.57 
—— " . Winchester * Sec.2,etc. 9) 
_ Weymouth Twp. l2th,13th - nee 1,000.00 
_ Maintenance & Repairs of Unimproved Twp. 
oa ~ & Boro Roads 1941 8) 
- County Balance 215.13 
Bergen 
Bergenfield Boro Bast Clinton Ave. 0 
Bendix 2 Industrial ‘ 0 
Cliffside Park " Cecelia Ave.,Sec. 2 3,600.00 
ed eae Lafayette " 0) 
Cresskill Boro Madison " 4,500.00 
a . Railroad " “ 4 4,500.00 
Dumont =" Prospect Ave., " 2 65,400.00 
EB. Paterson " Blvd. Sec. 2 3,000.00 
2 Midland Ave. 706.20 
os Whiteman St. 2,800.00 
; Lu 


" Sec.2 


Allotted 


$ 


1941 


4,500.00 
8,100.00 


0 
8,863.47 
2,500.00 
7,200.00 

0. 

0 

12,100.00 

0 

0 
4,500.00 
4, 500,00 

0 
8,200.00 

6) 


50,000.00 
125,105.64 


083 
38 


8 


KS 
ooOo9R009 
© 
~J 


Cancelled 
for Re= 
allotment 
0 
8,100.00 


442.70 


0 


125,520.77 


0 

0 
1,454.28 

0) 
62.58 
1,540.47 

0 

8) 
446.10 
461.67 

0 


f o tal 
$ 4,500.00 
0 


0 
8,863.47 
4,900.00 
7 200,00 

0 
7,993.89 
12,100,00 

0) 
4,000.00 


4,500.00 


@ 
~~ 


e «© 
8 
oO 
oO 


Expenditure 
Jan. 1 to 


31, 1941 


4,319-10 
0 


0 

8,863.47 
) 

7,200,00 


) 
7,993.89 
0 
e) 
4,000.00 


0 


0 

0 
7,612.24 

.¢) 


50,000.00 
0) 


0 
0 


2,165.72 


0 
4,437.62 
3,159.53 
5,546.07 
1,259.63 
260.10 
2,338.33 


Balance 
on Allotment 


ol, 1941 


$ 180.90 
fe) 


12,100.00 
0 
0) 


4,500.00 


0 

) 
587.76 
1,000.00 


0) 
0 


3,100.00 
7,200.00 
0 
3,600.00 
0 
0 
) 
1,740.57. 
QO / 


re) ; 
2,700.00 


sis 


: 


. 
= 
a 
FE 


Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


ee] 
3] Balance Cancelled Expenditure Balance 
s on Allot. Allotted for Re= Jan, 1 to on Allotment 
Ber gen (contd. ) Name of Road Dece3l, 1940 1941 allotment Total Dec.3l, 1941 Dec.3l, 1941 
Glen Rock Boro Radburn Rde $ 3,600.00 ¢ ©) $ 0 g~ 3,600.00 § 3,240.00 $ 360.00 
<Haworth : Madison Ave. Seced 7,600.00 0 52-89 7,567.11 7,567.11 0) 
MHillsdale " Hillsdale Ave. 0 6,300.00 0 6,500.00 8) 6,300.00 
| Hohokus Twp. Miller Rd. 6) 4,500.00 0 4,500.00 0 4,500.00 
| “s Boro Edgewood Drive. 2,294.64 9) 0) 2,294.64 ) 2,294.64 
Little Ferry Boro Franklin St. 3,000.00 O 0 3,000.00 0 3,000.00 
Maywood ‘ Spring Valley Rd, 
; Sec. 2 0 6,300.00 0 6,300.00 0 6,500.00 
_ Midland Park "“ Greenwood Road 1,316.26 0 1,316.26 0 ) ) 
_ -Moonachie . Henry St. 0 2,700.00 fe) 2,700.00 0 2,700.00 
Norwood " Hudson Ave., Sec. 1 
(Paving) 3,000.00 0 461.86 2,558.14 2,538 14 0 
: . Same Sec.2(Paving) 1,700.00 0 411.26 1,288.74 1,288.74 0 
Oakland s E. Oakland Avée 2,000.00 6) 0 2,000.00 1,020.47 979.593 
n " ae i 0 6,300.00 0 6,300.00 0 6,300.00 
Oradell : Summit Ave. (Storm 
Sewer Outlet) 0 900,00 0 900.00 900,00 0 
Paramus : Century Rd. (Paving) 949.05 0 949,05 0 0) 0 
Park Ridge “s Mill Lane & Mill Rd. 1,558.51 6) 1,538.51 0 0 0 
Ramsey n Shadyside Rd. Sec.2 6,000.00 6) 73.18 5,926.82 5,926.82 @) 
Ridgefield = Elm Aves, Sece 2, 
= New York St.,etc. 0 9,000.00 0 9,000.00 0 9,000.00 
_ " Oritan Ave. 55279083 0 018 5,279.65 5,279665 0 
_ Ridgewood Village East Glen Ave. 4,200.00 0 0 4,200.00 3,958.24 241.76 
_ River Vale Twp. Sand Road 0 4,800.00 0 4,800.00 8) 4,800.00 
Rutherford Boro Carmite : 3,900.00 ) e) 3,900.00 3,900.00 O= 
_ Saddle River Ackerman " 6,000.00 0 1) 6,000.00 5,993.36 6.64 
=." 2 Fifth St. 0 6,500,00 0 6,500.00 0 6,300.00 
= S Hackensack Twp. Chestnut g 3,666.78 0 461.56 3,205.22 3,205-22 6) 
om " " " " Seoe2 0 8,100.00 0 8,100.00 0 8,100.00 
Tenafly Boro Engle St. alacthy 526.11 0 526.11 6) 0 Q 
= Front " 7,000.00 0 898.47 6,101.53 6,101.53 6 
" # Seo, 2 0 2,700.00 0 2,700.00 0 2,700.00 
oe s Railroad Ave. 4,500.00 0 0 4,500.00 4,500.00 1@) 
Waldwick w Monroe Ste 1,750.00 .@) 18) 1,750.00 1,750.00 0) 
‘Washington Twp. Glen Ave. Paving 7,231.03 1,618.14 0 8,849.17 8,849.17 iam 
Wyckoff Grandview Ave.» 0 9,500.00 @) 9,500.00 0 9,500.00 
Maintenance & Repairs of Inimproved Twp. : = 
ee & Boro Roads 1941 0 50,000.00 19) 50,000.00 50,000.00 0 3 
1,183.22 125,759.14 126,109.12 Ss _835.24 y 835.24 


Burlington 
Bass River Twpe 
Beverly City 

8 $3 


Schedule #17-c 


Bordentown " 
- Chester Twp. 


Name of Road 


W.Greenbush Rde 
Putnam, Magnolia,etc. 


Various. sts. 1941 
West St 8 

N.Forked Landing 
Rd.,Etc.(BST) 
Spruce Ave.,etce 
Woodlawmm " " 
Various sts. 1941 


Motor Vehicle Fund = Township & Boro Aid 


(Construction, Reconstruction and Maintenance ) 


Balance 
on Allot. 
Dece 51,1940 
> 20 
3,600.00 
0 
0 


277.58 

1917.12 

7,500.00 
0 


Chesterfield Twp. Ord York Rd. Sec.l 3,600.00 
a w ig 8 is Ws Z @) 
_ Cinnaminson Twp. Church Rd. 501.97 
s e Lenola " 6) 
a = Mor gan Ave. ,ote. 160.18 
Delanco . Union " 4,500.00 
Delran Alden " " & 
Be UFE9s Stewart Ave. 6) 
4 Creek Rd. 8,900.00 
R it La "9 Sec. 7 
a (Gutter Pavement ) 9) 
Evesham Eves boro-Medford 4,500.00 
2 " is Same Sec. 2 0 
_ Fieldsboro Boro Delaware Aves O 
Florence ote Knickerbocker Rd. 6) 
_ ‘Hainesport . Cumberland St.,etc. ©) 
ez New Road 2,700.00 
—"™ is Phillips Rd. @) 
Lumberton " Fostertown-Cole- 
- mantown 2,667.55 
: New Road 5,600.00 
Mansfield “ Mansfield-Georgetown 
. Sece 1 2,247.58 
4 Old York Rde, 
Sec. 2 9) 
= Mets AVC» & Mill Lane 2,985.00 
" Masonville Rd. 0 
" Taunton Lakes Rd.Sec.2Ext. 1,000.00 
Elbo Lane Rd. Sec. 1 ) 


Se ee ee 


3,900.00 
) 


3,500.00 
0) 
440.94 


4,000.00 
0 


1,490.94 
0 


10,000.00 


3,600.00 


16,750.00 


3,600.00 
0 
3,600.00 


0 
0 


6) 


9,247.58 
0 

2,700.00 
0 

3,000.00 


7 2OO AO ___&_FRA AN ____ 


Cancelled 
for Re= 
allotment 


6) 
0 
0 
6) 


277.58 
ool 

0 
5,200.00 
*3, 600.00 
*5 500.00 
501.97 

0 
160.18 

) 


O 
1,490.94 


93 


2,247 258 


# 9,247.58 


220.27 
0 

101.98 
fe) 


4,940.94 


4,000.00 
7,409.06 


1,490.94 
3,562.53 


10,000.00 


3,600.00 

16,750.00 

3,600.00 

2,700.00 
0 


2,667.22 
3,600.00 


0 


0 
2,764.73 
2,700.00 

898,02 
3,000.00 


Expenditure Balance 
Jan. 1 to on Allotment 
Dec,31, 1941 Dece.51,1941 
$ 0 3,100.00 
3,600.00 0 
0 1,800.00 
@) 5,000.00 > 
0 0 
2,194.19 6) 
7,271 657 5,428.48 
.¢) 6) 
0 0 
0 8) 
0 9) 
e) 3,500.00 
0 0 
4,911.04 29.90 
0 4,000.00 
7,409.06 0 
1,992.50 98.64 
5,562.00 0 
) 10,000.00 
@) 5,600.00 
8) 16,750.00 
@) 3,600.00 
8) 2,700.00 
) ) 
apOCl.ee 8) 
687.216 2,912.84 
0 6) 
0 0 
8) 2,700.00 
898.02 03 
0 


3,000,0C 


ee! oat [A Sere: DEN { 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Weaintenance ) 


a 
Balance Cancelled Expenditure Balance 
© on Allot,. Allotted for Re- Jane 1 to on Allotment 
‘Burlington(contd.) Name of Road Deo.d1,1940 1941 allotment Toot. ak Dec.31,1941 Dec.31,1941 
®New Hanover Twpe Oak Mt. Rd.,etc. $ 7,800.00 §3 @) $ 7,800,00 0 $ ) fe) 
fio. . Paulson Rde 5,150.28 0 0 D,100.e0 4,601.77 548.51 
Palmyra Boro Spring Garden St. 35,000.00 0 8) 3,000.00 3,000.00 0 
Pemberton Twp. Birmingham-North Pember-= 
ton Rd., Sece 2 4,500.00 1,341.42 fe) 5,841.42 2,857.19 2,984.23 
7 4 Same ales e) 5,600.00 8) 3,600.00 0 5,600.00 
" , Hanover Blvd. 1,600.00 @) O 1,600.00 1,600.00 9) 
Shamong “4 Pipers Cor. Rd. 202.30 0 202.30 0 0 o) 
Y z 3 " Sec. 2 0 5,702.30 e) 5,702.30 2,298.36 1,443.94 
Tabernacle * Hegerhouse Rd. 35,600.00 ) 0) 3,600.00 2,671.22 928.78 
3 2 ’ . : nese 2 e) 3,500.00 ) 3,500.00 0 5,500.00 
_ Washington Twp. Lower Bank & River Rd. 3,900.00 0) 0) 5,900.00 5,900.00 0 
_ Westempton “ New Road 1,665 .00 0 0 1,665.00 1,665.00 0 
Willingboro “ Park" Sec. 2 ) 1,500.00 0) 1,500.00 9) 1,500.00 
Maintenance & Repairs of Unimproved Twp. 
2 & Boro Roads 1941 fe) 50,000.00 @) 50,000.00 50,000.00 0 
County Balance 59.85 125,000.00 125,059.85 0 0 0 
a | * Transferred to Secondary & Feeder Roads Federal Aid 
- Camden 
_ Audubon Boro Wyoming Ave. 0 10, 000,00 0 10,000.00 0 10,000.00 
Barrington Boro Wood : 2,000.00 1,540.00 0 5,540.00 0 5,540.00 
Clementon " Garfield " Sec. 2 17,848.04 0 .¢) 17,848 .04 17,188.34 659.70 
Collingswood " City Line Ave. & 
== : end Street 7,280.00 0) 0 7,280.00 0 7,280.00 
-Gibbsboro 2 S. United States : : 
E Avenue 0 4,000.00 0 4,000.00 4,000.00 0 
Gloucester City King St. 6,750.00 0 8) 6,756.00 0 6,750.00 
_" s Buffalo Road 1,260.00 0 0) 1,260.00 1,041.22 218.78 
a" e Lower Landing Rd. 1,464.08 0 525.58 1,138.50 1,158.50 0 
a" . " Turnerville-Erial Rd. 0 6,325.58 6) 6,525.58 0) 6,525.58 
Haddon Twp. Vesper, Oneida, Sec. 2 
& Saginaw Ave, 8) 5,000.00 0 5, 000.00 0 5,000.00 
Hiaddonfie1a Boro E.Summit Ave.,Sec.2,etc. 8,000.00 262 .06 0) 8,262.06 7,685.30 578.76 
a 4 Haddon if 9,700.00 20) 262.06 9,457 .94 9,457.94 0 
-” o Z Bo 2 0 7,000.00 0) 7,000.00 6,378.75 621.25 
et te. sd Navajo, Nokomis & 
“aes Apache Rds. (Surf. trt.) 450.00 9) 0 450.00 305.60 144.40 
L el Springs Boro East Atlantic Ave. ‘ 
(Storm Sewer ) 1,005 .47 0 1,005.47 fe) 


% 


ame = 


cea Ae 


0 


tJ 
= 


Q) 


r}Camden (contd. ) 
a) E 
oLaurel Springs Boro 


Magnolia 
Us 
i 


_ Merchantville 
i | 


Mt. Ephraim 
Oaklyn 


Pennsauken Twp. 
" %t 


t $f 


Somerdale Boro 
Waterford Twpe 


Winslow : 
" " 


jmaintenance & Repair of Unimproved Twp. 


es County Balance 


: Cape lay 
_ avalon Boro 


Cape lay City 


_ Middle Twpe 
_ W.Wildwood City 


Ocean City 
Sea Isle City 


Wildwood City 
os. 


— 


Woodbine Boro 
: n" 


i * Pt. Boro 


Stone Harbor Boro 


Crest Boro 


Motor Vehicle Fund = Township & Boro Aid 


(Construction, Reconstruction and Maintenance ) 


Balance 
on Allot e 
Name of Road Dec.dl, 1940 
Var. sts. 1938 $ 575.42 §$ 
E Atlantic Avee, 
sec. 1 11,250.00 
Lincoln s 2,700.00 
Maple Aves Seced 8,427.19 
8 9 A] 3 e) 
Centre St. & 6th Ave. ) 
Clinton Ave. Under= 
pass 493.87 
Sylvan Ave. (Kendall 
Blvd.) 0 
Myrtle Ave. 0 
Union: 9,000.00 
- "(Cedar Ave. 
to Rt. 25) 0 
E. Atlantic Ave. 8,100.00 
Tremont a 5,000.00 
Chews Landing Rd. 35457675 
Ola. #" vs e 6,000.00 
& Boro Rds. 1941 6) 
80.00 
Various Sts. 1941 
lst & Avalon 6) 
Various sts. 1941 O 
Central Av.,etc. 551.93 
Pierces Pt. Rde 1,500.00 
ord, NeJde,icth, 
15th Aves. ,etc. 6) 
Var. sts. 1941 6) 
z “3 1941 ¢) 
99th St. 4,500.00 
Var. sts. 1941 O- 
Crocus Rd. & For- 
getmenot Road 6) 
Adams Avee @) 
Franklin Ave. 0 
6) 


0 
0 
0 
28,886.12 
6,460.00 


780.00 


4,000.00 
4,410.00 
0 


15,590.00 
0 
0 
0 
0 


50, 000,00 
125,000.00 


3,500.00 
15,500.00 
0 
0 


15,000.00 
17,881.00 
5,500.00 
4,000.00 
10,000.00 


2,000.00 
2,000.00 
2,000.00 


BO s000000- 


Cancelled 
for Ree 


allotment 


9) 


0 
0 
1,566.12 
0 
0 


125,000.00 


2,000.00 
) 


Expenditure 
Jane 1 to 
Total Dec.31,1941 
575.42 $ 435.60 
11,250.00 10,451.61 
2,700.00 2,503.41 
6,861.07 6,861.07 
28,866 6d 27,148.54 
6,460.00 6) 
1,275.87 Lee toe er 
4,000.00 6) 
4,410.00 4,148.24 
) 0 
15,590.00 0 
0 6) 
3,000.00 @) 
3,457.75 1,242.85 
6,000.00 ¢) 
50,000.00 5Q,000.00 
80.00 0 
35,500.00 3,498.55 
15,500.00 15,324.40 
170.95 0 
1,500.00 1,500.00 
15,000.00 14,967.00 
17,881.00 17,881.00 
5,500.00 §, 534.91 
8,500.00 8,500.00 
10,000.00 9,221.40 
2,000.00 8) 
2,000.00 0 
0 0 
50,000.00 


50,000.00 
a fm — 


Balance 
on Allotment 
Dec, 51,1941 


139.82 


798.39 
196.59 
0 
1,737 58 
6,460.00 


cm 


0) P 


4,000.00 
261.76 
) 


15,590.00 
0) 
3,000.00 
2,214.9 
6, 000.0C 


0 
30.00 


1.45 
175.60 
170.95 

) 


33.00 
O72 

165.09 
0-3 
778.60, 


2,000.00 
2,000.00 
Os 

: 0 aa 


Motor Vehicle Fund =- Township & Boro Aid 
2 (Construction, Reconstruction and Maintenance ) 


fr, 
. c Balance Cancelled Expenditure Balance 
aS on Allote Allotted for Ree Jan. 1 to on Allotment 
— OCumberland Name of Road Dec.o1,1940 1941 allotment Total  Dec.Sl, 1941 Dec.51,1941 
Commercial Twp. Berrytown Rd. & : 
me Brown St. Sec. 2 & @) * 65,000.00 0 $ 5,000.00 § @) $ 3,000.00 
ae Ne " Italy Rd. Sec.2(Ext.) 1,176.08 0 3.02 1,173.06 1,173.06 0) 
‘i 4 _ : " Ext. Sec. 3 1,494.30 ) 9.30 1,485.00 1,485.00 6) 
Ms e Joe Newcomb-Yock Wock 
Road 60.27 0 60.27 0 ie) 
e _ Shropshire Rd. Sec.l 1,800.00 8) 9,54 1,790.46 1,790.46 
‘ 4 2 ss Pai ¢) 2,200.00 2,200.90 ¢) 0 
L Snow aie PE 8) 8) 2,200.00 0 2,200.00 0) 
Deerfield Twp. Cedar St. 3,000.00 0) ) 3,000.00 2,897.50 
# 2 Kenyon Ave. ese 0 3,330.00 9) 3,330.00 0 
e 4 Maple St. 2,000.00 0) 6) 2,000.00 1,980.00 
i 2 Mulberry & Poplar Sts. 6) 1,600.00 fe) 1,600.00 1,597.45 
 " . Nixon St, 1,600.00 6) 1,600,00 0 0 
- Downe 8 Garrison Ave. fe) 2,115.00 8) 2,115.00 2,113.88 
Ms _ Lore's Mill Road 4,050.00 @) 6) 4,050.00 4,043.79 
: y Penna. & Bayview Aves. 1,080.00 O ¢) 1,080.00 1,069.88 
s i Sand Plant Rd. Sec, 2 Lek? 0 1.17 ) 9) 
_ : Shaws Mill " ) 4,050.00 8) 4,050.00 6) 
Wy Turkey rt, "  " 3 6) 4,500.00 0 4,500.00 4,499.01 
Fairfield "™ Back Neck Sch.House Rd. 5,150.00 6) 6) 3,150.0@ 3,147.30 
ay " Millville Rd. Sec. 1 6) 4,500.00 ) 4,500.00 4,497.12 
" Fairton-Millville Sec,2 9) 4,050.00 ) 4,050.00 0) 
Same Sec, 3 ¢) 3,600.00 6) 3,600.00 0 
ummis Town Rde 2.02 0 2.02 9) 0 
ae s Ms SOG, 6 072 @) ole 6) 0 
Mary-Elmer " 292 O 2-92 O ) 
Bacons Neck Rde “ 2 ©) 3,600.00 3,600.00 O 6) 
Miller-Stow Creek Wharf Rd. 3,150.00 6) 0) 3,150,00 3,149.69 
Stock Road 90 0 290 8) 0 
Strathems Neck Road 22906 0 2.06 0 6) 
Wheaten Island " ) 3,600.00 6) 3,600.00 ) 
Beal Mill-Seeley Rd.,Sec.2 36.00 ¢) 36 .00 0) O 
Hopewell-Tumbling Dam Rd. 
Extension 065 @) 263 6) 0) 
Perry Road @) 3,600.00 0 5,600.00 3,586.11 
Tony Atkinson Rd. 126.235 ) 126.235 0 0 
De Shibe Terrace 0) 9,000.00 9,000.00 6) 0 
East Park Avee O 8,216.03 6) 8,216.05 7,548.16 
_ New Pear St. O 9,000.00 2,216.05 6,785.97 6,783.97 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


6 Balance Cancelled Expenditure Balance 
ag on Allot. for Re= Jan. 1 to on Allotment 
“Cumberland (conta. } Name of Road Dec,51,1940 1941 allotment Total  Dec.31,1941 Deo.31,1941 
Metendis Twp. .. Park Ave. foc 0 %- 9,000.00 § °° 9,000.00 $0 = er ee 
_‘gLawrence " Lummi stown-Center 
G Grove Sec. 1 2,467621 0 fe) 2,467.21 2,467.21 @) 
= " o Same a!c2 3,600.00 0 3.91 3,596.09 3,596.09 ) 
a n Sayres Neck(Davis Rd.) ioe © 1.51 0 0 fe) 
‘ is Schafer Avee=Lummistown " 4.32 9) 4.352 9) 0 0 
A " Sorantino Rd. 0 810.00 fe) 810.00 789.72 20.28 
Broo Riv. Twp. Christian Field Rd. C2014 O 22014 0 ¢) O 
‘ 2 Garrison Rd. 1,350.00 0 8) 1,350.00 1,550.00 ) 
- ~ is Hesstown Rd.,Sec.2 1.24 @) 024 fe) 0 9) 
i " 2 n 3 208 0 008 0 0 ) 
2 "  —MeDonald Avée, i 043 ) 043 fe) 9) O= 
ag : Pee Taylor Rd. a 0 4,500.00 0 4,500.00 4,267.40 232-60 
Stow Creek " Cook Road ) 3,600.00 @) 3,600.00 3,501.05 98.95 
m : "Frazier Road 1.49 0) 1.49 8) 0 0) 
: " "  Roadstown=Town Hall Rd. aya) 0 2029 0 0 ae! 
— 4 " Seventh Day Mill Rd. e) 2,250.00 8) 2,250.00 0 2,250.00 
‘4 ag Deerfield Twp. Boyd Fox Rd. Sec. 2 0 3,400.00 ) 3,400.00 0 3,400.00 
2 Husted Sta. Rd. 5,150,00 0) ) 5,150.00 5,150.00 0 
- Vineland Boro Crystal Ave, 2,070.00 O 2,070.00 0 8) 0 
" : Nekast Ave.,etc. 3,920.82 ) 3,920.82 fe) ¢) 0 
: 4 Vare sts. 2,146.64 0) ) 2,146.64 ) 2,146.64 
“s # Peach St. 0 9,000.00 0 9,000.00 0) 9,000.00 
s " Plum & New Pear St. 0) 10,220.82 0 10,220.82 8,002.84 2,217.98 
a Plum Ste 10,000.00 0 6) 10,000.00 0 10, 000,00 
“i q Var. sts. 1937 25430.00 0) 2,450.00 0 0 0 
e M5198 1,800.00 0 1,800.00 6) 0 6) 
Aeintenanee & Repairs of Unimproved Twp. 
& Boro Roads 1941 0 50,000.00 0 50,000.00 50,000.00 0 
County Balance 4,757.57 125,000.00 126,812.81 2,944.76 0 2,944.76 
Essex 
Belleville Town Greylock Parkway 9,000.00 ) ) 9,000.00 @) 9,000.00 
Bloomfield " Glenwood Ave. & 
= Prospect St. 9,800.00 31,000.00 0 40,800.00 30,024.50 10,775.70 © 
ldwell Twp. New Dutch Lane 58,854.76 0) 10) 58,854.76 55,857.75 2,997.01 | 
Boro Prospect St. 9,000.00 0) fe) 9,000.00 0 9,000.00 — 
Grove Twp, Ozone Ave., Sec, 2 9,000.00 6) 3,950.78 5,049.27 §,049.27 0 e: 
SES n Sherman Avé. 0 5,950.75 0 35,950.75 0 3,950.75 — 
Fells Boro _Argule Rd.,eto. == 145,05 145,05 _ o 0 a 


a 


Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Al Balance Cancelled Expenditure Balance 

cd on Allot. Allotted for Re~ Jane 1 to on Allotment 
Essex (contd. ) Name of Road Dec.31,1940 1941 allotment TO. 0eark Dec .31,1941 Dec. 51,1941 

“Essex Fells Soro Rensselaer Rd., Old= ee re a ay Roe 

6 chester Rd.,ete. $6,000.00 $ 0 $ 6,000.00 $¢ ) $ 0 $ 0 

‘= “ s " Rensselaer Rd.,Oldchester 

% Fells, Hillbury Rds. 0 9,000.00 9,000.00 fe) 9) 0 

4: ig Rensselaer Rd., Sec. 2 & 

Hillbury Rd. o) 15,000.00 0 15,000.00 9,238.05 5,761.95 

Irvington Town Myrtle Ave., Sec. 2 9,000.00 OQ 3,178.04 5,821.96 5,821.96 @) 

" * Woolsey St., ”* 2 1,000.00 @) 1, 000,00 Q @) 0 
Livingston Twp, Sycamore Ave. 9,000.00 ) ) 9,000.00 8) 9,000.00 
Maplewood “ Burnett " Widening 

Sec. 2 10,948.21 6) 0 10,948.21 0 10,948.21 

" " Valley St. 0 5,000.00 0 5,000.00 fe) 5,000.00 
Millburn " Hobart Avee 17,872.41 9) 8) 17,872.41 0 17,872.41 
Montclair Town Claremont Ave. 21,000.00 0 0) 21,000.00 6) 21,000.00 

Sia 4 u e Sece. 2 e) 5,900.00 0 5,900.00 0 5, 900.00 
N.Caldwell Boro Grandview Place 4,500.00 @) @) 4,500.00 8) 4,500.00 
Nutley Town Joerg Ave. 0) 1,800.00 ) 1,800.00 ¢) 1,800.00 
= a! W San Antonio Ave.,etc. 1,227.44 6) 1,227 44 9) 0 ) 
_ W. Caldwell Boro Hillside Ave.-Waverly 
3 Place & Elwood Terr. 9,000.00 0 31.68 8,968.32 8,968.32 fe) 

y ws Park St. (East) 83.00 0 83.00 0 0 0 
aia Z Woodrow Place,Park Ave. fe) 15,000.00 0 15,000.00 0 15,000.00 
We. Orange Town Harrison Ave. 7,200.00 12,100.00 0 19,300.00 17,443.26 1,856.74 
Maintenance & Repairs of Unimproved Twp. 

Ss & Boro Roads 1941 0) 50,000.00 @) 50,000.00 50,000.00 0 
County Balance ) 125,865.21 125, 000,00 865.21 0 865.21 
’ * For Addtl. Funds see Twp. & Boro Maint. Statement. 
Gloucester 
= Clayton Boro Broad Ste 0) 8,980.00 0 8,980.00 0 8,980.00 
—" ut Center Sts. 8,032.15 6) 18.86 8,013.29 8,013.29 0 
- Deptford Twp. Salina Rd.,Secel O-S 6,000.00 2,400.00 3,600.00 3,600.00 6) 
—" S ote 0) 2,400.00 0) 2,400.00 2,400.00 0 
_E.Greenwich Twp. Harmony Rd., " 2 51.99 ) 51.99 o) fe) fe) 
dd " z Various sts. in lit.Royal 
& Clarksboro 0 4,000.00 6) 4,000.00 3,954.93 
Glassboro & Ferrell Rd. 
. Sec. l @) 1,000.00 O 1,000.00 fe) 
Mullica Hill Rd. oan 8) 02D @) 6) 
anklin Twpe Stanton Ave. 62.52 10) 62.52 O fe) 
Victoria " Sec. 4 ©) 4,280.00 ) 4,280.00 4,270.00 


e #17-I 


a Gloucester (contd. ) Name of Road 


Pitman 
meme tT 


So. Harrison 
eS 348 


ii 


i] 
8 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Balance 
on Allot r 


5 Franklin TWwPe Weymouth Rd. Sec. 2 $ 9) 
Williamstown Road 0 
Glassboro Boro Jefferson Ave. & Blvd. 0 
, Various stse 1940 2,220.00 
x4 z 1941 0 
' Greenwich Twp. Flood Gates Rd. 0 
x " Forest, Orchard,etc. 3685 
: North Delaware St, 8) 
Swedesboro Rd.,etc. 8) 
" Various sts. 1941 ) 
Harrison Back Creek Rd. Secel 4,300,00 
“4 Walters Rd. @) 
Logan Beokett TPOSCs. 1 9) 
ft t i 2 O 
7% Floodgate Rd.,etc. 81.58 
Mantua Golf Club " @) 
s Heritage Rd. (Gravel 
“Res. tT.) 22.25 
. Jackson Rd. 0 
Monroe Janvier " ¢) 
i es Radix x ) 
National Park Boro Asbury Ave. 1.75 
8 % 8 8 $8 S CCeo 2 O 
? " Oak Ave.,Chestnut St. 0 
- Newfield Boro Various sts. 1941 0 
: ee Weymouth, Oakland, 
- Maple,Hazel Sts. ) 
ag Paulsboro y Beacon, Nessau,etc, 82.55 
$ 


Intersection of Fifth St., 
Del. St.&Billingsport Rd. 1,600,60 
Riverview Ave., Clone 


mell Road o1LZe/9= 
Thompson Ave. & 
Vannemen Blvd. 0 
par.ous sts. 1940 236.92 
a 1941 0) 
Twp. Crispin Rd. 4,798,00 
" Richwood-iarrison= 
ville Sec.1(Srf.trt. ) 702.00 
ie Same Sec, 2 & 3 ) 


Allotted 
Dec.d1,1940 19 41 


Cancelled 
for Ree 
allotment 


3,000.00 § 1,380.00 


5,400.00 

450.00 
se 

» 400.00 

»500,00 


mo 


3,450.00 
5,400.00 
2,520.00 
) 
2,000.00 
2,000.00 
4,000.00 


4,000.00 
0) 


0 
0 

1,600.60 
0 

9,000.00 
0 


0 


_ 4,500.00 


900.00 


81.58 
450,00 


22.25 
0) 
900.00 
© 
1.75 
2,000.00 
0 
4,000.00 


9) 
82.55 


1,600, 60 


312.79 


Total 


1,620.00 
4,500.00 
450.00 


1,350.00 


3,450.00 
4,500.00 
2,520.00 
0 
0 
2,000.00 
0 


4,000.00 
0 


) 
0 
1,600.60 
0 
9,000.00 
4,798.00 


693.70 


— 900.00 


Expenditure 
Jan. 1 to 


Dec.31,1941 
$ 1,620.00 


4,500.00 

0 

0 
4,500.00 

0 

0 

0 
4,485.87 
2,478.60 
4,299.39 
3,239.86 


oooo°o 


| eed 


© 

Ja) 
ooo 

@ 

ay) 

oy) 


ome) 


ooo 


4,499.78 


695.70 


oO 


Balance 
on Allotment 
Dec,.51,1941 


6) 

0 
450,00 

0 
543.86 

0 

0 
700,00 
14.13 


1,600.60 
0 


9,000.00 _ 


298.22 


Motor Vehicle Fund - Township & Boro Aia 
(Construction, Reconstruction and Maintenance ) 


be Balance Cancelled Expenditure Balance 
a on Allot. Allotted for Re- Jan. 1 to on Allotment 
“Gloucester(contd,)  Neme_of Road Dec.31,1940 1941 allotmnt total Dec. S1,1541 Decedl, 19s 
Swedesboro Boro 2nd St. & Lake Ave. $ 0 25.700,00 -% © 2,700.00 0 ; 2,700.00 
SS - 4 Various sts. 1941 @) 5,000.00 5,090.00 0 8) 0 
<Washington Twp. Salina Rd. & Salina- 
ct) Cross Keys Rd. 950.00 6,400.00 O 7,550.00 6) 7,950.00 
.." : Park,Lake,Central Av. 2,500.00 fo) 0 2,500.00 Te7o6.22 703.78 
is . Fish Pond Rd.,etce 4,050.00 ) ) 4,050.00 3,671.53 378.47 
Wenonah Boro Poplar,Cherry Sts. ) 3,000.00 1.58 Zp O00e0e 2,998.62 9) 
4 * So. West Ave., 
(Surf Trt.) 585.00 0 125.45 459,58 459,55 0 
a 3 ¥ Various sts. 1939 196.55 0 0 196.55 0 196,55 
 W. Deptford Twp. lst Ave. @) 5,064.24 0 5,064.24 ) 5,064.24 
” - " Brewer, Dubois Aves. 84.78 O 84.78 ©) 0) Q 
* y Center St. 0 2,000.00 ) 2,000.00 0 2,000.00 
ce * . 4s Elbourne, Lafayette, 
; Francis Ave.,etc. 4,700.00 ) ©) 4,700.00 4,699.53 47 
ay . if Milton " 1,464.24 ©) 1,464.24 0 ) Oo 
_ Westville Boro Birch, Oak,High Sts. ) 1,500.00 6) 14500.00 1,500,560 0 
 * i 4th, 5th Sts. 0 598,40 0 598.40 593.40 0 
. ss Various stse 1940 598.40 0 598.40 0 0 0 
_ : 4 "1941 0 4,000.00 0 4,000.00 0 4,000.00 
Noodbury City Cooper St. 8,100.00 900.00 1,077.68 7,922 1, 9eA00e 0 
? Railroad Ave. O ligOl loo .@) 11,077.68 O 11,077.68 
4 Tatum St. 1,690.00 ©) ) 1,690.00 9) 1,690.00 
bs Various sts. 1940 900,00 fe) 900.00 ) 0 @) 
 " 4 4 Oa) 0) 10,000.00 10,000.00 ¢) ) fe) 
Woodbury Hts. Boro Academy Ave.,etc. 
= (Surf, Treat.) 13.56 9) 16.00 0 0 @) 
: io " Woodland, Chestnut- 
- East ,Chestnut-West,etc. 396.56 6) 396.356 8) ¢) 
i " be "Maple, Barlow Ave.,etc. 0 3,825.00 ) 3,825.00 0 
a" : " Various sts, 1941 ¢) 4,500.00 3,825.00 675.00 ) 
Woolwich Twp. Back Creek Rd. Sec.l fo) 5,500.00 2,527.00 2,973.00 2,959.82 
“ig # o eee 0 2,527.00 0 2,527.00 ) 
: s : Oe eee 0 860.00 0 860.00 ) 
"Harrison Sta. Rde, Séoe 1 3,900.00 0) 30.27 3,869.73 35,869.73 
High St. 8) 1,440.00 ) 1,440.00 0 
eee Warrington Mill " 056 0) 36 0 ) 
nty Balance 1,138.08 125,000.00 126,137.68 040 ¢) 


rt 
y 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


AG 

ot Balance Cancelled Expenditure Balance 

= on Allot. Allotted for Re- Jan. 1 to on Allotment 

Hudson Name of Road Dece31,1940 1941 allotment T 0.0 a. Dec.31,1941 Dec.31,1941 
E. Newark Boro Third St. $ 0 $17,000.00 § 0 $17,000.00 § 17,000.00 § 0 

Guttenberg Town 26th " 8,500.15 31.27 0) 8,531.42 8,551.42 0 

ms " 70th Ste, Sece2 fe) 20,000.00 0 20,000.00 19,441.05 558.95 
North Bergen Twp. Broadway 35,000.00 15,000.00 ) 50,000.00 55,120.58 14,879.42 

ee : ‘ Dell Ave. 0 10,000.00 0 10,000.00 ) 10,000.00 
*Secaucus Town Center Ave. 9,474.76 6) 0 9,474.76 9,474.76 0 

. > Irving St. 1,421.99 fe) 1,421.99 0 @) @) 

: - Maple St.,etc. te) 35,000.00 35,000.00 C fe) 0) 

" : " Ste ) 17,988.93 8) 17,988.93 14,225,811 3, 763 12 

4 2 Minnie Place 0 11,026.49 ) 11,026.49 8,300.80 2,725.69 

| =" ss Fifth St. 0 8,310.24 6) 8,510.24 7,001.97 1,308.27 
Weehawken Twp. Park Aves, Sece2 10,000.00 9) 10,000.00 0 ) ) 
| W.New York Town HetheSteuk o> 2 8,551.04 e) 1,425.83 6,925.2) 6,925.21 0 
x ea “4 = Park Ave. ) 40,000.00 1,509.11 38,490.89 26,936.63 11,554.26 
County Balance 0) 125,000.00 125,000.00 fe) 0 fe) 
: * For Addl. Funds see Twp. & Boro Maint, Statement. 
; Hunterdon 
5 Alexendria Twp. Pittstown-Blooms bury 
z Sec. 3 47.31 0 47.31 0 6) 0 
Bloomsbury Boro Church St. Ext. 1,000.00 8) 0 1,000.00 1,000.00 8) 
: @ Various sts. 1941 fe) 2,000.00 0 2,000.00 @) 2,000.00 
Clinton Twp. Annendele=High Bridge 9,000.00 0 212.54 8,787.46 8,787 46 ) 
n My “ te eUS@Ger ) 9,400.00 pone 8) 9,400.00 9,153.01 246.99 
" 2 Cokesbury-Califon Rd. 4,000.00 212.54 6) 4,212.54 4,212.54 0 
Delaware " Ringoes-Croton Seced 1,287.16 ) fe) 1,287.16 1,220.45 66.71 
ss Y ie . g24 ¢) 4,500.00 0 4,500.00 4,487.31 12.69 
Franklin ™ Pittstown-Baptistown 
(Bit.Surf. trt.) fe) 150.00 0) 150.00 150.00 ) 

- . River Road ) 10,000.00 ) 10,000.00 7,898.46 2,101.54 
Frenchtown Boro Ridge Road @) 6,918.12 0 6,918.12 O 6,918.12 
Holland Twp. Spring Mills-Holland 
Bs, Church Sec, 4 1,070.00 0 0) 1,070.00 1,070.00 0 
_ Kingwood * Kingwood=Byram Seo.3 103.62 0 103.52 0 ) 0 

 * “4 s a ae) 9,500.00 6) *9 ,500.00 ¢) 0 0 

s . ¢ M $256 0 11,000.00 ¥#11,000.00 0) 0 0 

Lebanon " Glen Gardner-Wood 
Glen Sec. 3 9,000.00 8) 470.358 8,529.62 8,529.62 ¢) 
ig = Same " 4 6) 9,152.26 0 9,152.26 9,152.26 0 
, Ringoes-Croton Sec,5 1,287.16 mae) 1,287.16 1,220.45 6 
#4 pei" pa ii Oh chews 2 00.00 _ 4,500.00. oA GBT eS aes 


1 tame 
geal i 


i 


Schedule 17-L 


eee 
° 
3 


4 Pennington Boro 
" ib 


Princeton Twpe 
ae f a 


Hunterdon(contd. ) 
Tewksbury Twp. 


Name of Road 
Cokesbury-Califon 


Sec. l > 


Clinton-Tunisons 
Cor. S665, 2 
Same " 3 


Maintenance & Repairs of Unimproved Twp. 
& Boro Roads 1941 
County Balance 


Mercer 
E. Windsor Twp. Cranbury Crossroad 
4 t w 


EtraeMonm. Co.Line 


Ewing ion St. 
“4 s De Cou Ave. 
‘ " Wilburtha Road 
Hamilton : Klockner " 
: " Yerdville-Hamilton Sq. 
Road Sec. 6 
Hightstown Boro Maxwell Ave. Sec, 1 
i tt $8 & 
Grant " Sec. 2 
Hopewell : Model eee a 
bi] ii 3 % g 3 
2 " Hopewell-Wertsville Sec.3 
3 " Moores Station-Ackors 
Cor. Rd. Sec. 4 
_ Lawrence " Princeton Pike Sec. 3 
4 a oS 3 if 


18 4 
Eglantine Ave. 

West Welling Ave. 
Princeton Pike Sec.2 
3 f aS 3 
Westcott,Library St. 
Green,Quarry Sts.,etce 
Robbinsville-Sharon 

Sec. 7 
“Same " 8 


e Pattenburg-Norton Rd. 


Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Balance Cancelled 
on Allot. Allotted for Ree 

Dec. 31,1940 1941 allotment 
O 5,000.00 ¢) 

9,500.00 O 325290 
0 5,000.00 0 
0 8,325.90 — 0 
6) 50,000.00 0 

0) 125,000.83 125,000.00 

* Transferred to Secondary & Feeder Roads, Federal Aid. 
3,000.00 @) 0 
3,000.00 0 0 
6) 3,100.00 0 

0 8,100.00 8,100.00 
18,000.00 6) @) 
0 8,100.00 0 
226 012 ¢) @) 
3,600.00 0) 0 
4,000.00 0 6) 
7,479 44 0 0 
6) 4,500.00 0 
8,164.93 0 0 
6) 8,100.00 0 
10,000,00 0 @) 
0) 8,100.00 8) 

6) 7,200.00 7,200.00 
6) 7,200,00 0 

9,742.11 0) 1,432.38 
8) 9,532.58 0 
6) 4,500.00 0 
7,000.00 0 0 
6, 787 .02 ¢) 0 
0 9,000.00 0 

7,200.00 0 637.65 


Alexander Rd. 
$9 ff a 


= A fe 


r /f 65 eile OR 8 757200 


T o bt ad 


5, 000,00 


4,000.00 
7479044 
4,500.00 
8,164.93 


8,100.00 


10,000.00 


8,100.00 
0) 
7,200.00 
8,309.73 
9,532.38 
4,500.00 
7,000.00 


6,787 02 
9,000.00 
6,562.35 


Expenditure Balance 
Jane 1 to on Allotment 
Dec. 31,1941 Dec. 31,1941 
3,960.01 $ 1,0389399 
9,174.10 @) 
4,818.89 181.11 
6,083.03 2,242.87 
50,000.00 @) 
0 283 
0 3,000.00 
3,000.00 0) 
0 8,100.00 
@) 9) 
18,000.00 O 
@) 8,100.00 
6) 226.12 
0) 3,600.00 
@) 4,000.00 
6,567.42 1,112.02: 
1) 4,500.00 
5,209.16 2,955.77 
0 8,100.00 
10,000.00 0 
0 8,100.00 
0 6) 
2,889.80 4,310.20 — 
8,309.75 0 
2,861.44 
O 
6,460.74 
6,656.80 
0 
6,562.35 
9) 
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Motor Vehicle Fund - Township & Boro Aid 
(Constructicn, Reconstruction and Maintenance ) 


i 
i 
au Balance Cancelled 
© on Allot. Allotted for Ree» 
Mercer (contd. ) Name of Road Dece31,190 1941 allotment 
OW. Windsor Twpe Reed=Dey Road $ 2,157.40 $ O° § 6) 
is : : ot Seu, 2 0 1,200.00 0 
_ s " Varsity Ave. & 
Wilder Ave. 3,688.59 0 6) 
Maintenance & Repairs of Unimproved 
Twp, & Boro Roads 1941 fe) 50,000.00 ) 
County Balance 0 125,000.00 125,000.00 
Middlesex 
Carteret Boro Hudson St.,etce 0 5,000.00 6) 
‘ 4 " Romanowski,Herman Aves. 3,484.07 9) 3,484.07 
_ Cranbury Twp. Cranbury Sta.-‘yckoffs 
Z Mills Rd. 0 2,250.00 fe) 
- Wyckoffs Mills Rd. 9,900.00 ) ) 
Dunellen Boro Prospect Ave.,Sece2 810.29 ) 810.29 
te if 8 19 i " % fe) a): ; 000 a 00 e) 
E.Brunswick Twp. Dutch Road 0 8,000.00 O 
e : z New Brunswick Ave. @) 8,000.00 8,000.00 
 " i" " Rhode Hall Road 1,187.54 fe) 1,187.54 
. & z x i 2,618.42 fe) 2,618.42 
Metuchen Boro Lake Ave. 0 4,500.00 0 
Middlesex " Mountain Ave., Sec. 2, 
E Wallington 5t.,etc. 17,000.00 4,000.00 0 
=" 2 Stephenson Avee 0 4,000.00 4,000.00 
Monroe Twp. Cranbury Sta.-iiyckoffs 
.. Mills Road 0 2,250.00 0 
-" “ Union Val.-Applegarth 8,959.56 9) ) 
- Piscataway Twp. West 4th St.,Sec.2 0 13,680.00 0 
Plainsboro “™ Dey Road, Sec.2&3 973.86 ©) 973.86 
ee " $8 Ls % 18 4 & S Cc ott 3 - 
CoreeMonm. Jct. Rd. 10,416.10 6) 1,081.56 
a" " Scotts Cor.-iionm.Jct.Sec.2. 0 15,981.66 0 
Raritan " New Dover Rd. Sec. 1 0 4,500.00 @) 
Sayreville Boro Deerfield Rd. 12 ,400,00 @) @) 
" u Mg " Sec. 2 6) 6,600.00 ) 
e" i Sandfiela " " ) 772.75 0 772.795 
‘S.Brunswick Twp. Cottageville-Fresh 
Re Ponds Rd., Sece 3 9,000.00 6) 0 
ES : " Same Sece 4 0) 8,200.00 0 
* New Road Bt =a 49 fe) Se eee 


Total 
2,157.40 $ 


1,200.00 
3,688.59 


50,000.00 


21,000.00 
0 


2,250.00 

8,959.66 

13,680.00 
0 


9,334.44 

15,981.66 

4,500.00 

12,400.00 

6,600.00 
0 


9,000.00 
8,200.00 


QO. 


Expenditure Balance 
Jan. 1 to on Allotment 
Dec. 31,1941 Dec.31,1941 
2,157.40 ¢ 0 
0 15200 eee 
5,688.59 0 
50,000.90 8) 
O 6) 
9) 5,000.00 
6) QO 
0 2,200.00 
4,836.45 5,063.57 
0) 0 
6) 11,000.00 
0) 8,000.09 
0 6) 
0 0 
Q 0 
¢) 4,500.00 
14,757.99 6,242.01 
O 8) 
0 2,250.00. 
8,396.98 562.58 
0) 13,680.00 
6) 6) 
9, 35404 ) 
11,806.63 4,174.98 
8) 4,500.90 
O 12,400.90 
6) 6,600.90 
O 6) 
8,272.69 72T oot 
8) 


= 
8,200.00 
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Motor Vehicle Fund - Township & Poro Aid 
(Construction, Reconstruction and Maintenance ) 


g 
Balance Cancelled Expenditure Balance 
“ on Allot. Allotted for Re- Jan. 1 to on Allotment 
© Middlesex(contd.) Name of Road | Dec.31,1940 1941] allotment jeg aris ee Dec.51,1941 Dec. 51,1941 
5 So.brunswick Twp. New Road(South) 
a Sec. 2 15,000.00 3 830.66 ¢$ 0 & 15,830.66 § 10,014.97 $ 5,815.69 
©S0.Plainfield Boro Delmore Aves Cn 4,420.00 0 4,420.00 0 4,420.00 
_ Mpintecnance & Repairs of Unimproved 
a Twpe & Boro Roads 1941 O 50,000.00 8) 50,000.00 50,000.00 8) 
County Balance 5,654.14 125,351.84 130,630.66 375.02 0 375.92 
Monmouth 
Atlantic Twpe Jerseyville Rd. 6) 2,600.00 2,600.00 0) @) 0 
| u n Montrose Rd.(Grading) 2,600.00 6) 418.12 2,181.88 2,181.88 @) 
E Mae : " (Paving) ©) 4,688.01 ©) 4,688.01 6) 4,688.01 

" Highlands Boro E.Highland Ave. 1,500.00 @) 0) 1,500.00 1,500.00 9) 

: " Prospect, 8th Aves. @) 1,500.00 0 1,500.00 1,500.00 ) 

Avon=by-the-Sea " Fifth Ave. 1,500.00 O @) 1,500.00 1,500.00 0 

4 z 4 a 4th & W.End Re @) 1,500.00 368,00 1,132.00 1,132.00 0 
=" 2 x : " Third Aves 0 568.00 0 368.00 0 368.00 
Belmar Boro Various sts. 1959 5,901.14 e) 0 5,901.14 4,971.86 929.28 

" ‘ : Z 1940 5,000.00 O ¢) 5,000.00 5,000.00 0 

: . - s # 1941 0) 5, 000.00 ) 5,000.00 0) 5,000.00 
_ Bradley Beach Boro Bradley Blvd. & 
ee Beach Ave. ) 2,500.00 0 2,000.00 0 2.500.00 
“a se i 5 Madison,Central Aves, 3,000.00 O 6) 3,000.00 3,000.00 ¢) 

ES Brielle Boro Various sts. 1941 6) 2,000.00 O 2,000.00 0 2,000.00 
Deal " Roosevelt Avee(Surf.Trt.) 521,21 0 0 521.21 S2lees 0 

- Eatontown " Reynolds Drive " 630.28 0 630.28 fe) 0 0 

‘5 2 " Villa Place O 630.28 6) 630.28 6) 630.28 
_ Freehold Twpe Wiemlock-West Free= 

= hold Sece 2 2,000.00 @) @) 2,000.00 2,000.00 0) 

 " ae W. Freehold-Georgia 

a School House Rde, Sec. 35 .@) 1,500.00 6) 1,500.00 O 

 ilowell " Lippincott Rd. 0) 1,000.00 © 1,000.00 1,000.00 

meee ‘ Hulick-Peckin Rd. 1) 5,000.00 6) 3,000.00 3,000.00 

_Interleken Boro Bendermere Ave. 252.84 ) 252 84 0) 0 

c" " Butternere " 2,000.00 0 ) 2,000.00 2,000.00 
ee m Windermere " 0 2,000.00 0 2,000.00 ) 
Keyport 3 Atlantic Ste 2,911.40 @) 2,911.40 0 0 
“Sha " Beers St.,etc.(Surf.trt.} 585.74 0 585.7 0) 0 

a "W. lst, Monroe St.,etc. 2,120.00 0 Oo. 2,120.00 2,120.00 

" Prospect,E.Front,etc. ) 7,911.40 8) 7,911.40 7,911.40 

wo Craig Road = ica) 1,600.00 0 1,500.00 1,500.00 


Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


fo) 
a Balance Cancelled Expenditure Balance 
© on Allot. Allotted for Re- Jan. 1 to on Allotment 
a onmout (contde) Name of Road Dec.31,1940 19 41 allotment Total Dec.51,1941 Deco.31,1941 
+ lee Boro Various sts. 1940 $ 121477 $ ) 121.77 $ 0 ) $ 0 
aed " me 194) ) 4,000.06 fe) 4,000.00 4,000.00 ) 
?Matewan " Broad Ste 0 1,000.00 fe) 1,000.00 0 1,000.00 
_—-«- “Middletown Twp. Atlantic Ave. (East 
ee. Keansburg ) 8) 6,000.00 ‘s) 6,000.00 ‘e) 6,000.00 
3 2 z Hudson & Thompson 
Aves.(East Keansburg) 116.19 9) 116.19 0) 9) 9) 
at . Woman's Hill Rd. 7,000.00 0 6) 7,000.00 0 7,000.00 
: My ‘ Mountain Hill Rd. 
3 Sece 2 33.36 0 53.96 0 0 @) 
. : a Various sts. 1941 re) 6,000.00 6,000.00 6) 0 0 
_ Millstone " Baird's Cor.e= 
a Sweetman's Lane 2,500.00 0 0 2,500.00 0 2,500.00 
: " Ely's Cor.-Eiler's Cor. 6) 1,000.00 1,000.00 9) 9) ) 
2 i“ " Clarksburg-Red Val. Rd. 
= & Ely's Cor.-Bilers Cor. 8) 2,900.00 0 2,900.00 0 2, 500.00 
; Neptune City Boro Hillside, Third, 
Summit ,5th Ave. 3,000.00 0 0 3,000.00 35,000.00 0 
Ae Various sts. 1940 3,000.00 0 3,000.00 fe) 0) a) 
" w: "1941 0 3,000.00 3,000.00 0) ) 0 
Ms “ Hawthorne, Avondale, 
=. Riverview Ave.,etc. 0 6,000.00 0 6,000.00 0 6, 000.00 
Neptune Twp. 7th, 8th Ave.,etc. 4,500.00 0 0) 4,500.00 4,500.00 
2 . Ninth Ave,.,etc. 0 4,500.00 8) 4,500.00 4,147.69 sea sl 
7 Pine Brook-Hamilton Rd. 
= (Surf. Treatment ) ) 630.00 0 630.00 9) 630.00 
 Oc5ean Bendermere Ave. 3,000.00 3,000.00 0 6,000.00 (e) 6,000.00 
. Roseld Ave. & 
* Allenhurst Ave. 1,321.78 0 fe) 1,321.78 1,321.78 0 
_ Oceanport Boro Port~-au~peck Avee, 
= Sec. 1 & 2(Bitetrt.) 0 2,000.00 0) 2,000.00 ) 2,000.00 
: Same Sec. 1 & hy 
Commanche Drive 90.83 0 90.83 0 a) 
Raritan Twpe Hazlet & Union Aves. 0 2,000.00 6) 2,000.00 2,000.00 
See Girt Boro Boston & Brooklyn 
Blvds., Sec. 2 @) 2,286.62 0 2,286.62 0 
Chicago, Brooklyn, New 
York, Baltimore Blvd. 0 2,000.00 2,000.00 ¢) 8) 
e ‘Various sts. (1939) 1.66 0) 1.66 | 0) 0) 
PiieecianM- _" (1940) __ 2000.00 2880 Syenie ORG AB as TB Bai Tee 


Motor Vehicle Fund - Towmship & Boro Aid 


rs (Construction, Reconstruction and Maintenance ) 
rt 
ond Balance Cancelled Expenditure Balance 
© on Allot. Allotted for Reo Jane 1 to on Allotment 
3 Monmouth(contd. ) Name of Road Dec.d1,1940 1941 allotment 1O-G a) Dec .51,1941 Dec. 51,1941 
_ % Shrewsbury Twp. Cranbury Brook-Wayside Hee Wea 4 Ree ere eee = en 
ay Road $ 0 Sire 71,600.00 $0 1,500.00 § “1,600.00 ¢ 0 
— ~«( * Pine Brook-Hamilton 
Sece 2(Surf, trt.) ) 2,430.00 @) 2,430.00 2,430.00 0) 
" " Shark River Sta. Road 147.27 0 147.27 0 re) 0 
So. Belmar Boro Seventeenth Ave. 0 1,000.00 6) 1,000.00 1,000.00 0 
a Spring Lake " Various sts. 1940 2,000.00 0) 159.09 1,840.91 1,840.91 8) 
. : Newark, Tuttle, 
a Monroe Aves. 0) 2,000.00 OQ 2,000.00 0 2,000.00 
E. - " " Various sts. 1941 @) 2,000.00 2,000.00 0 1) 0 
_ Spring " Hts. " Ocean Road 150.00 0 @) 150.00 150.00 0 
's : eee * Old Mill " & Mercer Ave. 0 595.17 6) 393.17 16) 593.17 
Be 7) | rr "i " Sec, 2. 
S Lake Ave.,etc. 13.40 10) 13.40 O 8) 0 
a , —" " Various sts. 1940(B.S.T. )2,000,00 6) 395.17 1,606.83 1,606.83 0 
) 2 ( " Lake, 7th Ave.,etc. O 1,000.00 0 1,000.00 @) 1,000.00 
Union Beach Boro Park . 2,000.00 0 2,000.00 6) 0 0 
_ Upper Freehold Twp. Ellisdale-Walnford- 
—— Allentown Sec. 4 3,965 49 O 490.37 3,475.12 3,475.12 0 
ie . ” Red Valley-Imlays 
Ke Hill Road 0 5,400.00 0 5,400.00 2,468.41 2,901.09 
_ Wall Twp. Manasquan River Bridge 
to Glendale Road fe) 4,500.00 J 4,500.00 0 4,500.00 
" : Marconi Road & 
Old Mill " 4,500.00 0 0 4,500.00 5,583.13 916.87 | 
a" x _ Sea Girt Ave. 4,000.00 0 0 4,000.00 4,000.00 Q 
| Maintenance & Repairs of Unimproved 
Twpe & Boro Roads 1941 O 50,000.00 0 50,000,00 50,000.00 ) 
County Balance 237 037 125,000.00 125,237.37 fe) fe) 0 
Dorris 
Boonton Town Vreeland Ave. ,Sec.l 577 68 6) 577.68 6) 8) 
Butler Boro Roosevelt ™ 6,059.17 ) ce) 6,059.17 6,059.17 
Cheatham Twp. Mt. Vernon " 10,500.00 2,123.71 0 12,623.71 12,623.71 
Chester " _ South Rd. (Storm 7 
eee Drain) 7,000.00 0) 36.47 6,963.53 6,963.53 
é * South Rd.Sec.1(Surface ) 9) 7,000.00 ) 7,000.00 6,932.82 
ille “ Savage Rd.-Morris Ave., 
Sec. 1. 8) 9,000.00 0 9,000.00 8) 


Twp. Basking 


cing Ridge-NewVernon 


i 


ah 


: ¥ ie rR 


, 
7 é 
ot? ie 


ui 
tC 
Se 
SWMorris (contd. Name of Road 
Jefferson Twp. Sparta-Oak Ridge Seo.2 
s (Newfoundland) & 
" Wl Sparta-Newfoundland 
Road Sece 3 
ae ead Same Sec. 4 
Montville " River Road 
Morris 4 Western Ave. 
= " Plains Boro Malapardis Road 
Passaic Twp. Long 26a) by Reeds 
‘ 8 % v " Se ce. 2 
Randolph " Randolph Ave. 
$8 ii] 


Rockaway Boro 
B | id 


"(French Drain) 


Beach St. 
Franklin Ave. 


Washington Twp. Long Valley-lFairmount 


Sec. 5 


Maintenance & Repairs of Unimproved 


Twp. & Boro Roads 1941 


County Balance 


Ocean 


Barns ne gat City Foro 6th St. 


ae 


" % 


=. i} 
Berkeley Twp. 


Beach Haven Boro 


Beachwood Boro 
a wW 


9th St. 
" Various sts. 1941 
Kentford Aveée, 
. Iroquois Sec. 2 
Various sts. 1941 
Lookout St. 
Various sts. 1941 
Brown Ave., Layton 
Ave.e, « Lawshe Drive 
Louis Ave., Sec. 2 
& Anglesea Ave, 
Louis Ave., Sec. 35 
Western Blvd. 
Altier Ave.,Harris 
St., Central " 


Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Mandalay Rd. (Normandy Beach) 7,500.00 


" Sec. 2 etc. 


' Silverton Rd. & Mercer Ave. 


Balance 
on Allot. Allotted 
Dece51,1940 1941 
239.83 3% O 
9,222.40 179.17 
@) 12,000.00 
510.97 @) 
(0) 11,782.35 
0) 6,000.00 
8, 000,00 0 
@) 9,000.00 
@) 6,000.00 
0 726.49 
566.54 O 
@) 9,000.00 
@) 7,000.00 
0 50,000.00 
148.26 125,060.54 
0 1,000.00 
800.00 0 
0 1,000.00 
3,500.00 8) 
0) 3,900.00 
3,500.00 @) 
O 2,000.00 
@) 1,796.79 
3, 500,00 O 
O 4,500.00 
0 4,500.00 
O 1,687.65 
O 
O 3,500.00 
0 4,000,00 


Cancelled 


for Re» 


allotment 


209.83 


1,000.00 
179,17 
510.97 

0 
0 
1,026.32 


> 6) 


726.49 
0) 

366.54 
0) 


0 
0 
125,208.60 


) 
38.23 
1,000.00 


emeoxewe) 


0 


1,796.79 
0 
4,500.00 


<0 
3,789.18 
0 


1,687.65 _ 


Troetrer 


8,401.57 
11,820.83 

0 
11,782.35 
6,000.00 
6,973.69 
9,000.00 
5,273.51 
726.49 

e) 
9,000.00 


7,000.00 


; 3,500.00 
2,512.55 


Expenditure 


Jan. 1 to 


$ 


Dec.31,1941 


0 


8,401.57 
11, 809.03 
0 
3,895.25 
) 
6,973.69 
0 
5,273.51 
) 
0 
0 


6,645.26 


50,000.00 


1,703.21 
0 
0 


0 
3,710.82 
3,499.59 

e) 


Balance 
on Allotment 
Cool, 1941 


piscthacltatcthne Dt estat shan! 


$ . 


Le) 


0 
11.80 
) 
7,887.10 
6, 000,00 
0 
9,000.00 
0 
726 049 
fe) 
9,000.00 


554.74 


0 

3,500.00 
0 

2,000.00 


1, (96602 
0) 


4,500.00 
0 


1,687.65 


Motor Vehicle Fund = Township & Boro Aid 


re. (Construction, Reconstruction and Maintenance) 
Ct 
ot Balance Cancelled Expenditure Balance 
e on Allot. Allotted for Re= Jan. 1 to on Allotment 
‘3 Ocean(contd. ) Name of Road Dec.31,1940 1941 allotment Total Dec.51,1941 Dece 31,1941 
® Brick Twp. Wavaous ate, 194) — 6. O° 8: = 4,000.00. §. 4,000.00 <5 =] a0 To 0” — eeeame nn 
Dover " Batchellor St. 6) 3,780.00 0) 3,780.00 0) 3,780.00 
8 : Dickinson Ave. 0 1,350.00 0 1,350.00 fe) 1,350.00 
" 3 Grover Rd. & Foster Rde ) 2,943.00 9) 2,943.00 ) 2,943.00 
. - Lillie Rd. & Bash Rd. 0 25727200 1) 2,727.00 0 2, leleve 
: : Spruce, Orchard Ave.,ete. 4,546.80 9) 0) 4,546.80 3,691.40 855.40 
; . zt Sunset Drive,N.Trinidad,etc. 4,135.97 10) 0 4,155.97 35222 059 913.58 
. : : Various sts. 1941 6) 10,800.00 10,800.00 0 0 0 
4 Eaglewood Twp. Homestead Ave. 6) 1,200.00 0 1,200.00 0 1,200.00 
3 bs va Willits Ave.,etc. 1,200.00 0 0 1,200.00 875.18 524.82 
__ -Harvey Cedars Boro Burlington Ave.,etc. 1,500.00 457.80 0) 1,957.80 1,957.80 0) 
3 2 : “ Various sts. 1941 ) 1,500.00 0 1,500.00 0. 1,500.00 
e Jackson Twp. Prospertown-Lakehurst Sec.35 3,500,00 0 559.78 2,960.22 2,960.22 0) 
a 4 - Third St, 6) 3,500.00 0 35,500.00 6) 3,500.00 
Lacey Twpe Cedar Creek Road 0 3,000.00 3,000,00 ) 0) ) 
e m " Haynes St.,etc. 3,000.00 0 86.47 2,913.53 2,913.53 0 
re z z Parker Ave.," @) 3,000.00 ) 3,000.00 9) 3,000.00 
-‘Lavallette Boro Bay Blvd.(1938) & 
Bond Ave. Drainage 1,495.54 6) 1,493.54 0 10) 0 
2 f Bond & Brown Avée 
(Drainage ) 0) Be Ad Gato 0 1,927.61 1,927.61 0 
. . Dover Ave. 2,000.00 fe) 665.72 1,334.28 1,055.48 278.80 
Little Egg Harb. Twp. Gail Rd.,Sec.2 @) 2,037.50 ) 2,037.50 0) 2,037.50 
9 $¢ 8 it Otis Bog Rds, 
Sece 2 3,420.00 ¢) 224,00 3,196.00 3,196.00 0 
: - y " Stafford Forge Rd. 
Sece l 1,500.00 fe) 9) 1,500.00 1,500.00 6) 
‘3 ia ey mrsame e'=. 2 580,00 fe) 9) 580.00 580.00 0) 
iy s C a ie. 3 0 2,686.50 0 2,686.50 0) 2,686.50 
2 . " Various rds. 1941 O 4,500.00 4,500.00 ) 0 0 
Long Beach Twpe Ocean Blvd. or 
Beach Ave. 3, 000,00 225.00 6) 3,225.00 3,225.00 0 
‘aw u “ oe Se0.22 O 4,000.00 9) 4,000.00 0 4,000.00 — 
Manchester “" Broadway Blvd.,Sec. 2 a 
a Morningside St. 3, 000,00 0) 0 3,000.00 3,000.00 0 a 
a -" School House Rd. " 2 ) 3,000.00 Gait 3,000.00 0) 3,000.00 — 
" Bonita Rd., Sec. 2 0 2,500.00 2,500.00 e) 0 Ov 
" Breaker St.,etc. ) 2,500.00 @) 2,500.00 0 
" Dollmore St. " 2,000.00 fo) ) 2,000.00 2,000.00 
Bora Cane Mav Ave. Ss 000.00 EY scope en? anton eB OO0% 00 1,082.26 


, iu af 
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Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 
t~ 


Ee Balance Cancelled Expenditure Balance 
a on Allot,. Allotted for Ree Jane 1 to on Allotment 
= Ocean (contd. ) Name of Road Dec.31,1940 1941 allotment To = a: Dec.31,1941 Deo. 31,1941 
‘9Ocean Gate Boro Lakewood Ave. $ 0 $ 3,000.00 ¢ 0 $ 3,000.00 § 0 € 3,000500 
Pine Beach " Penns Ave.,Sece2, 
ea Lincoln " etc, 3,500.00 0) 1.44 3,498.56 3,498.56 0 
" * Washington Ave.,etc. 0) 3,000.00 0 3,000.00 0 3,000.00 
Plumstead Twpe Archertown Rd. Sece2 0 3,500.00 5,500.00 0) ¢) 6) 
‘7 . Hawkin Rd., Sec. 2 3,000.00 0 0 3,000.00 9) 3,000.00 
is _ ‘ . aie ) 1,554.75 fe) 1,554.73 1,554.73 e) 
= A Nash Rd.,Terrace Ave. 3 
& Ice Plant Rd. 6) 3,500.00 9) 3,500.00 (6) 3,500.00 
Point Pleasant Boro North Rd., etc. 3,000.00 6) 1,014.95 1,985.05 1,985.05 0 
Pt. Pleasant " Passaic Ave. 0) 3,000.00 3,000.00 ) 0 6) 
i] 1 " ] " » Front, 
9 Estell,Layton Ave. 0 3,000.00 0) 3,000.00 0 3,000.00 
." iz : Rue Cambone, etce 4,092.89 ¢) 0 4,092.89 3,611.65 481.24 
i )6=S(C(‘( «#«#éeacch " Chicago,Princeton Aves. ) 3,000.00 @) 3,000.00 0 3,000.00 
— " .* " Arnold, Cincinnati " 0 2,500.00 fe) 2,500.00 0 2,500.00 
— " " Various Sts. 1940 3,000,00 6) 3,000.00 6) 0 0 
Seaside Hts, "WwW. Central Ave.Ext,. O 800,00 ) 800.00 0 800 .00 
Ship Bottom=-Beach 9th, 5th Sts. & 
Arlington Boro Barnegat Ave.,etc. 5,000.00 0) 024 2,999.76 2,999.76 0 
Same lith St. 0) 35,000.00 te) 3,000.00 6) 3,000.00 
_ So.Toms River " Dover Rd.Ext.,Torrey Ave. 2653 0 2055 0) 0 fe) 
Si Pe 1) St. 2,000.00 6) 240.18 1,759.82 1,759.82 6) 
ay - =o." Wirth St. 42.51 0) 42.51 0 0) 0) 
_ Stafford Twp. Stafford Ave. 1,200.00 e) ) 1,200,500 945.24 254.76 
_ Surf City Boro Various sts.(S.3rd,eto.) 3,000.00 ) 256.81 2,745.19 2,745.19 6) 
_ " " 4 "1941 0 3,000.00 ) 3,000.00 6) 3,000.00 
_ Tuckerton " Cox & Pharo Aves. 6) 1,000.00 0) 1,000.00 0) 1,000.00 
meee " Parker Bay,etc. 205.13 fe) 205.13 6) 6) 8) 
_ Union Twp. Howardsville Rd.,Sece2 4,000.00 ) 1.62 35,998.38 3,998,358 0 
—" E iW " ts fo) 4,000.00 0) 4,000.00 fe) 4,000.00 
Maint. & Repairs,etc. 1941 0) 50,000.00 ¢) 50,000.00 50,000.00 ) 
County Balance ‘ 200.98 125,114.17 125,200.98 114.17 0 114.17 
Passaic 
Blocmingdale Boro Elizabeth Ave. @) 4,000.00 0) 4,000.00 ) 4,000.00 
es "Vreeland "— 21.59 ) 6) 21.59 0) 21.59 
edon " Hobart ha 1,205.51 0. te) 1,205.51 1,205.51 6) 
Z Mountain " & 
: __Verein St. secant” 510.70 @) 310.70" Outs 3.310.70_ 
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Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


aa) 
ee 


‘ey 


Balance Cancelled Expenditure Balance 
a on Allot. pres for Re= Jan. 1 to on Allotment 
- Passaic(contd. ) Name of Road Dec.51,1940 1940 19 4 allotment Tot al Dec.51,1941 Dec. 31,1941 
é Hawthorne Boro Fifth Ave, Got? 500.0! hea 00 $ + 3 6) $ 7,500.00 $ 7,500.00 $ 0 
2 " Pie Seo. 8 6,500.00 fe) 6,500.00 4,584.22 1,915.78 
| is Pasadena Pl, 
Sece 2 826.17 0 826.17 ) 0 0 
My 4 Royal Ave. 134.27 10) 134.27 0 6) 0 
- : Washington Ave. 740.99 0 740.99 0) ) @) 
“Little Falls Twp. Muller Place etc, 6) 7,528.69 0 7,328.69 0 7,528.69 
: = Randolph " My 1,768.01 8) 1,768.01 6) 6) O 
Z - " Woodhull Ave.," 5,900.00 0) 2,028.69 3,171.31 3, lL7ledl 0) 
North Haledon Boro Linda Vista Ave. 
(High Mt.Rd. to Terrace Ave.) O 9,123.17 0 9,125.17 2,268.02 6,855.15 
% : Boro Suncrest Ave.,etc. 10,541.51 2,000.00 2,125.17 10,418.14 6,011.40 4,406.74 
Pompton Lakes “™ Colfax Ave. 337232 0 337.352 0) 0 0) 
¥ 43 si : / SOC. 2 6) 8,443.97 0) 8,443.97 8,526.03 117.94 
; vs : ss Lincoln " 114.37 6) 114,57 0 8) 6) 
Prospect Park " Brown een c O 8,000.00 0 8,000.00 e) 8,000.00 
: u ’ " Hoppner St., Fairview 
& Brown AveSe 8,500.00 0 0 8,500.00 2,312.71 6,187.29 
Ringwood Boro Conklintown Rd.,Sec.2 98.88 0 98.88 ) 0 0 
= My e Cupsaw Ave. 0) 7,550,00 0) 7,550.00 5,871.57 1,678.65 
; ue 4 Summit Rd.,etc. 3,299.92 6) 0 3,299.92 3,295.93 3.99 
s Mohawk Trail Sec. 2 6,000.00 0 1,050.00 4,950.00 2,551.34 2,098.66 
4 Garfield Place,Redmond St. 4,000.00 6) 1,299.60 2,700.40 2,484.86 215.54 
Hobart Ave.,Sece 2, 
Storm Sewer 5,000.00 0 2,855.81 2,144.19 2,144.19 0 
, " . McKenna Ave. & Bogert St, 0 4,000,00 4,000.00 10) 9) 8 
i, y be Lincoln Ave.,etc. 0 8,000.00 0 8,000.00 0 8,000.00 
-_ ." : Tracy " & Hobart Ave., 
oa Sec. 2 (Paving) 1,800.00 5,923.42 0 7,723.42 0 7,723.42 
| Tanase : Conklintown Rd.,Sec.2 98,88 0) 98,88 0) 0 0 
yn Twpe Hardwick Lane 0) 6, 500,00 0 6,500.00 ) 6,500.00 
Indian Road 1,290.05 0) 1,290.05 e) 0 0 
s . it Sece 2 697.28 10) 697.28 0 0 0 
2 : - ! u 3 8,000.00 0 1,579.51 6,420.49 0 6,420.49 
4 a 2 i Mo id 8,500.00 2,405.68 0) 10,905.68 0 10,905.68 — 
MW. Milford Twp, Warwick Tpk.,Sec. 6 & 
Drainage on Sec. 2 7590.06 8) 776.46 6,613.60 6,613.60 ¢) 
“ ‘ Nest Breok Rd. 4,500.00 776.46 @) 5,276.46 5,101.79 174.67 a 
: . x " Sec. 2 @) 8,500.00 0) 8,500.00 0 8,500.00 | 
_ Paterson Boro perees pores s peeete. 1,267.28 fo) 1,267.28 0 fo) fe) F 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


— 
i 
a Balance Cancelled Expenditure Balance 
“a on Allot. Allotted for Ree Jane 1 to on Allotment 
rj Passaic (contd. ) Name of Road Dec,d1,1940 1941 allotment Total Dec. 51,1941 Dec.351,1941 
SW. Paterson Boro Marcellus Ave.,etc. $ (e) $ 2,000.00 $ 2,000.00 $ @) 3 Orang 0 
ay S r Newby Ave.,; " 564.13 0 564.13 0 fe) 9) 
nl x : Passaic " etc. OQ 7,000,00 10) 7,000.00 4,871.98 2,128.02 
4 i 4 Peckman " " 427.21 ) 427.21 0 0 0 
Beonance & Repairs of Unimproved Twp. 
& Boro Roads 1941 ) 50,000.00 9) 50, 000.00 50,000.00 8) 
: erty Balance 14.11 125,015.99 125,000.00 50.10 30.10 
Salem 
Alloway Twpe Emmel Road ) 1,575.00 0 1,575.00 1) 1,575.00 

s , Lacy " 8,235.40 8) ) 8,235.40 8,255.40 6) 

% z Timberman Road 0 7,700.00 1,575.00 6,125.00 @) 6,125.00 

. Waterworks " 2,514.60 0 0 2,514.60 2,514.60 0 

klmer Boro Barton Ave., Penn St. 0) 2,000.00 6) 2,000.00 0 2,000.00 
Elsinboro Twpe Sinnickson Landing 
| Road, Sece 2 5,041.84 9,660.00 720.00 11,981.84 11,981.84 0 
 " 2 Same Sec. 2 (Sluice | 
3 Construction) 0 720.00 0 720.00 720.00 0 
: Lower Alloway Creek Twpe Long Bridge Rd. 1,242.85 0 1,242.85 0 8) 0 
| ‘: Pe ronlar St. 0 4,500.00 350.74 4,149.26 4,149.25 Ol 
" Penns Neck EMP: Harvard Rd. 1) 4,500.00 0 4,500.00 4,500.00 OQ 
" “d s Kansas " 4,500.00 @) ) 4,500.00 0 4,500.00 
: us x 2 River Dr.,Benson Ave. 85.13 fe) 85.13 0 fe) 8) 
Mannington _ 2 Bois Rd. 1) 5,400.00 1,800.00 3,600.00 3,599.46 004 
s : B= ESEGs e 0 1,800.00 0 1,800.00 1,800.00 0 
—* “Marshalltown Rd. " 2 2,000.00 6) oi 1,999.85 1,999.85 0 
Penns Grove Boro — Maryland Ave. fe) 3,000.00 fe) 3,000.00 0 5,000.00 
ee o " Pearl, Justice Sts. 2,950.00 9) 482.97 2,467.03 2,467.03 fe) 

i " S. Smith Ave. 1,250.00 fe) ) 1,250.00 0 1,250.00 
me." : " We. Union St.,etc, 2,700.00 .@) 0) 2,700.00 2,700.00 QO 
Pilesgrove Twpe Yorktown-Mannington Rd. 0 4,140.00 23.89 4,116.11 4,116.12 0) 

a; tts grove Elmer-Greenville . fe) 4,500.00 ) 4,500.00 0 4,500.00 
| . Palatine-Husted Rd, 5,800.00 0) ) 5,800.00 fe) 5,800.00 
ay = State Park-Willow 

Grove Sec. 2 9,538.59 9) 0) 9,538.59 0) 9,538.59 
" ‘New Bridge Rd. 0 7,700.00 196.75 7,503.25 7,503.25 0 
Belden & Church Sts. 1,218.39 fe) 1,218.39 fo) 0 0 
Fenwick, Morrison Ave. 0 1,565.28 0 1,365.28 9 1,565.28 
= Pledger Street _ 2 9) 1,218.39 fe) 1,218.39 1,080.00 138,39 
eee Seventh  " 0) 2,500.00 2,500.00 | ) 


is? 


ee 


Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


a Balance Cancelled Expenditure Balance 
C on Allot. Allotted for Re=- Jane 1 to on Allotment 
*:Salem (contd. Name of Road Dec.51,1940 1941 allotment Total Dec.o1,1941 Dec .o1,1941 
salem City Wesley St.,etc. $ $ 7,000.00 $ 1,366.28 ¢ 6,604.72 § @) $ 5,654.72 
= Upper Penns Neck Twp. Arbor Lane, Garden 
2 Lane ,etc. e) 2,558.00 0 2,558.00 2,558.00 6) 
2 . Georgetown Rde 2,962.78 0 0 2,962.73 2,962.73 @) 
: Maplewood, Pinewood, 
& Oakwood Aves. 0 4,500.00 0 4,500.00 4,500.00 ) 
: A Various sts. 1941 ¢) 4,500.00 4,500.00 8) 0 0 
" Pittsgrove Twp. Chestnut Island Rd., 
Sec. l ) 5,000.00 1,400.00 3,600.00 5,528.06 71.94 
‘ Same Seater 0 1,400.00 Le) 1,400.00 1,170.14 229.86 
Woodstown Boro Allen Ave,.,East,etc. 4,203.22 Phe?) 0 4,203.22 4,203.22 8) 
w Ashbrook Ave.,etce 0 5,400.00 ¢) 5,400.00 5,047.77 352.25 
Maintenance & Repairs of Unimproved Twp. & 
Boro Roads 1941 0 - §0,000.00 0 50,000.00 50,000.00 0) 
County Balance 0 125,024.48 125,000.00 24,48 fe) 24.48 
Somerset 
_ Bedminster Twp. Pluckemin-Burnt Mills 
E Rd. ,Secel (Paving ) 10,813.63 0 2,677.77 8,135.86 8,135.86 0 
a: at : Same " 4 0 13,677.77 0 13,677.77 0 13,677.77 
: Bernards " Martinsville - Liberty 
4 Corner, Sec. 5 19,000.00 0 6) 19,000.00 8,242.75 10,757.25 
f s . Same EG 0) 8,000.00 0) 8,000.00 0 8,000.00 
Bridgewater " Adamsville Rd. 4,500.00 fe) 534.60 4,165.40 4,165.40 0 
S Noe Bridge St. 10,000.00 189.83 fe) 10,189.83 10,189.83 im?) 
: 4 4 ; " Sece 2 0) 12,373.44 Le) 12,573.44 * 12,573 644 0) 
_ Franklin Wy Bunker Hill Rd. " 4 8,867.60 0 0 8,867.60 8,687.60 180.00 
3 e = Cedar Grove Lane, 
. Sec. 1 0 7,000.00 ¢) 7,000.00 0 7,000.00 
Green Ms Gold St. 0) 4,000.00 O 4,000.00 0 4,000.00 
_ Hillsborough " New Center-School 
4 House Rd., Sec, 3 6) 5,500.00 656.86 4,843.14 4,843.14 0 
No. Plainfield Boro Maple Ave.-Wilson Ave. 4,697.05 6) 0) 4,697.05 4,697.05 0 
_ Somerville Boro Adamsville Rd. 4,500.00 0) 334.59 4,165.41 4,165.41 0 
: West Cliff St. Sec.l fe) 12,000.00 0 12,000.00 12,000.00 ¢) 
hh Bound Brook HS Edgewood Terrace 5,575.93 @) 5,575.95 0 0 0) 
ag " Secec 4,500.00 ' 4,500.00 9,000.00 6) 0) 0 
i Madison St. & 
Louis Ave. 6) 12,575.93 fe) (12,575.95 12, 344.78 


Gillette-Watchung _ 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 


= e 
a Balance Cancelled Expenditure 
13 on Allot. Allotted for Re= Jan. 1 to 
Somerset (contd.) Name of Road Dec.d1,1940 1941 allotment Total Dec.351,1941 Dec.51,1941 
Warren Twp. Mt.Horeb Rd.,Secel $ 7,000.00 § 0 $ 0 $ 7,000.00 7,000.00 $ 0 
2 Watchung Boro Valley Rd., Sec. 4 
- & Crossway 12,616.29 0 0 12,616.29 8,807.87 5,808.42 
_ i Crossway-Valley Rd. 
Sece 4( Surface ) 0 12,000.00 0 12,000.00 fe) 12,000.00 
. Maintenance & Repairs of Unimproved Twp. 
& Boro Roads 1941 8) 50,000.00 0 50,000.00 50,000.00 0 
County Balance 8.12 125,315.06 125,000.00 525.18 0 3235.18 
Sussex 
; Andover Twp. Springdale=-Fredon Rd. 8) 700.00 0 700.00 700,00 ) 
- Branchville Boro Kemah Lake Rd. 6) 3,000.00 6) 5,000.00 0) 3,000.00 
BY Byrem Twp. ord Stanhope Rd. 6,000.00 0 0 6,000.00 4,795.88 1,204.12 
; e " " Sece 2 5,000.00 f°) ) 5,000.00 9) 5,000.00 
> il Amity-Mohawk Rd. " 3 6,000.00 fe) 0 6,000.00 4,665.99 1,334.01 
2 Frankford Twp. County Farm Rd, " 2 0 7,000.00 0 7,000.00 0 7,000,00 
: Si Plains Rd. Sec.2&3 8,000.00 8,000.00 0 16,000.00 0 16,000.00 
" “ ‘i " ao 8,000.00 fe) 8,000.00 0 0 0 
Frenklin Boro Davis Road 0) 8,000.00 0) 8,000.00 0) 8,000.00 
‘ - : Scott " 3,929.74 0 0 5,929.74 35929674 0 
Fredon Twp. Fredon-Springdale, 
Sec. 1(Surf. Trt.) 0 751.59 0 751.59 721.49 50.10 
* @ Same Sec, 2 751.59 0 751.59 0 0 0 
: : ‘“ Seer 0 6,500.00 0 6,300.00 0 6,500.00 
= creen " Dark Moon Rd, 0 2,500.00 1,509.29 1,190.71 1,190.71 Le) 
< iy 4 Greendell-Hunstville, : 
S Secs 2 & 3 (Surf. trt.) 159.90 Olga 0 159.90 8) 159.90 
“ " Greendell-Johnsonburg Rd. 46.44 0 fe) 46 644 0 46.44 
: ae Hunt sville-Springdale 0 5,000.0C 0 5,000.00 0 5,000.00 
a : Shotwell Road 8) 2,500.00 0 2,500.00 0 2,500.00 
_" Z " Sec, 2 0) 1,509.29 0 1,309.29 0 1,309.29 © 
_ Hamburg Boro Linwood Ave. & Oak St. 
a e600, 1; 2, S 6,000.00 6,500.00 8) 12,500.00 0 12,500.00 
a" "Linwood Ave. & Oak St. 
4 Sece 2 4,000.00 0 4,000.00 0 .¢) 0 
" ¥ "  Ave.,Oak St.Sec, 3 0) 2,500.00 2,500.00 8) 0 e) 
Hempton Twpe Myrtle GroveeLake Kemah Rd. | 
% Sece2, Mecca Lake Rd. 5,000.00 0) 0 5,000.00 4,591.61 608.39 
te " Paulinskill Lake, W. Shore 0 5,000.00 0 5,000.00 0 5,000.00 — 
"Shen Twp. Big peas 5 Road 6,500.00 ©) ) — 6,500.00 0 6, 4500400 — 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


7 
A Balance 
= on Allot. Allotted 
4 Sussex(contd. ) Name of Road Dec.31,1940 1941 
4 Hopatcong Boro Brookl yn-Stanhope 
Pe Rd. Sece 1&2 $ 8,485.34 $ fe) 
ii i Same " 38 0 10,000.00 
Me " IndiankMohawk Trails,Sec.2 450,00 O 
Lafayette Twp, Sunset Inn-Lim Crest Rd. 6,000.00 0 
Lafayette Twp. Statesville Quarry Rd. O 4,000.00 
Montague New Road Sec. 3 S47 654 6) 
| : ee rape 8) 5,000.00 
Newton Town Trinity st e O 10, 000. 0O 
Sandyston Twp. Bevans River Rd. 8,000.00 0 
4 , es : " Sece 2 0) 2,565 .00 
iu : Ridge Rd., Sec, 4 9) 2,500.00 
: e " i“ 5 0 1,742.55 
“ Ma Shaytown Cemetery Rd. 6) 4,000.00 
Sparta _ Lime Crest Rd. Sec.2 5,000.00 fe) 
: = Morris Lake Rd. " 5 2,545.62 te) 
: = Old Stanhope Rd. 5,000.00 0 
i, - * " Sec.l&2 7,500.00 5,000.00 
Stillwater " Hampton-Mt.Benevolence Rd. 4,000.00 293,01 
" z Ridge Road 4,000.00 0. 
Sussex Boro Lakeshore Drive 3,000.00 0) 
0" avs Highland Lakes-Canisteer Rd. 0) 4,000.00 
Moe Tavern Rd. (Surf.Trt. ) ) 3,000.00 
: . Sand Hill Rd, 6,000.00 6) 
ee" be : "(Bit.Surf.Trt. ) ) 1,500.00 
 Walpack " River Rde, Sec, 3 8,000.00 0 
4 s "3&4 13,000.00 10,900.00 
? 4 . ‘s : eee5 0 9,000.00 
Wantage Twp. Mt.Salem-Unionville Rd. 10,000.00 0) 
‘ : " Same Sec, 1 & 2 0) 16,000.00 
aa Quarryville-Wolf Pit Rd. 8,500.00 0) 
_ Maintenance & Repairs of Unimproved Twp. 
& Boro Roads 1941 0 25,000.00 
- County Balance 0 125,000.00 
C ord Twpe Lincoln Ave.,Sec. 35 15,009.00 0 
oa North Union Ave. 10,800.00 2,700.00 
eal Summit : 1,472.26 0 
Sweetland "9 000.00 0 


Cancelled 


for Ree 
allotment 


$ 
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35502 657 
805.18 
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8,000.00 
0 
2,900.00 
10,000.00 
0 
e) 


0 
125,000.00 


0 

0 
1,472.26 
6) 


Expenditure Balance 
Jan. 1 to on Allotment 
Total Dec.d1,1941 Dec.31,1941 
$ 8,485.34 ¢ 8,429.75 $ 55.59 
10,000.00 0) 10,000.00 
450.00 0 450 00 
6,000.00 5,272 661 727.99 
4,000.00 0 4,000.00 
547.54 0) 547 54 
5,000.00 0 5,000.00 
10,000.00 8,516.16 1,683.84 
4,497.63 4,497.63 8) 
1,759.82 1,759.82 6) 
2,500.00 2,500.00 0 
1,742.55 0 1,742.55 
4,000.00 4,000.00 ) 
5,000.00 2,869.18 2,130.82 
2,052.61 0 2,052.61 
0) 0 0 
12,500.00 6) 12,500.00 
4,293.01 4,293.01 0) 
4,000.00 3,938.95 61.07 
3,000.00 ) 3,000.00 
4,000.00 0 4,000.00 
3,000.00 1,307.88 1,692.12 
4,500.00 4,546.51 153.49 
1,500.00 880.57 619.45 
6) 0 0s 
23,900.00 5,579.76 18,520.24 
6,100.00 0 6,100.00 
0) 0 0 
16,000.00 0 16,000.00 
8,500.00 6) 8,500.00 
25,000.00 25,000.00 0 
0 0 0 
15,009.00 6) 15,009.00 
13,500.00 12,311.46 1,188.54 — 
0 .¢) @) ss 
ies ona D g O00 cO0s 7,587.00 1,615.00 


aes Bs 


Motor Vehicle Fund - Tovmship & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


a Balance Cancelled hxpenditure Balance 
= on Allot. Allotted for Re-= Jan. 1 to on Allotment 
» Union (contd, ) Name of Road Dec,51,1940 1941 allotment Teoct es) Dec.31,1941 Dec. 31,1941 
Sj Mountainside Boro New Providence } 
i Road $ 0 ¢§ 2,500.00 $ 0 § 2,500.00 }% 0) $ 2,500.00 
“; New Providence Boro Elkwood Ave. 8) 18,000.0C 0 18,000.00 0 18,000.00 
“Roselle Boro Thompson " 2,676.37 ) ) 2,676.57 8) 256 10cee 
eeerark " Coifax .“ fe) 11,000.00 0 11,000.00 0 11,000.00 
5 Valley Rd. & 
Beechwood Aves. 17,100.00 ) 0 17,100.00 0 17,100.00 
3 Scotch Plains Twp. Westfield Ave. 11,314.48 0 0 11,314.48 11,274.35 40.13 
a 4 . e 2 " Sece2 0) 14,400.00 0 14,400.00 ) 14,400.00 
Union Twpe Oakland " fe) 7,200.00 0 7,200,00 0 7,200.00 
: : : Union Ave. ©) 7,200.00 7,200.00 6) @) 0) 
a ie : Vaux Hall Rd.,Seced 5,830.51 0 0 5,830.51 0 3,830.51 
a s se es ere 22,500.00 0 ) 22,500.00 ) 22,500.00 
E 8 ae oor 5 0 16,300.00 0 16, 300,00 0 16,300.00 
Westfield Town Fourth Ave. & So. 
: a Chestnut Ave. 18,000.00 0 ) 18,000.00 16,354.89 1,645.11 
a 2 Gallows Hill Rd. 735.00 fe) 735.00 0) 0 0 
e i Brightwood Ave. 5,252 -36 fe) 3,252.56 0 ¢) 0 
e st East Broad St. 0 8,100.00 0 8,100.00 te) 8,100.00 
" : Windsor Ave., Ripley 
Place & Livingston St. 0 8,100.00 8,100.00 0 9) 0 
Maintenance & Repair of Unimproved Twp. 
& Boro Roads 1941 0) 50,000.00 ) 50,000.00 50,000.00 0 
County Balance 0) 125,752.36 125,492.74 259 662 0 259.62 
Warren 
Alpha Boro Warren St. 4,305.65 0 514.62 3,791.03 5,791.03 0 
Blairstown Twp. New Road, Rt. #8 to 
Stillwater Rd. 19,300.00 0 0 19,300.00 8,888.18 10,411.82 
s : Vail-Polkville 
<= ‘ Road 402.62 @) 402.62 ) 8) 0 
_ Frelinghuysen Twp. Dark Moon Road, 
Sec. 1 & 2 14,129.88 0) 0 14,129.88 13,057.79 1,072.09 
Hardwick f Blairstown-Still- 
— water Sec, l 
= (New Road) 3,600.00 0) 0 3,600.00 912.87 2,687.13 
ie . Spring Valley Road 
. MOGs cae 9,050.96 xe) 2,649.23 6,401.73 6,401.73 
mony Twp. Harmony Sta. Rde 94.72 0) 94.72 0 0 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


C Balance Cancelled Expenditure Balance 
He on Allot. Allotted for Re- Jan. 1 to on Allotment 
o Warren(contd, ) Neme of Road Dec.31,1940 1941 allotment 6.6 +8 2. Dec.51,1941 Dec.o1,1941 
(ood ements ee ED ee RED SU ao PSEC EEE ES 
3 Knowlton Iwpe Walnut Corner- . 
@ Blairstown Line Rd. $ fe) $ 9,000.00 $ 0 $ 9,000.00 $ 0 $ 9,000.00 
euiverty " Mountain Lake-= 
ee Great Meadows Road, 
pec. 1&2 7,494.89 0) 90,00 7,404.89 7,404.89 0 
" " Mt. Lake-Great Meadows 
Ee Rd., Sec. 3 §, 564.50 6) 5,564.50 0) 0 0 
a. . " Mt. Lake-Great Meadows 
- Rd. Sec. 4 & Sec. 3 fe) 17,364.50 fe) 17,364.50 6,593.16 10,771.14 
: Mansfield " Mt, Bethel Rd. " 3 ¢) 6,750.00 @) 6,750.00 6,748.54 1.66 
mee «Oxford " Race's Corner-Oxford 
’ Road 2,250.00 0 fe) 2,250.00 1,524.20 725.80 
. . " Same Sec. 2 fe) 11,600.00 0 11,600.00 fe) 11,600.00 
x Paha quarry " River Rd. Sec. 2 447.62 0) 9) 447.62 447 .62 0 
3 e "3&4 40,04 fe) 40.04 fe) fe) 0 
2 M4 ey " Les PAI ees: 6) 27.18 fo) 0) 0) 
; Phillipsburg Town Lock & Logan Sts. ¢) 10,950.00 8) 10,950.00 ¢) 10,950.00 
: a Roseberry,Metz " 18.02 0 18.02 0 0 0 
_ Pohatcong Twpe Still Valley-iiarren 
= : Glen=-Bloomsbury Rd. 214.39 fe) 214.39 0 0 0 
a ‘ " Various rds. & sts. 4,000.00 0 @) 4,000.00 ) 4,000.00 
3 Bee on " Murder's Bridge Rd. 7,682.55 ¢) 2,276.96 5,405.59 5,405, 59 07 
aa Boro Broad Ste 0 27,450.41 @) 27,450.41 21,821.28 5,629.15 
= " " Pershing Avee 52269 ) 32.89 0 0 9) 
_ White Twp. Race's Cor.-Oxford Rd. 9,000.00 2,000.00 8) 11,000.00 8,589.09 2,6L00gu 
_ Maint. & Repairs,etc., 1941 0 50,000.00 re) 50, 000.00 50,000.00 om 
County Balance 193.86 126,803.92 125,193.86 1,803.92 fe) 1,803.92 
$1, 787,003.88 *$5,801,815.97 $3,213,663.55 $4,375,156.350 $2,722,103.69 $1,653,052.61 
_ General Cancellation Fund 1,818.18 1,818.18 1,818.18 
a $1,788, 822.06 $4, 376,974.48 $1,6594,870.79 


$2,625,000.00 = 1941 Funds 
3,176,815.97 = From Cancellations 
*$5, 801,815.97 


Motor Vehicle Funds | 
Township & Boro Aid Maintenance 


ree) 
cl Balance Cancelled Expenditure Balance 
Ke on Allot. Allotted for Ree» Jan. 1 to on Allot. 
me County Dec.51,1940 1941 allotment Total Decedl, 1941 Dec.5l, 1941 
2 Atlantic $ 1G o7S40 71 1s 25,000.00 $ 0 35,794.71 $ 16,756.11 19,038.60 
ag Bergen 6) 25,486.50 6) 25,486.50 25,486.50 1¢) 
Burlington 12,778.92 25,000.00 45.01 87,735.91 37,592.51 141.60 
Camden 11,696.60 25,000.00 226.70 56,469.90 8,151.00 28,518.90 
Cape May 10,674.63 27,201.64 1,209.47 36,666.80 6,377.68 50,289.12 
Cumberland 3,003.14 25,000.00 0 28,003.14 0 28,003.14 
Essex 22,514.83 25,000.00 29,000.00 22,514.83 4,689.23 17,625.60 — 
A-*Caldwell Twp.,New Dutch Lane 6,325.24 8) 6) 6,525.24 0 6,525.24 
A-*Town Montclair-Claremont Ave.Sec.2 0 25,000.00 6) 25,000.00 0 25,000.00 
q Gloucester 14,576.07 25,000.00 0) 39,576.07 55,167.25 4,408.82 
: Hudson 0 25,000.00 25,000.00 0 0 Oo 
- *Boro of E.Newark-Sherman Ave, 1,260.76 ) 1,260.76 8) 6) 0 
A-*Town of Secaucus-Center Ave. 19,039.12 8) 789.35 18,299.77 18,299.77 0 
fox " " zo @Fifth St. 6) 2,000.11 6) 2,000.00 1,048.07 952.04 
2 *Town of Kearny=Hackensack Ave.,SrdSt. ) 25,000.00 0 25,000.00 15,612.71 9,587.29 
3 Hunterdon 12,758.34 25,000.00 6) 57,758.54 10,673.40 27,084.94 
3 Mercer 11,062.78 25,000.00 8) 36,062.78 18,804.15 17,258.63 
z Middlesex 14,967.62 25,000.00 1,502.39 38,665.23 7,723.94 30,941.29 
_ ~~ Monmouth 16,751.38 26,520.00 5,052.92 40,218.46 23,615.29 16,603.17 
a Morris 10,411.63 25,000.00 6) 55,411.63 9,457.23 25, 954.40 
Ocean 13,564.70 25,000.00 9.73 $8,554.97 12,375.08 26.179.92 
Passaic 14,569.31 25,000.00 0 59,659.31 14,990.02 24,669.29 
3 Salem 16,574.39 25,000.00 0 41,574.59 13,774.82 27,799.57 
 — Somerset 11,536.02 25,000.00 0 36,536.02 3,113.38 33,422.64 
Sussex 10,544.97 25,000.00 0 55,344.97 51,579.06 3,765.91 
Union 4,664.16 25,000.00 oad 29,298.42 0 29,298.42 
Warren 6,604.53 25,000.00 51,604.53 5,719.72 25,884.81 
$ 256,060.05 *4#$501,208.05 $58, aE 07 $ 779,360.03 $ 321,006.69 § 458,305.04 
Unallotted Funds 5,020.68 7,024.50 7,024.50 
$ 261,584.53 $ 786,384.53 $ 465,577.84 


$525,000.00 = 1941 Funds 
56,208.25 = From Cancellations 
**§581 , 208.25 
* Construction Work, In accordance with 


A = For additional funds see "Twp. & Boro 
Chap. #365 P. L. 1938 & Chap. #380 Pelieul lol. 


Aid Const., Maint.,etc." statement. 


Schedule #19 


Expenditures and Commitments for 


Purchase of Plant and Equipment 


for the Year 1941 


Description 
Autos 


Trucks 
Road Equipment 
Snow i 
Snow Fence & Posts 


Fernwood Garage Equipment 


Newark Garage Building 


TOTAL EXPENDITURES - 


Commitments as of Dec. 31, 1941 


Autos 
Trucks 
Road Equipment 


Snow . 


TOTAL COMMITMENTS ~ 


TOTAL EXPENDITURES AND COMMITMENTS 


BALANCE 


$ 93,110.44 
60,247.75 
55,929.57 
65,407.05 
12,111.95 

1,212.65 


7,958.67 


A 


$ 9,673.32 
7,196014 
45,997.90 


11,580.00 


ED 


$295,978.08 


74,447.36 


$370,425.44 


$ 6,168.03 
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Construction General: 


Salaries 

Traveling Expense 

Postage 

Equipment 

Supplies 

Telephone 

Miscellaneous 

Department Auto & Truck Use 


iieule Ae Projects: 


Salaries 

Blue Prints 

Outside Equipment Hire - Mileage 
Traveling Expense 

Supplies 

Equipment 

Postage 

Telephone 

Advertising 

Miscellaneous 

Department Auto & Truck Use 


Survey and Plans: 


Salaries 
Traveling Expense 


Outside Equipment Hire - Mileage 


Supplies 

Building & Grounas 

Rent 

Equipment 

Blue Prints 

Insurance 

Photographs 

Telephone 

Postage 

Purchase & Stores Account 
Department Auto & Truck Use 


Road Construction: 


Salaries 

Engineering Expense > 
Outside Equipment Hire = Mileage 
Equipment 

Advertising 

Photographs 

Supplies 

Building & Grounds 
Telephone 

Blue Prints 

Postage 

Purchase & Stores Account 
Department Auto & Truck Use 


Engineering and Inspection 
State Highway 


Schedule #20 


Expenditures to 
Dece 31, 1941 


$ 33,057.01 
101.74 
166.20 
373668 

2,423.01 
466.48 

5.15 
1,344.76 

$ 37,950005 


& 88,968.36 
21.85 
114.08 
1,566.30 
546.47 
396.64 
49.74 
1,703.09 
552.40 

2.94 
15,607.00 
“$i09, 528.87 


$333,894.97 
1,470044 
763.58 
9,729.70 
6,236.95 
9,090.14 
3,345.88 
6,160.10 
87.12 
402.10 
2,448.02 
453.26 
235.77 
30,836.06 


405,154.09 


$354,977.40 
659.80 
427.84 
776.57 
3,855.97 
122.23 
645.12 
3,121-51 
3,807.51 
28.71 
627.29 
234 
58,674.86 


$427,725.15 
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Engineering and Inspection 


State Highwa 
(2) 


Bridge Construction: 


Salaries ‘ 
Special Engineering Service 
Engineering Expense 
Inspection Expense 

Sounding Apparatus Expense 
Outside Equipment Hire - Mileage 
Supplies 

Equipment 

Postage 

Advertising 

Blue Prints 

Telephone 

Purchase & Stores Account 
Department Auto & Truck Use 


TOTAL ENGINEERING AND INSPECTION 


Schedule #20-A 


Expenditures to 
Dec. 51, 1941 


$ 157,675.57 
34,492.84 
476.40 
188.45 
596.81 
811.30 
1,868.48 
100.90 

41.53 
3,281.40 
944.98 
1,018.87 

© 86.85 
8,961.24 

} 210,545.60 


$1,190,891.76 


Schedule ;f21 


fe Engineering and Inspection 
J ee, County & Township Aid 


Expenditures to 
Dec. 31, 1941 


Salaries $ 258,099.01 
Engineering Expense 913,21 
Outside Inspection 2, 589.43 
Inspection Expense 6,718.29 
Outside Equipment Hire - Mileage 4,645.53 
Supplies 2,658.57 
Telephone 1,691.15 
Blue Prints 128.99 
Equipment 379 47 
Postage 4,784.84 
Miscellaneous 58.29 
Department Auto & Truck Use 24,722.87 


$ 507,388.95 


s 

i 
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Schedule #22 


State-Wide Highway Planning 


Federal Project 


Expenditures to 
Dec. 31, 1941 


Salaries $ 67,572.86 
Traveling Expense 59.85 
Outside Equipment Hire - Mileage 10,333.86 
Supplies 4,063.72 
Rent 7,564.75 
Equipment 4,559.24 
Blue Prints 1,469.40 
Postage 175.81 
Telephone 787 87 
Tabulator Rental 4,842.55 
Department Auto & Truck Use 888.23 


$ 102,118.24 
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Schedule #23 


Administrative Cost of Acquiring Right of Way 


Expenditure to 
Dec. 351, 1941 


Negotiation and Title: 


Salaries $ 159,868.42 
Appraisal Service 22,948.50 
Titles Dod ieee 
Traveling Expense 3,570 480 
Outside Equipment Hire - Mileage 252428 
Rent 45.00 
Building & Grounds 430.86 
Supplies 1,131.49 
Equipment 524.95 
Advertising 15.64 
Postage 811.88 
Blue Prints 906.87 
Telephone 1,858.84 
Miscellaneous 18.80 
Department Auto & Truck Use 9,877.19 
Condemnation : : 

Salaries $ 55,291.59 
Special Services, Attorneys, Appraisers, 

Witnesses, Condemnation, etce 25,950.54 
Condermation Advertising 1,615.39 
Traveling Expense 134.47 
Supplies 467.17 
Telephone 602 935 
Equipment 174.60 
Liscellaneous 5029 
Department Auto & Truck Use 4,221.44 

3 88,443.38 


TOTAL COST OF ACQUIRING RIGHT OF WAY § 295,414.71 


SO eee ees + 


Administration 


General : 


Salaries 
Special Services 
Traveling Expense 
Outside Equipment Hire - Mileage 
Supplies 
Equipment 
Telephone & Telegraph 
Maps & Blue Prints 
Postage 
Building & Grounds 
Rent 
Insurance 
Exhibits, Sign Work, Displays, etc. 
Photographic Supplies 
e Equipment 
Purchase & Stores Account 
Miscellaneous 
Department Auto & Truck Use 


Auditing and Accounting: 


Salaries 

Traveling Expense 

Telephone 

Supplies 

Purchase & Stores Account 
Department Auto & Truck Use 


Purchasing: 


Salaries 

Traveling Expense 

Outside Equipment Hire - Mileage 
Telephone 

Equipment 

Department Auto & Truck Use 


Expenditures to 
Ce S51, 1941 


Schedule #24 


Dec. 51, 1941 


$ 120,523.81 


$ 


123.25 


1,044.52 


524.10 


7,097.28 
2,829.02 
3,088.44 
9,202.98 
5, 525245 


765.64 
400.00 
951.54 
653.45 
772.18 
188.82 

2.53 


1,762.00 
13,325.92 


168,780.53 


29,247.68 


220.71 
258.84 
184.59 
2625 
12.20 


29,926.25 


12,639.70 


40.20 
519.74 
82.66 
70.88 


$ 


13,155.18 


Schedule 724-4 


Administration 
2 
( Expenditures to 
Dec. 31, 1941 
Laboratory: 

Salaries $ 142,862.90 
Credit for Outside Inspection 1,071.55* 
Outside Inspection 10, 844.25 
Traveling Expense - Testing 2,159.81 
- Inspection 916.17 

- Core Drill 1,110.45 

Outside Equipment Hire - Mileage 4,059.51 
Supplies 6,256.21 
Equipment 2,646.56 
Building & Grounds 632.206 
Telephone Leet less 
Heat & Light 2,871.05 
Water Rent 332.06 
Postage 1,150.96 
Freight and Express 1,882.32 
Purchase & Stores Account 8.59 
Miscellaneous 848.55 
Insurance 1,796.09 
Rent 240 00 
Department Auto & Truck Use 10,432.88 
—_————$ 

& 191,230.38 

TOTAL ADMINISTRATION EXPENDITURE & 403,090.34 
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Schedule #25 


Operation of Plant and Equipment 


Expenditures to 
Dece Sl, 1941 


eration of Automobiles: 
Salaries (Operators) $ 43,954.38 


Gasoline 40,022.50 
Oil and Grease 2,544.76 
Storage 5,946.86 
Tires and Tubes 6,496.81 
Garage Labor 40,525.33 
Parts = New and Repair 12,688.71 
Tools 521.235 
Supplies 5,769.89 
Traveling Expense 164.15 
Insurance 6,060.35 
Purchase & Stores Account 2,101.11 
Miscellaneous 1,240,10 
Depreciation 42,431.45 

$ 206,465.63 

Operation of Trucks: 

Salaries (Operators) C2310, 1 Tie? 
Gasoline 55,547.49 
Oil and Grease 5,944.93 
Storage MOK SENG 
Tires and Tubes 9,069.91 
Parts = New and Repair 20,150.86 
Garage Labor 50, 826.57 
Tools 586.939 
Supplies 7,994.79 
Traveling Expense 19.55 
Insurance 5, 382269 
Purchase & Stores Account 3,476.10 
Miscellaneous 322268 
Depreciation 78,798.45 

$ 556,367.65 

Operation of Equipment: 

Salaries teecatecs) $ 87,019.90 
Gasoline 21,154.91 
Oil and Grease 2,110.05 
Storage 4,124.26 
Tires and Tubes 1,977.82 
Garage Labor 26,557 651 
Parts - New and Repair 32,266.74 
Tools 673.29 
Supplies 4,939.75 
Insurance 3,969.60 
Traveling Expense 1.50 
Purchase & Stores Account 5,776.87 
Miscellaneous 45.44 
Depreciation 66, 745.96 


J 254, 565.58 
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“Schedule #{25-A 


| Operation of Plant and Equipment 


Expenditures to 
Dec, S1, 1941 


Operation of Garages: 
alaries 


$ 135,364.99 


Gasoline 174.94 
Oil and Grease 56.40 
Office Equipment 748.95 
Repair Parts 551.58* 
Tools 1,493.19 
Materials and Supplies 4,964.49 
Rent 3,180,60 
Heat and Light 5,542.52 
Freight and Express 1,562.47 
Telephone 4,085.28 
Tnsurance ° 2,509.08 
Outside Equipment Hire - Mileage 493.20 
Traveling Expense 194.95 
Compensation and Medical 2,857.52 
Postage 454,24 
Tabulator Rent 3254203 
Building and Grounds 7,472.07 
Maintenance and Betterment 6,157.90 
Purchase and Stores Account 3,808.22 
4,075.76 


Depreciation 


TOTAL COST OF OPERATION OF PLANT AND EQUIPMENT 


* RED figure. 


$ 187,837.22 


$1 ,204,254.08 


Operation of Buildings and Grounds 
Expenditures to 


148 West State Street: 
Labor 
Supplies 
Heat 
Light & Power 
Rent 
Miscellaneous 


Fernwood: 
Labor 
Supplies 
Heat 
Light & Power 
Water Rent 
Miscellaneous 


Newark: 
Labor 
Supplies 
Heat 
Light & Power 
Water Rent 
Rent 
Driveways & Grounds 
Miscellaneous 


Vineland: 
Supplies 
Heat 
Light & Power 
Miscellaneous 


Dover: 
Labor 
Heat 
Light & Power 
Water Rent 


Dec. 31, 1941 


eee eee eee 


$ 1576272 
100.42 

166.27 

339.79 
3,060.00 


1,744.12 


el 510593 
729.27 
2,183.38 
1,396.67 
329.41 

371.00 


S$ $3,204.34 
281.91 
1,006.18 
1,222.50 
123.06 

1.00 

1,824.47 


1,661.35 


$ 43.69 
242.84 
143.21 
544.02 


$ 57 254 
151,56 

29252 

7240 
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Operation of Purchase and Stores Account 
Expenditures to 


Salary 

Supplies 

State Purchase Fund Overhead 
Freight & Express 

Rent - Building & Grounds 
Insurance 

Department Auto & Truck Use 


Dece 31, 1941 


ae da att Be To es 


$ 19,271.44 
85.89 
4,342.45 

407 .02 

632.07 
1,694.79 
59.80 


S 7,175.82 


6,520.66 


9,524.81 


973.76 


205.82 


Schedule #26 


$23,998.37 


$26,473.46 


rhe 
tent verge hap. Smee aed rt 
vitae tiie 

wo Agadir: fe Sedo i 

. hy “ Weds i 


Schedule #27 


Distribution to Using Divisions 


Expenditures to 
Dec. S1, 1941 


Building & Grounds 


Divisions: 


Survey & Plans 


Equipment 
Division: 
Survey & Plans $ 64,510.25 
Construction General 1,344.76 
W. Pe Aw Construction 3,766.88 
Roads s 358,836.86 
Bridges - 10,213.05 
Negotiation & Titles 9,640.19 
Attorney General 4,221.44 
Administration 13, 517692 
Auditing & Accounting 12.20 
Purchasing 70.88 
Projects 23,874.56 
Laboratory 10,432.88 
Purchase & Stores 39.80 
State-Wide Planning Survey 888.25 
Maintenance 1,009,636.18 
Electrical 13,253.37 
Accounts Receivable 194.63 
$1, 204,234.08 


& 6,236.95 


Roads Construction RA al | 
Negotiations & Titles 430.86 
Administration 765.64 
Laboratory 652.06 
Purchase & Stores 652.07 
Garage Overhead 7,472.07 
Maintenance 1,831.55 
4 - Compensation & Medical 758.46 
Electrical PAP 8. 
$B. leo,poere 4 

Purchase & Stores Account 

Division: 

Operation of Autos $ 2,101.11 
“Pa " Trucks 5,476.10 
. " Equipment 3,776.87 
Maintenance 13,137.57 
Electrical 3,196.95 
Survey & Plans 2o0etT 
Laboratory 8.59 
Administration 2.55 
Garage Overhead 448.55 
Bridge Construction 86.85 
Roads My 054 
Auditing and Accounting 2020 


5 36,473.46 


dirs 54g 
2p 


i ody) 149 
. ee oS 


ie aed 


Primary Projects 
contracted for 
See Schedule #29 


Secondary Projects 
(Maint, Div.) See 
Schedules #60,#30A 


Total - 


Analysis of W.PoA. State's Share Amd 
as of December 31, 1941 


Total 


$1, 033,836.86 


692,407 87 


$1,726,244.73 


Expenditures 
to 


Dec.d1,1941 


$ 553,372.45 


461,047.04 


$1,014,419. 49 


Balance of 
Commitments 


Dec. 31,1941 


$ 327,301.56 


251,560.85 


$ 558,662.39 


* Projects for Balance not Determined. 


Schedule #28 


Balance 
Available 
Dece 31,1941 


$ 153,162.85 


$ 153,162.85+ 


A 
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TOTAL FOR PROJECTS 


W. P. A. Construction - Primary Project 
State Highway System 
Expenditures and Commitments 


January 1st to December 3lst, 1941 


Balance of Sponsor's Sponsor's Sponsor's 
Desorip= ‘Sponsor's Commitment Adjustment of Expenditures Commitments % Com- 
it. tion Commitments 19 41 | Commitments to as of pletion 
_Location — of Work Co Jan.1,1941 Projects . On Sh al Total 12-31-41 12-31-41 12-31-41 
Sec.#52, Port St.,Newark to ~ Somme EE TOE Erodects _ ih Rea MMR GN ays ye cM CR gr ey Qin e 
Neck Lane, Elizabeth Grading Ess.&Union $ 81,645.80 $ 0 $25,000.00 $ 6,194.78 $ 100,451.02 $ 100,451.02 $ 0 100% 
Ditto Material y 
forrfslt | m 14,478.66 0 i 0 10,482.24 3,996.42 3,996.42 0 100 
Marmora-Beesley's Pt. S.L.Re Conc. Cape May 14,922.27 0 ) 0 1,544,354 13,577.93 13,377.93 0 100 
Union Ave, to Valley Rd. Grading Passaic 76,519.52 0 i 0 0 76,519.52 27,060.89 49,458.65 99 
a is i 7 "Br. Const. " 3,809.26 0 i 0 0 35,809.26 1,136.22 2,673.04 100 
Cheesequake=-Browntown Grading Mid'sex 19,569.19 0 | 0 13,204.75 6,364.44 6,364.44 0 100 
Deans to Cranbury 4 bi 29,582.05 0 fi 0 4,453.61 25,128.44 25,128.44 0 100 
Lebanon Relocation e Kd 32,752.22 0 0 0 32,752 22 2,550.24 30,201.98 100 
Bordentown to White Horse Grade&Dr. Burl'ton | ( 
| & Mercer 11,039.97 ¢) i 0 2,751.27 8,308.70 8,308.70 0 100 
Bordentown to Robbinsville Ditto Ditto 13,715.49 0 ! ) 6,617.94 7,097.55 7,097.55 0 100 
Bridgeport to Swedesboro- . 

Woodbury Road Grading Gloucester 7,576.97 0) , 8) 3,894,88 3,482.09 5,482.09 0 100 
No. Branch to Somerville Grade-Drainage Somerset 74,827.50 0 k 0 33,505.18 41,322.32 28,444.52 12,878.00 100 
Sec. 1 & 2 = Materials only Stone Bergen & . 

Walls Passaic 11,906.61 0 fe) 10,349.51 1,557.10 1,557.10 0 100 
Sec. 8-E, East Grand St. to : 
Elizabeth Traffic Circle 

Shoulder Paving Rein.C. Union 18,713.70 0 : 0 35.92 18,677.78 18,677.78 0 100 
Sec. 12B & 13B Smith St. to 
Green St., Shoulder Paving " "“ Mid'tsex 11,683.68 9) | 2,100.00 9.87 13,773.81 13,773.81 8) 100 
Danforth Ave. to Hudson Co. 

Boulevard P. Mac. Hudson 50, 084.52 0 0 2,283.57 47,800.95 47,800.95 0 100 

So. Main St., Lambertville Rein.Conc. Hunterdon 141,070.55 0 \ 0 128,932.70#* 12,137.85 12,137.85 8) 100 
oA id is “ig Bridge : 7,700.00 fe) ' oO 6,090,17** 1,609.83 1,609.83 0 100 
Drainage & Shoulder Paving 

through Dayton Bit.Conc. Mid'sex 26, 566 .97 0 a 0 2,798.58 23,568.39 25,568.59 0 100 
Sece 3» Rte 6 at i 
Valley Rds to Passaic Ave. Grading Passaic O 219,402.59 .¢} 0 219,402.59 139,233.07 80,169.52 80 
Sec. 34, Embankment Widening ~ Essex 0 219,535.80 — 0 0 219,535.80 67,615.41 151,920.39 45 
Reserve for Contingencies 100,000.00 0) a 0 100,000.00 0 9) 0 


$747,764.93 $438,988.39 $27,100.00 $333,129.31 


ih 
i\ 


* Date of Completion Estimated on Number of 
Working Days specified in Contract, 
1 


** Balance of Project Transferred to State Highway System Fund 
see Road and Bridge Contracts Schedule #1A & 2A. 


Ne 


Balance of 


$ 880,674.01 $ 553,372.45 $327,301.56 


Schedule #29 


Date of 
Commnence= 


ment 


7-10=39 


1=2<40 
10-30-39 
11-9=39 
11-28-39 
11-14-39 
10=30=39 


11-10-59 
2-5-40 


9=1=-359 
5-26-40 


7-9=-40 
2-20-40 
9-25-40 
12-17-40 
12-16-40 
12-10-40 


527-41 
7-21-41 


Date of 
Com= 


pletion 
5-19-41 


1-6=41 
4=]15-42* 
12-26-40 
11-19-40 
4-15-41 
2-28-41 


11-18-40 
12-15-40 


5-14-40 
7-15-41 


6-3=41 
56-41 
7-23-41 
11-8-41 
9-1 8941 
11-13-41 


6-1-42* 
5-1-42* 


be awe Smee oe ee ee ee ee hf ‘aT i ite ry Doan ne Rie ‘hipaa 
/ 
We Pe Ae Rottenaele Projects Schedule ;730 
5 Expenditures and Commitments 
Jan. 1,1941 to ck laa 51,1941 
Balance of Balance of 
Sponsor's Total Sponsor's Sponsor's 
f WeP et Commitments Trans sft ers Allocations Expenditures Commitments 
Proj. Rte Location Description County 1014- Dec.31,1940 From Dec.51,1941 Dec.31,1941  Dec.51,1941 
Bell 45 Mullica Hill to Mantua Grading & Widening Shoulders Gloucester” G-2 $13,009.67 7 $ SEE ¥ 4,802.65 § 811.59. $ 3,991.06 
B=26 49 Port Elizabeth to Delmont Widening State Highway Cumberland 6=4 15,490.00 15,490.00 0) 9) 0 0 
BeS8 59 Indian hills to Oak Shade i" i Burlington 3=4 9,173.52 9,173.32 ) fe) 9) 0) 
B-58 48 Penns Grove to Biddle Creek Construction Storm Sewer Salem 17-6 10.00 10,00 6) 0 0) 9 
B-75 $1 Chester to Bartley Grading Shoulders Morris f14-7 3,230.00 ) 0) 3,250.00 9) 35250 200 
B-76 45 Woodstown to Oldmans Creek Widen State Highway Salem 17-9 9,770.00 9,770.00 0 0 0 0 
Be81 31 Between Woods Tavern & Royce { 
Valley Grading, Topsoil,C.1I.Pipe Somerset 18-4 12 575,00 1,575,00 ) ) 6) 0 
Be83 6 #£Great Meadows Constr. Storm Drains Warren 21-3 972.00 972.00 0 9) 0 0 
B-85 31 County Line to Chester Boro n Cobble Gutter Morris 14-12 3,200.00 6) 6) 3,200.00 6) 3,200,00 
Be89 SO L.V.R.R. and Pachers Island Conc.Pavement & Guard Rail Hunterdon 10-5 3,543.00 3,543.00 0 0 0 0 
B-129 44 Deepwater Const. Storm Drainage Salen 17-12 141.41 141,41 0 0 0 O 
BelS2 43 Haddon Heights Storm Drain Construction Camden | 4-59 1,736.18 6) 4,776.78 6,512.96 6,512.96 6) 
Bel35 4 Battle Monument at Chestnut 
Neck Drainage & Landscape Atlantic 1-29 279,97 6) 465.12 744,49 744,49 0 
B-156 40 Sece 6, Pemberton Twp. Landscaping Right of Way Burlington 5-37 280.49 fe) 202.69 483.18 483.18 ) 
B-138 49 Sec. 5, Millville Gravel Sidewalk & Drainage Cumberland 6-18 1,009.39 1,009.39 0) fe) 0 8) 
Be139 45 Borough of Lavalette Storm Drain Construction Ocean Plb-12 1,591.95 882.77 6) 509.18 509.18 8) 
B-141 4N "Ocean Port ponaks Storm Sewer Monmouth 13-53 1,636.47 1,636.47 fe) ) re) 0 
B-145 47 Franklinville is "& Sidewalk Gloucester 8-30 589.31 8) 16,870.55 17,459.86 17,033.67 426.19 
B-147 50 Corbin City-Estelle Manor Drainage,Topsoil & Seeding Atlantic 1-35 22420 0 S027 25.47 ) 25.47 
Be151 48 Sec. 19, Pittsgrove ‘ " Rene Salem 17-14 161.64 0 5,993.43 6,155.07 1,457.31 4,697.76 
B-152 4N,56 Eatontown=-Union Beach Const. Drainage Monm. 13-56 210.76 210.76 0) 0 ) 0) 
B-158 45 Camden Connecting Road Drainage Camden | 4=75 2,569.96 2,569.96° 0 fe) 0 ) 
B-159 48 Dutch Row Road,Pittsgrove Twp. Drain, Pavement, Curb Salem 7 15 32.18 $2218 8) 8) 6) 18) 
Bel61 45 Wi. Deptford & Mantua Twp. Drain, Curb & Gravel Surface Gloucester 8=34 45.10 e) 18.20 63.50 63.50 0 
B-162 S40 Sec. 1, Stafford Twp. Borrow, Excavation & Guard Re Ocean 15-13 9,727.52 6) 0) 9,727.02 6,358.40 3,569412 
Be163 25 Potts Mill Rd., Florence Twp. Drain, Curb & Headwall ain | 3-53 297.52 257452 fe) fe) 0 fe) 
B-164 27 Sece 6, at Lawrenceville Country 
Club " ene ih Mercer “11.34 88.60 88 50 0 8) fe) U 
B-165 45 Rt, 48 to Woodstown Boro Line " ,Curb,Pavement,Shoulders Salem (7-16 135.59 85.65 0 50.04 50.04 8) 
B=-167 39 Oakshade to Pemberton Road " ,Seed,Guard Rail maui (8-54 40,656.03 re) 5,214.40 45,870.43 13,455.65 52,414.78 
B-168 48 Sece 20, Pole Tavern Circle 
West Drain, Topsoil & Seed Salem “17-18 5,872.75 fe) 0 5,872.75 25250226 3,642.49 
B-169 47 Boro of Glassboro * Pavement, Topsoil ,Seed Gloucester | —- Ba 35 773.01 773.01 @) @) 0 0 
B-171 27 “ ="™ Roselle-Elizabeth Safety Island,Curb,Sidewalk Union 20-27 7,195.04 7,106.48 0 88.56 88.56 ) 
B-172 35 Keansburg Rd. Sta., Holmdel 
Township Storm Sewer, Topsoil & Seed Monmouth “13-73 252.06 252.06 0 Le) 0 0 
B-173 48 Tilton Rd. to McKee City Safety Island,Curd, Pavement Atlantic 1-41 le even oe 0) 0 12,272.62 8,556.91 5,715.71 
B-174 43 Sece 12, Mullica Twp. Storm Drain, Topsoil & Seed " 1-42 172.52 fe) 187.03 359.55 559.55 0 
Bel75 48 Between Pleasantville & 
Atlantic City Widening, Constr. Pavement " “14s 571.86 497.48 0 74.38 74.38 ) 
B-177 23 Smith Mills to Stockholm » State Highway Passaic 16-46 0 0 13,294.81 13,294.81 13,292.09 2-72 
Bel78 4 EE. Approach to Passaic Riv. Bre Const. Safety Island Pavt,. y 
& Shoulders Bergen | 2-68 378.80 559.60 0 19.20 19.20 0 
2-179 43 Galloway Township Storm Drains,Curb,Pavt., hi 
Seeding Atlantic 1-44 192.26 43.76 0 148.50 148.50 re) 
B-180 45 South Harrison Township Drainage Improvements Gloucester 8-40 23671 23.71 0 fe) 0 8) 
Be181 44,48 Carneys Pt. & Penns Grove [ & Traffic Island Salem (17-21 4,676.57 1,259.31 fe) 5,417.26 5,417.26 0) 
B-182 4945-49 County Line to Rio Grande " Shoulders & Slope f 
Protection Cape May 5826 41,456.00 41,456.00 fe) fe) fe) fe) 
B-183 4N,35 Boro of Belmar-Wall Twpe " Curb, Sidewalk & i 
Shoulders Monmouth i 0 fe) 11.61 11.61 11.61 
B-184 1 Palisades Ave. to N.Y.State Line Landsc.,Clearing,Rock Excav. Bergen — ae 33,896.79 @) 54,000.00 67,896.79 94,293.43 13,603.36 


W. P. Ae Better 8 
Expenditures 


Schedule #60-A 


> Balance of Balance of 
‘ ae Sponsor's Total Sponsor's Sponsor's 
i WP. # Commitments Transfers Allocations Expenditures Commitments 
 Froje Rte Location Description p_ 1014-__-Deo.51,1940, From To Dec.31,1941 Dec. 51,1941 Dec.31, 1941 
Y eo eer es arene ee Storm Drainage i = 711.00 § AAS AEBS) Gre le 2Be.eO” § ty. 26 eOD ‘case 
dak aisha eh * 39.82 37.02 0 2 680 2 80 0 
B=-187 43 Sec. 1lA, Winslow Twp. Conste, Drain & Curbs 1,550.25 1,485.35 1) 64.90 64.90 0 
B-188 $l Sere 1, Fort Lee " Rubble Masonry, Guard R. 13,422.41 0 fe) 13,422.41 3,758.98 9,683.45 
_ Be189 4 50, Englewood Twp. Storm Drainage 8.80 8.80 0 0 0 0 
| B=190 4 Oceanview Drainage, Topsoiling,Seeding 16.40 12.20 0) 4.20 4.20 9) 
ae ee ohclag eaianar a gia one Construct Storm Drain & Curb 1,642.92 1,062.18 0 580.74 580.74 0 
3 CCe ° on Rd. to 
New Road Const. Drain, Pavement,Topsoil 7,474.11 0 2,267.11 9,741.22 9,467.65 273.57 
Be194 53 Millstone Twp. Const. ™ & Shoulder 158.76 0 68.14 226.90 226.90 0 
Be195 27 Sec. 3, City of N.Brunswick Drainage Improvements 6,828.77 0 7,542.72 14,171.49 14,171.49 0 
ee aos a Be ee Twpe + ‘ 1,817.00 ) 3,000.00 4,817.00 4,173.78 643.22 
eCce 5, Red Lion Circ. to 
Buddtown Landscaping & Drainage 115,888.00 0 0 115,888.00 109,043.26 6,844.74 
B-198 45 Egg Harbor Drain, Pavement, Sidewalk | 5,286.61 fe) 7,317.07 12,603.68 12,384.38 219.30 
Be199 43 Elwood ii Gravel Pavt.,Topsoil  LeS7 3,156.33 10) 3,820.49 6,976.82 6,161.92 814.90 
B-200 47 Landis Twp.-Butler Ave. Drainage Cumberland 6-31 903.83 889,88 0 13.95 13.95 @) 
B-201 45 Salem City z Improvements Salem |§ 17-21 8,924.00 0 0 8,924.00 0 8,924.00 
ae 25 Robbinsville to Hightstowm Curb & Topsoil Mercer 28,270.03 28,270.03 0 8) 0 0 
Be204 47 & hia 
_ 48 (1927) Sec. 7 and 16 Franklin Twp. Drainage Improvements Gloucester 8-46 19,390.00 0 0 19,390.00 0 19,390.00 
B-205 Sl Sec. 11, Andover Road, Culvert & Drainage Sussex ye 19=8 39,462.00 0) ND 39,462.00 1,554.45 37 , 907.55 
if B-207 27 Stockton St., Princeton Drainage Mercer a 11-46 0 0 6,230.00 6,250.00 2,635.26 3,594.74 
 ~P=40 54 Hammonton-Landsville Rd. Topsoiling and Seeding, Exca- ey 
q vation, Storm Drain Atlantic 1-50 168,634.56 8) 0 168,634.56 137,424.15 31,210.41 
Fernwood Garage Blectrical Bldg. Mercer 392.53 .¢) 0 392.53 178.10 214,43 
N.Y.A. Hightstown Construct Garage _ 2,510.15 e) 8) 2,510.15 0 2,510.15 
NeYeAo 29 Lambertville Demolish Bldg. Hunterdon 2,080.34 8) 0 2,080.34 8) 2,080,354 
N.Y.A. 25 Woodbridge Const. Fence & Garage Middlesex 1,846.60 6) 944.51 2,791.11 2,791.11 0 
N.YeAe Fernwood Garage . Grease Building Mercer 547 .49 0 2,509.36 3,056.85 2,970.80 86.05 
Mavohs ig . # Photographic Bldg. i 35,426.88 0 0 3,426.88 448.34 2,978.54 
N.YeA. 29 & 25 Newark " Waterproof Garage and Office 
Bldge Essex 592.02 O 0 592 .02 0 592.02 
eNeYeA, 29 & 25 ‘i . Construction Oil House " 1,182.13 6) 0 1 iL WBZ eLS 564.93 €17220 
DeMeleAs Fernwood " Const. Maint. Storage Bldg. Mercer 0 8) 2,956.89 2,556.89 2,556.89 0 
 ~Pa26 4 Warmora to Beesley's Point Seeding Cape May -25 10) .¢) 32.00 52-00 32.00 .¢) 
_ B-208 48 Landisville Drainage, Improvements Atlantic — 0 8) 18,052.00 18,052.00 6,722.59 11,329.41 
* . Undistributed i 0 e) 15,529.84 13,529.84 13,399.40 130.44 
Reserve 26,975.68 7,977.95 0 18,997.73 0 18,997.73 
Totalse- $692,407.87 $148,708.02 $148,708.02 $692,407.87 $461,047.04 $231,560.83 
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\ ey 5 tf On ee er a hee 
4 Schedule #51 
Works Program Grade Crossing Fund 
Grade Crossing Projects Contracted for 
jects Previous to 1941 
Date 
% of of Date 
Contract Contin~- Adjustment Expendi- Balance of Com- Com- of 
} Bal. Owing gencies Ny Contingencies tures to Commitments pletion mence=- Com 
. Secs Local Name_ omy, hodee _ici-tl _iete@l__ _‘otel__ On Off Total - 12eS1-41_—=s12-31~41_12-31-41_ ment pletion _ 
Rde Deans Rd. at P.R.R. Grade , 
Crossing Elimination Middlesex WPGS 143 $ 0 $11,139.66 $11,139.66$ oOo §¢ oO $11,139.66 ¢ 0 $11,139.66 100% 9-21-37 8-30-38 
Force Account Work: My 
Rdg Penna. R. Re Co. " coal Wie 2,761.53 fe) 2,761.53 fe) f°) 2,761.53 ) 2,761.53 100 = - 
: State Highway Department i Riise 800.00 0 800,00 Oo 0 800.00 ) 800.00 100 - - 
ate Hwy. - State Highway Planning ee 
+“ Project = ° ) ) 0 ) 039 Cre 239 Cre 239 Cre ) - = 
ca 
i iy Ran 
TOTAL PROJECTS PREVIOUS TO 1941 - $ 3,561.53 $11,139.66 $ 14,701.19 $6 (OQ $ 59 Cr. 14,700.80 $ eo9 Cr. 14,701.19 
Projects Contracted for -1941 
Additional Railroad Cost of Const. , 
Allowed by the Government ve 
Rde Franklin Ave., Pennington 2 
Grade Crossing Elimination Mercer WPGS 138 § 2,492.81 $ 0 $ 2,492.81 $ 0 $ 0 Oi ie,892.81 13-2. 492.81" 8 0 100% 10<15=36 12-15-37 
i 
TOTAL - $ 6,054.34 $11,139.66 ¢ 17,194.00 $ Oo $ 0.59 Cr. 17,193.61 $ 2,492.42 $14,701.19 


oe 
in 


Analysis of Works Program Grade Crossing 


Elimination Projects as to Class of Projects 


- As of December 31, 1941 ~ 


jl 
i 


if 
ADS 


Balance of 
Fund Torus Expenditure Commitments 
State Highway $ Oe $ 0 $ 0 
County 17,195.61 2,492.42 14,701.19 
Town, Borough or City | (6) ve 8) e) 
e 
i vara 
$ 17,195.61 $ 2,492.42 $ 14,701.19 
8 


Unobligated Balance - $ 22,436.88 
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Schedule #52 


100% Federal Ata Program for 
Elimination of Hazards at Railroad 


Grade Crossings 
- Projects Contracted for Previous to 1941 - 


Adjustment of persion Balance of %Com- Date of Date of 

FeAe fe Contract Contine Dig’ 9) Saat Commitments pletion Commence=- Comple- 

Proj. _Local Name — Count Amount encies “rote | O fot aie 1941 Dec.e31,1941 12-31-41 ment tion 

EAGM 1 Old Hook Road, Closter N.Y.C.R.R. Bergen ¢ 1,627. 1,627.96 0 ~ 1,627.96 7 $ 1,627.96 § $ 0 100% 11-21-38 1-12-39 

2 Durie Ave., Closter & Hayworth 
NeY.C. RRe 2,928.00 ¢) 2,928.00 0 74.83 2,853.17 8) 100 11=-20=38 9=26=<39 
FAGS 3 Prealmess PANES’ Mountain View pas OQ 10,226.01 10,226.01 .¢) 10,226.01 6) O 100 5-1-39 12=5=39 
ER i Pbvoree 0 438,14 438.14 0 438.14 0 0 100 51-39 124-39 
eo Sh : " D.LedWe 
Force Acct. ‘ 110.90 0 110.90 4,090.25 ) 4,201.15 9) 100 - - 

FAGM 4 High St.,Summit-D.L.aW.R.R. Br, Union 0) 2,782.52 2,782.52 fe) 2,782.52 fe) 0 100 5-11-38 11-5-38 
"4 " Br. Appro. \. 0) 1,889.91 1,889.91 0 1,889.91 8) 0 100 5=-9=38 5-12-39 
wa See ee " Force a/c ¥ 152.04 ) 152.04 1,539.98 0) 1,692.02 e) 100 - - 

a \8 HOOSe rel t Ave. , Carteret, C.R.R. Mid'sex 597.24 5,105.75 at 502.99 0 0 397.24 5,105.75 100 12-4-39 9-25-40 
8 " —"'©.R.R. Overpass " 614.06 6,665.72 7,279. 78 0 6,665.72 614,06 0 100 12-4-39 8-8-40 
8 . " " Tuscarora Oil Co., , 
Force a/c W 1,013.00 @) ni ous. 00 6) 0 8) 1,013.00 100 = - 
if “ Ave., Carteret Western Union 
Force a/c Union 378.12 f°) 578. 12 0) ) ) $78.12 100 - - 
e.8 r Ave., Carteret, C.2.R. of 
. NeJ., Force a/c Mid'sex 7,555.959 315.93 ts en. 32 O ) 0 Tp eplase 100 - - 
FAGS 9 Penn-Reading S'shore Lines, Tilton 
Road Road Atlantic 1,428.81 2,948.78 4, 377. 59 6) 2,948.78 1,428.81 6) 100 3-11-40 10-10=40 
m9 ie Seashore Lines, " 
Road Bridge Mi 846.357 7,724.42 8,570.79 0 6) 485.13 8,085.66 100 1-29-40 10=8=40 
m9 a ik Seashore Lines, " i 
Road, Force a/c " 6,132.29 0 6,132.29 0) @) 0) 6,132.29 - = - 
: 10 LeVeRoR. at Grandin, Bridge items Hunt'n O 5,700.40 5, 700.40 0 6) ¢) 5,700.40 100 7-26-39 12-4=39 
i 10 st OO " tt Highway & 
Drainage items, Road Items " 0) 11,205.95 1 205. 95 6) 11,205.95 0 6) 100 7-26-39 5=20=46 
ee 20. ear ee erendan ill. Ver oR 
Force a/c if 662.76 0 662. 76 o) 0) o) 662.76 100 + * 
"10" " " * Preliminary Engineering . 4,900.00 0 4, 900. 00 0) 0) 0) 4,900.00 100 - - 
" 11 Penn-Reading S'shore Lines at 
Bridgeport Bridge Items Glouces. 0 5,546.26 3,546. 26 O 3,546.26 0) @) 100 9-1 -39 4025-40 
" 11 Penn-Reading S'shore Lines at | 
Bridgeport, Appro. Road Items Ny 6) 10,626.33 10, 626. 53 6) 10,626.33 0) O 100 9=-1<359 5-14-40 
. 11 Ditto above Hi 328,94 ** 0) "328, 94 ** O 647.350 976 .24** 0 100 = = 
eet. " Preliminary Engr. " 850,00 ) 850.00 585.87 0 1,435.87 0 100 - - 
" 12 Penna. Br. at Princeton Jct., 
Approach Road items Mercer 6) 8,236.40 © 8,286 440 0 8,256.40 0 6) 100 4-11-39 403240 
OS a 5 a " at Princeton Jct., . 
Bridge items z Ge 7,745.35 7,745. 35 ¢) 7,745.35 O 0 100 4-20-39 2=-7-40 
" 12 Ditto above P.R.R. Force a/c " 3,867.42 fo) 3,867 42 648.99 0 4,516.41 ) o - 
FPAGM 244 Penn-Reading Seashore Lines, 
West Berlin, Road Item Camden 22,047.23 Byelosl? Bit ee. 00 0) 6) 22,260.71 1,989.29 100 11=-4-40 7-9=41 

* 244 Ditto above Bridge Item . 26,057.54 5,260.71 7 025 6) 8) 26,051.08 3,267.17 100 11-4=40 5-19-41 
"# 244 " " Force a/c ig 6,895.86 0) 95.86 QO fe) 35,790.45 3,105.41 o ~ 
- 26h..." 7 Signal Flashers : 

at Boro of Berlin i 5, 950.00 @) Dy 30.200 0) 2,463.40 3,466.60 0) 100 8=2 9=40 11-18-40 
" 6B&26A Penna.-Reading S'shore Lines 

Haddon Ave. & Keys Milford Rd. 
(Road Items) Camden 71,987.14 Tel 90.1) 0 fe) 64,357.10 14, 820.15 100 205-4) 12=2=41 

ae ag Ditto (Bridge " ) " 163,584.10 16,352.54 0 0) 146,952.27 32,984.37 100 2-5=41 12-2-41 
s " Force a/c i 4,183.61 0) ) fe) fe) 4,183.61 * = 
s 8 " Preliminary Engineering id 8,622.50 Me 0) f°) 8,834.81 212 .31** - B 


(ie ite Ss i 


ee 


Pty 


a) ot 
Fishy i 


a nN bol 


eS 


Schedule #352=A 
P Rei lroad 


Elimination of fan 
Grade Crossin 


- Projects Contracted for ous to 1941 - 


ie Adjustment of Expenditures Balance of % Com Date Date of 
3. | Pere, Contract Contin- be _ Contingencies to Commitments pletion Commence- Com- 
TO} oF cal Name County Amount _ encies Total @. On Os ots Deced1,1941 Dec.31,1941 12-31-41 ment pletion 
“35 Lehigh & Hudson R. R. Co., Flashers as mT pee Tt GERIATR DETER ISR TC SS | Sse 
at Prices Rd. Sussex § 2,000.00 ¢) 2 »000,00 $ 0 $ 0) $ 0 $ 2,000.00 100% 10=22<40 12-24-40 
36 Ditto Fieshere at Mulfords Rd. \y 2,000.00 @) 25 000.00 8) 6) @) 2,000.00 100 10-26-40 12-24=40 
- kid " Tranquility Rd. Warren 2,000.00 0 2 2000. 90 ¢) 0 0) 2,000.00 100 11=-2=40 12224-40 
"AGH 82A Lehigh & New England R. R. on Rt. 
. #23, Sec. 8B at Sussex, Rd.Items Sussex 87,456.51 11,487.47 98,943. 98 0 ¢) 80,653.38 18,290.60 100 7-17-40 10-20-41 
fae; Ditto Bridge ‘ 27,067.25 12,004.14 39, O71. 37 0 14,683.89 24,387.48 0 100 7-17-40 9-4-4] 
‘ . Poree aye ue 589.66 f°) 589.666 fe) 0) 97.01 492.65 - ~ 
96B PenneReading RoR. at Rt. 49,Sec.16, 
at So. Dennis-Bridge Items Cape May 9,712.11 6,399.99 16 it au 8, 6,871.72 9,240.38 0 100 7-25-40 1-1 5041 
| . Ditto Road Item e Mn G2. 7b 528 16682476 68, 808, 24 6) | 6) 49,042.31 19,765.93 100 7-25-40 6-19-41 
Mg Force a/c ‘i i 2,803.16 0) a 803.16 0 8) 977 .0c 1,825.64 - - 
 *‘FAGM Bee (2) Bea (h oeCe 1 By Delecu «Rais hb 
Jersey City - Bridge Items Hudson 457.60 7,201.55 7,659.15 e) 457.60 ¢) 7,201.55 100 12-18=38 12-18-39 
" Ditto - Bridge Approach 62.40 923.21 985.61 0 985.61 0) ) 100 12-11-38 6=-8-40 
. - Western Union ' 1,480.50 0 1,480.50 0 0 0 1,480.50 = ~ 
= - Force a/c . 19.17 #* 0) 19.17% 0) 0) ) 19,17** = - 
cone - Water Works ' 2,472.00 0 2,472.00 0 O 0) 2,472.00 - 
Inspection and Engineering - 0) 0 bo, iit 4 25,154615 6) 100 ~ “ 
State Highway Planning Project = 14,588.52 14, 588,52 5,768.98 8,819.54 100 < = 
TOTAL PROJECTS PREVIOUS TO 1941 - S547, 289.40 $168, OERE $ 716, ii 52 $29, 558; 22 9 94, ra 68 $485, 661.85 $ 166,516.28 
Projects Gontraeeon for 1941 * 
—=FAGS 27A Central RR. & West Avec, eo 
Sewaren - Road Items Mid'sex $ 63,165.07 $ 6,314.93 $ 69,480.00 $ 0 $ 8) $ 28,489.88 $ 40,990.12 51% 4-6-4] 51-42 * 
. ph DAGtS Bridge 146,815.56 14,670.52 Leipesiaae te) ) 128,753.91 32,752.17 99 4022-41 1-28-42 * 
ea " Western Union Tel. Co. at 
West Ave.,Sewaren, Force a/c i 1,669.92 fe) Le £69, 92 0) ‘) 93.86 1,576.06 = = 
" Central RR. of NeJde at 
Sewaren Force a/c : 18,464.00 0) rd Os 0 0 12,008.87 6,455.13 s ~ 
a FAGM 30 DeLercWe CT. Crosse at ‘Danforth, eo 
7 Road Item Morris 22,599 225 242900 Ct 24,630.00 fe) 6) 25,647.19 982.81 99 5-1=41 4-15-42 * 
”~—C. «Ditto Bridge " iy 47,595.43 4,752.57 52, 348.00 i 0 fe) 37,056.20 15,291.80 100 4=] 4—4] 12-4=4] 
= " DeLeSMRR. Co. - Force a/c . 2,654.00 0 2,654.00 6) 0 681.52 1,972.48 - = 
n Western Union Tel. Co.-Force a/c iy 708.00 re) ag 0) ) 198.36 509.64 = - 
FAGH 31 D.L.di. at Riverview Drive, 
Totowa Boro - Road Item Passaic 43,384.83 4,335.17 47, valle 0 6) 13777559 33,942.31 30 8=-14=41 7-1-42* 
" Ditto - Bridge " i L27,967s95 le, 792.07 140,760.00 0 6) 27,246.15 113,513.85 29 8-1 4-41 7=-1-42* 
" D.Le&ii, ReRe Coe-Force a/c " 2,654.00 0 2,654.00 ) 9) 0 2,654.00 ie ~ 
" Western Union Tel. Co. Force a/c " 708.00 0) 708.00 0 8) ) 708.00 a - 
PAGS 34 Park Aves, Pensauken Twp. Flasher ay 
Signal, P.R.R. Force a/e Camden 6,974.66 0 6,974.66 10) 0 0 6,974.66 - = 
FAGM 144 H.Y.S.&W.R.R. at Fairview, ee 
Road Item Bergen 10,804.25 1,080.42 a°) O 0 11,884.67 7 8=4=41 6—1-42* 
Pr Atte Bridge " 61,597.45 6,159.74 0 e) 0 67,757.19 8 4-4] 6-1-42* 
" NeYeSekieReR. Force a/c iy 229.00 4 fe) ) 0 229.00 ~ - 
State Wide Planning Roun eue 20,263.00 0 (0) @) 20, cage - - 
TOTAL 1941 PROJECTS < 3 578,054.35 § De, SBS 19 5 } 0 $ 0 $271,953e05 § 550,456.09 
TOTAL PROJECTS PREVIOUS TO 1941 = 547,289.40 168,815.12 2e52 29,999.22 94,125.68 485,661.85 166,516.23 
TOTAL. $1,125,040075 goe2l, 149.01 el, 546, sect $29, 999.22 i 94,123668 $757,615.46 § 524,7Ddele 


: 


* Date of completion estimated on number 
Working days specified in the oontran. 


** RED figure. 


Schedule #33 


Balance of 1940-1941 Federal Aid Program 
For Elimination of Hazards and Railroad Grade 
Crossings as of Dece 31, 1941 


FA. Project Local Name County Amount _ 
FeAeGeMe 25-A (1) Height Ave., Berlin Borough 
Penn-Reading Seashore Lines Camden $ $3,981.48 
“ 28-A (1) Howe Lane, Penna. Railroad Middlesex 181, 750.00 
" 32 (1) Penn-Reading Seashore Lines 
at Red Bank Ave., Woodbury Gloucester 59,425.00 
" 33 (1) Penn-Reading Seashore Lines 
at Morgan St., City of Camden Camden 250,270.55 
FedeGeSe 49-4 (1) Rt. 39 & Penna, RR. at 
Mile Hollow Burlington 69,250.00 
. 66=A Rt. 4, Erie R. R. at Fairlawn Bergen 175, 000,00 
“4 68=A Lehigh Valley RoR. at Walnut 
Ave., Cranford Twp. Union 85,000.00 
$824,677 Ol 
Balance Unobligated 38,908.15 


erste EES 


TOTAL FEDERAL AID FUNDS ON PROGRAM, DEC. 51, 1941 = $863,585.16 
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d Commitments Schedule #64 
Feeder Roads 
Ald O% 
ad for Pre 
az. - 
je of 
a mire pete aes i Expenditures Balance Come Date of Date of 
Oj. Name of Road nore my ° neies djustments to Commitments pletion Commence- Com-~ 
F.A.S. 7C(1) Allamuchy-lackettstown Warren Calvert ep ea ty pee ee. Tot On a ae Total Dec, 31,1941 Dec, 31,1941 12-31-41 ment pletion 
: 3 " " " Pcs se 252.99 215.29 $ ce: Oe 0.7) (57 465.28: § 23090 237.38 100% 4-25-40  8-9-40 
" i4B(2) Stockten meni E shh ide 2183.02 15,429.35 47,612.37 0 0 47,612.37 27,281.77 20,330.60 100 4—_25=40 7=19~41 
neton Hunt'n Bit." 2.39 45,860.12 4902.61 65 
" Meat SeNGER en AL Goce cules Gok, he ee DSewe noe : 0 50,762.73 15,491.32 35,271.41 100 10-21-40 9=23=41 
" 15 x . ; ° ‘ AY 244,47 0 0 0 100 4-3-40 7-13-40 
" 18A Pittst ats, a Bridge - 0 165.58 165.58 0 165.58 0 0 O 100 52-40 7-26-40 
a ee te Rde, i 
eC. Hunt'n Hot.Pen. 1.34 5,777.49 2.187.64 
. Para a cee. Gea, & Gack Glin oe Loose ae cance yee 0 0 7,965013 2,261.30 5,703.83 100 7-15-40 7-3-41 
e5A Cuthbert Bridge Suen ee dioe Wh iec. Seer bigs 0,000.61 0 8,956.20 1,044,41 1,044,412 0 100 3-12-40 7-22-40 
- aes i Pre tiececk ee eee seer 2 ea 11.65 0 0 11,539.31 5,367.69 6,171.62 100 1-15-40 7-240 
: e en e ei : oe - a 
"  -1193(1) Cream Ridge-Hornerstown Mon. & 8"Sur.tr. , 7 2 : : ae ume re ee 
Ocean Gravel 2.862 5,818.35 7,186.46 13.004.8° 
"  y19¢(1) Bridge eer ae 2818, M 1 fe) 7,186.46 5,818.35 5,818.35 0 100 4013-39 7-30=40 
Beams 50 ft. 0 1,917.16 1,917.16 0 1,917.16 f -l- 14-40 
. san Monmouth Rds, Sec, 2 Mone & Ocean 6"Grav. 4.703 571.65 1,842.65 2,414.80 0 1,963.26 sees iio) g as ay ee 
s Gh ie Ne aati ? ; ats 184,71 2,054.84 2,239.55 0) 2,054.84 184.71 184.71 O 100 9-9459 12-28-39 
a onmou os Sece 5" Ee 4,652 4,355.86 612.11** 3,743.75 0 0) 3,743.75 4,113.06 369.314* 100 1011-39 11-28-40 
56C(1) (4 Timb.Brs,.) “ o 4,203.65 3,205.00 7,408.65 0 0) 7,408.65 3,410.19 3,998.46 100 1-4-40 4~11-40 
TOTAL PROJECTS PREVIOUS TO 1941 ¥ 108,649.34 $52,268.80 $160,916 14 > O $22,487.97 $138,430.17 § 69,554.49 § 68,895.66 
mM 
Projects Contracted for 1941 
¥ By 
FeA.S, 235A Cuthbert Rd. Ext. Camden Rein.C. 1.524 § 70,714.40 § 7,071.44 $ 77,785.84 § One O $77,785.84 $ 63,277.38 $ 14,508.46 100 8=25-24 121-4] 
"408 Old York Rd. Burl'n Gravel 5.760 36,413.60 3,636.40 40,050.00 0) fo) 40,050.00 19,702.12 20,347.88 87 B=22041 51-42% 
41A Laurel Lake Bridge Camden Rein.c. - 31,245.08 3,114.92 34,360.00 fy) 0 34, 360.00 26,268.91 8,091.09 100 7-14-41 11-14-41 
hae. Lambertville-Paptistown Hunt'n 7"Pen.M. 3.19 81,116.43 8,103.57 89,220.00 fe) 0 89,220.00 64,206.25 25,013.75 100 7-1-41 12-31-41 
n 438A Brunsw. Pike Rd. Secel 7"C. 2.84 86,644.75 8,655.25 95,300.00 0 fe) 95,300.00 73,474.88 21,825.12 100 8-19-41 12-31-41 
ON? Wiley Road Salem 6"Earth 0.712 16,034.90 1,595.10 17,630.00 fs) fe) 17,630.00 15,014.30 2,615.70 100 4014-41 8-31-41 
ae Game Creek Bridge " BreR.C. 23,530.20 2,359.80 25,990.00 fo) re) 25,990.00 23,187.80 2,802.20 100 4u2]-4] 8-31-41 
" ATA Raccoon " " Approe Glouc. 7"&8"RC 0.187 16,984.50 1,698.45 18,682.95 fe) 0) 18,682.95 3,947.85 14,735.10 31 1-1-42 51-42 
a Maz hk " 5 PO Bare. we 50,266.00 5,026.60 55,292.60 fo) 0 55,292.60 28,476.86 26,815.74 89 7-30-41 41-42% 
wee)? SA Kingwood=Byram Rde Hunt'n Mac. 1.767 41,326.95 2,066.34 45,595.29 ) 0 43,393.29 6) 43,393.29 0 S-le42 0-8-1 52-42% 
"50,51,52A Bridge Approaches Reale FELT Wis 12,938.56 1,293.80 14,232.36 0 0 14,232.36 0 14,232.36 100 8-12-41 10-31-41 
xt chee 3 Bridges | . Rein.0.) = 58,976.86 5,897.60 64,874.46 0 0 64,874.46 66,918.84 2,044,38%* 100 5e26-41 10-31-41 
" 59 Church Bridge " AS aes 5,691¢70 568.30 6,260.00 0 0 6,260.00 6,231.55 28.45 100 Sell-41 5-22-41 
"554,56,57,58,59A Bridge Appros. Burl'n Fill - 8,694.85 869,00 9,563.85 0 0 9,563.85 0 9,563.85 80 8-15-41 4=1-42% 
Ditto Const. of 5 Bridges Pe MRR Oe aS) 62,914.94 6,291.00 69,205.94 0) fe) 69,205.94 39,890.97 29,314.97 80 6-30-41 41-42% 
F.A.S. 60APlan.Studies at Ft Monmouth Monm. Survey - 4,000.00 0 4,000.0 0 ) 4,000.00 0 4,000.00 - 2 - 
Mii hess tt " Bet Dix Bay inv niin i 13,205.00 ) 13,205.00 ) 0 13,205.00 0 13,205.00 
we ggeal " na) Moi " 1,605.34 fe) 1,605.34 0 0 1,605.34 0 1,605.34 - ~ - 
. 63A Ditto Ft Dix Barracks Area Burl'n " 798.91 0 798691 0 r 0 798.91 0 798.91 = “1 5 
" 644 " at Cape May Cape May " ms 5,000.00 fe) 5,000.00 fe) 0 5,000.00 0 5,000.00 - ~ 
Bt icra: wwii aie Mate | dN ta ph 5,000.00 0 5,000.00 te) 0 5,000.00 0 5,000.00 = " 
" 674 Rt 6 Denville-Picatinny Arsenal Morris 6.75 20,000.00 0 20,000 3 0 0 20, 000.00 0 20, 000.00 


TOTAL FOR 1941 PROJECTS 


INSPECTION AND ENGINEERING CHARGES PAID 
BY THE GOVERNMENT 


TOTAL PROJECTS 
** RED figure. 


$ 761,852.31 110,516.37 $872,368 


in the Contract. 


a ON OOP EROS ee ay ee 


PUN es a 
AanATe tl ane 


68% 0 


* Date of completion estimated on Number of working days se 


9,237.03 


9,237.03 


$711,450.64 $ 430,597.71 $ 280, 852.85 


0 


$22,487.97 $859,117.74 # 509,369.25 $ 349,748.51 


Schedule #35 


Secondary and Feeder Roads Find 
Balance of Construction Program 
Not Under Contract 
As of Dec. 31,1941 


Project if Name of Road County Total 
FeAeSe #71A Advance Planning Studies on 
Access Roads to Bayonne Naval 
Dry Dock and Supply Base ‘Hudson Co. $ 5,000.00 
Balance of Projects Not Determined 124, 847.76 
$129,847.76 
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Cash 
Federal Aid 


Cash 
Federal Aid 


Cash 
Federal Aid 


Cash 
Federal Aid 


Rage TS 


ASSETS 


ASSsTS 


ASSETS 


(A) 1941 Federal Aid Allotment of $223,025.00 included 
with State Highway Department Funds. 


* Deficit Awaiting Reimbursement from U. S. Government. 


Federal Works Program W. P. Ge. Grade Crossing Fund 


State of of New Jersey 


Wiis 


Statement of Assets and Liabilities 
As of Dec. S], 1941 


GilvA Blob £0 BS 


$ 0 i Balance of Federal Aid Projects Not Contracted for 
9,555.12 " 
Pies ene are | 


PMA Lis kL L BS 


$ 29,497.36* \ Bridge Contracts 
66,635.43 " Contingencies 
Balance of Federal Aid Projects Not Contracted for 


$57,150.07 


Federal Works Program <- Elimination of Hazards and Railroad 
Grade Crossings 


bP A aie A Sols Ok 


$ 46,252.98* | Road Contracts 
 1,434,591.26 ¥ Bridge " 
State Planning Project 
Balance of Federal Aid Projects Not Contracted for 


$1,588,5358.28 


Federal Works Program - Sécondary & Feeder Roads 


Lit A Bn Lee Lies 
$ 56,791.81 Road Contracts 


422,804.46(A) Bridge " 
i Palance of Federal Aid Projects Not Contracted for 


§ 479,596.27 


$ 9,353.12 


3 9,555.12 


$ 3,561.53 
11,159.66 
22,436.88 


$ 37,138.07 


$ 144,874.87 
350,795e71 
29,082.54 
863,585.16 


Jl, 388,538.28 


$ 247,821.87 
101,926.64 
129,847.76 


$ 479,596.27 


Schedule #56 


Schedule #37 


Rear lL TULAT ION 
OF 


BGO Wie Ss Ree Cer Vv ABLE 


| DECEMBER31,1941 


Schedule "A" State Departments --------== $ 9,893.50 
Schedule "BY Counties & Municipalities -----«@ 25041669 
Schedule "C" Public Utilities ----««<«-== 397,814.64 


Schedule "D" Outside Parties ---# «se "ee 82 5425.90 


$ 492,675.53 


Note Not included in Statement of Assets 
and Liabilities by ruling of the 


Attorney Generale 


Bliatwletaleawieiaea =. - = @8@ se =e a 2 ese =| es 22+ se 7s eer @ ° 


oh ey 
Cin, eae 
pte a a 


NAME 


| Attomey General's Office 
Civil Service Commission 
Commerce & Navigation, Dept of 9/15/38 
Governor's Office 


Institutions & Agencies, Dept. 


N. J. 


Ne Je 


State Finance Dept. 
Sanit. at Glen Gardner 
State Dept. of Labor 


State Motor Vehicle Dept 


Stete National Guards 
State Palnning Board 
State Police 

State Purchasing Dept. 
State Purchasing Dept. 
Quartermester General 


Rehabilation Comme 
State Village Skillmen 
State Tax Depte 


| Ne. Je Unemployment Relief 
Rutgers College Trustees 
Secretary of Defence 
Secretary of State 

State House Commission 


i wo mee re er, 


Schedule #37-A 


ACCOUNTS RECEIVABLE 


AS OF 


DECEMBER 31, 1941 


STATE DEPARTMENTS 


BILLED 


3/31/36 
6/12/33 


10/31/41 


6/30/39 


11/25/35 


9/16/40 
6/30/34 
7/11/29 
9/15/32 
3/15/38 
8/21/34 


10/15/36 
12/21/37 


2/28/35 


2/15/35 
4/30/40 
4/15/35 
1/15/34 
6/30/37 


11/24/41 


9/16/35 
8/24, 36 


DIVN. 
Eq o 
wt 


Electe 
Ede 


eae Ee Ng 


Const o 
EGe 
ae 


DESCRIPTION 


Repairs to Dept. Car $ 
Rental of trucks 

Repairs to bridge 

Repairs to Cadillac 

Rental of trucks & material 
Repairs to car 

Sale of tools 

Rental of truck 

Rental and repairs to cars 
Gas, Oil & Labor 

Rental of trucks 

Sale of gromets 

Testing 

Repairs to car & truck rent 
Rental of garage repairs car 


AMOUNT 


142.20 
47.58 
188.88 
884.76 
94.58 
370.56 
6.09 
45.00 
131.05 
478.97 
48,75 
3.05 
Vell 
107.08 


1,302.13 
Rental of trucks 12.75 
Sale of tools 117.94 
Rental of truck 8.00 
Ficks, shovels ecte 484.90 
Extra width Rt. # s 28 2,919.75 
Supplies for Buick car 110.94 
Rental of Car & Truck 5335.70 
Rental of Trucks 2247.75 


& 9,893.30 


Schedule #37-B 


ACCOUNTS RECEIVABLE 
AS OF 
DECEMBER 31, 1941 


COUNTIES & MUNICIPALITIES 


NAME BILLED DIVN. DESCRIPTION AMOUNT 

| Bergen, County of 11/30/41 Lab. Testing $ 15.00 
| Camden, City of 8/30/40 * Testing 50.00 
| Camden, County of 6/16/41 Testing 90.00 
Essex, County of 10/31/41 " Testing 354.96 

| Moorestown, Township of 6/24/40 * Testing 81.00 
| New Brunswick, City of 7/31/41 ™ Testing 35.00 
| %Jewton, Board of Education 8/24/36 " Testing 58.28 
Rahway, City of 7/31/41 Elect. Installation traffic signals 738.14 
*Sussex, County of 5/29/22 En. Federal truck perts 1,080.86 

| *Sussex, County of 8/15/27 Lab. Testing 38.45 
$ 2,541.69 


Note * Referred to Attorney General for Collectione 


my jaa) hn! 7 


Schedule #37-C 


| 

ACCOUNTS RECEIVABLE 
| AS OF 
DECEMBER 31, 1941 


PUBLIC UTILITIES 


NAME BILLED DIVN. DESCRIPTION AMOUNT 
etiautic City R. Rs Co. 11/30/33 Br. Const. Rt. # 47 Grade X $ 127.60 
Dew & We Re’ R.' Co. 10/31/41 R of W. Rental of Land 875.00 

|**N. J. & N.Y. Re Re Coe 12/31/33 Br. Const. Rt. # 6 Sec. # 1F 40,061.31 

"Ne fee Ns VaR. R. Co. 12/51/31 Br. Const. Rte # 4 Sec. # 4 51,711.89 

.xPeoples Ges Company 10/22/29 Mtne Repairs to drain 84.90 

'**Public Service Corpe 8/15/35 Damage to bridge 57.00 


| aie Service Railway 5/27/26 Conste Hackensack River Br. 304,916.44 


% 397,814.64 


i Note * Referred to E. T. Osborn Engr. of Grade Crossings. 
** Referred to Attorney General for collections 


x Referred to F. D. Woodruff l’aintenance Divisione 


i 

i} 
iq 
| 


NAME 


*haroe, Alice 

Ace Transportation Co. 
*Acme Cooperage Co. 
*Adems, Reymond 
*Adams, Ralph P. 
*apabati Brothers 
*Ahearn, Margaret 
*Alpha Portland Cement Co. 
Alvarez, Celestino. 
*Amlicke, Ze Se 
*Anderson, Arthur 
*Anderson, John 
*Anderson, Ke Ae 
*anderson, Simon 
*Andries, Gus 

*Anna, Carmello De 
Apple & Greenlaw 
*Applegate, Bart H. 
*Arfert, Charles 
*Ariano Grove Corpe 
*Ashley, Arthur 
*Atlantic Refining Coe 
*Axelrod, Jacob Je 
*Barber Asphalt Company 
*Bames, Eleck 
*Barnwell Brothers 
*Barone, Patrick 
*Barrett Company 
*Batavia, James Le 
*Bates, Michael 
*Beakley, M. P. 
*RBeakly, Mat. 
*Bean, Leon 
*Bearsdale, Helen & Russell 
*Beck, Be He 

*Becker, Axel Je 
*Bellina, Collegero 
*Bennett, Ce Ae 
*Berryman, William Je 
Bert Corporation 
*Bertell, Clemens C. 
Bertolini, Silas 
*Bertrand, Sister Mary 
*Bettinger, Frank 
*Betts, Joseph Ee 
*Beuttenmueller, Robert Ae 
*Bibba, Fred 

*Bickel, Clifford Ae 
*Rilkinges Express Coe 
*Bischoff, Harry f.. 
y “Black, Anna J. 

| “Black & Klockner 


bay 
die / 


aah 
Wy 


i he, See eae eo Sa wanes 


—_—,r ue’, 
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CCOUNTS RECEIVABLE 


AS OF 


DECEMBER 31, 1941. 


OUTSIDE PARTIES 


BILLED 


3/15/40 
12/15/41 
1/16/40 
12/21/37 
5/29/37 
11/23/38 
8/30/40 
10/24/38 
gO/ 31/41 
10/13/31 
7/51/41 
11/24/39 
12/51/55 
5/31/40 
12/31/35 
5/29/37 
9/31/41 
8/15/35 
11/15/37 
9/30/40 
3/31/41 
3/31/36 
7/22/40 
3/31/36 
12/15/33 
9/15/38 
10/23/39 
3/31/36 
9/30/40 
6/29/35 
11/15/35 
9/30/38 
4/14/38 
3/15/40 
12/10/30 
5/22/31 
12/31/36 
1/ 1/23 
7/10/30 
8/30/41 
12/31/34 
12/31/41 
12/31/40 
9/16/40 
3/31/37 
11/24/39 
9/30/36 
11/30/39 
10/15/36 
11/30/38 
4/30/35 


7/31/21 


DIVN. 


EQ. 
Mtne 


wv 
8 
et 


Electe 
Mtne 
Labe 
Mtne 


© 


Electe 


Lade 
Electe 
Mtne 


Const e 
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DESCRIPTION 


Damage to snow plow 
Damage to concrete 


Sale of empty drums & bbls. 


Damage to bridge 

Damage to guard rail 
Repairs to traffie light 
Damege to lighthouse 
Testing 

Demage to sign 

Damage to bridge 

Damage to electric sign 
Damage to gate 
Inspectors equipment 
Damage to sign 

Damage to bridge 

Damage to sign 

Damage to sign 

Damage to bridge 

Damage to lighting 
Demage to electric signs 
Damage to sign 

Testing 

Damage to electric sign 
Testing 

Damage to truck 
Injuries to employee 
Injuries to employee 
Testing 

Damage to sign 

Damage to sign 

Damage to guard rail 
Damege to car 

Damage to car 

Damage to reflector 
Insvectors evuipment 
Damage to bridge 

Damage to sign 
Protexol & Drums 
Balance of Right of Way 
Damage to guard rail 
Damage to sign 

Damage to electric signal 
Damage to chevrolet truck 
Damage to lighthouse 
Damage to signal 

Damage to signal 
Demage to sign 

Damege to sign 

Damage to bridge 
Damage to sign 

Damage to guard rail 


Abandoned Contract 


Schedule #37—D 


AMOUNT 


$ 44.46 
86.66 
587.00 
38.34 
11.65 
131.13 
175.65 
38.00 
23,64 
28.94 
116.96 
180.85 
5.25 
142.17 
121,25 
191.34 
17.36 
79.72 
117.64 
58.13 
56.68 
105.00 
125.08 
195.00 
31.65 
377.00 
457.15 
15.00 
48.55 
5.80 
13.82 
8.03 
10.70 
16.61 
4.70 
57.95 
24.04 
100.72 
500.00 
71.57 
30.30 
39.92 
508.56 
96.39 
83.11 
20.97 
39.24 
6.63 
30.47 
220 


18.94 
15,841.90 
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*Blackwell, Reymond 
*Blaine, George 
Block, Abe 

*Bodine, idith 


*Bonney, Charles He 


*Royer, J. ile 
*RBradshaw, George 
Branson, Frank Be 
*Brink, Villiam Jr. 
Brower, Gus 

Brown, Arthur M. 
*Brown, Marthe 
*Bruzett, Steve 
*Burd, R. De 

Burkhan Brothers Ince 
*Burns, Pa ve 

*Burns, Thomas Fe 
*Busby, Alex 

*Busch, Peter 

*Bush, Thomas 

*Byrd, T. M. 

*Byrd, Warren 
*Cahill, Zlizabeth M. 
*Cahill, G. Re 
*Camden Paving Co. 
*Campbell, Arthur 
*Canter, Harry A. 
*Canuso, Robert 
*Cardinel, James J. 
*cartwright, Iseiah 
*Carey, Lewis 
*Catalano, Patsy 
*Gentanni & Me Caffery 


- *Chevrolet Motor Co. 


*Chuberski, Rose 
*Churchill, Francis 
*Clark, Francis 
*Cognanig, & Lowe 
*Cohen, Sidney 
xColvhalt Company 
*Colyer, Whitfield 
*Conciano, Pascuale 
*Connolly, Joseph 
*Conover, John 
*Consumers Lumber Co. 
*Cook, Floyd He 

*Cook, Lille M. 
*cooper, James 
*Costello, Frank 
*Courtney & Cunningham 
*Cowan, W. T. Tratis. Co. 


*Gravatt, Pearl H. 


*cozech, Stephen 
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ACCOUNTS RECSIVABLE 


AS OF 


DECEMBER 31, 1941 
OUTSIDE PARTIES 


BILLED 


7/31/41 
9/30/41 
9/30/41. 
1/16/41 
8/12/29 
4/23/34. 
G27 51757 
11/30/41 
10/23/36 
12/31/41 
11/24/41 
6/30/37 
12/31/35 
6/14/37 
12/15/41 
4/21/32 
5/22/31 
7/31/35 
11/ 4/39 
9/15/38 
11/23/38 
8/24/36 
10/15/40 
3/21/33 
6/22/31 
1/24/36 
9/15/32 
5/25/36 
6/15/39 
11/24/39 
8/20/31 
9/30/41 
3/30/41 
1/16/40 
12/31/52 
11/30/28 
12/21/40 
9/30/41 
4/15/40 
1715/30 
12/22/50 
5715/57 
9/ 8/38 
3/15/39 
10/26/31 
9/30/36 
12/21/37 
2/28/37 
5/16/41 
3/15/38 
2/15/40 


1/16/41 
5/15/40 


DIVN. 
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DESCRIPTION 


AMOUNT 


Damage to signs & Guard rail $46.70 


Demage to sign 

Damage to guard rail 
Damage to pipe reiling 
Inspectors equipment 
Damage to sign 
Damage to Sign 

Damage to electric sign 
Damage to guard rail 
Damage to signs 
Damage to sign 

Damage to sign 
Damage to sign 
Demage to guard rail 
Damage to bridge 
Damage to car 

Parts stolen from car 
Damage to sign 

Damage to plants 
Damage to sign 

Damage to flasher 
Damage to guard rail 


Danage to traffic signal 


Damage to car 


Cost of removing ecuipment 


Damage to Sign 

Damage to bridge 

Demace to guard rais 
Damage to signs 

Damage to sign 

Injuries to employee 
Damage to guard rail 
Damage to electric sign 
Refinishing bodies 
Damage to bridge 

Damage to bridge 
Damage to sign 

Damage to electric sign 
Damage to truck 

Empty drums returned 
Damage to car 

Damage to sign 

Damage to sign 

Damage to sign 
Salvaged lumber 

Damage to guard rail 
Damage to bridge 

Damage to traffic light 
Demage to truck 

Damage to car 

Damage to guard rail 


Damage to pipe railing 
Damage to stanchion 


57.47 
132.17 
72.86 
12.55 
102.95 
18.41 
47.68 
51.88 
25.11 
22.93 
19.00 
41.85 
18.01 
104.60 
61.25 
10.08 
28.83 
27,21 
51.05 
133.38 
30.53 
1,033.79 
13.44 
124.50 
21.63 
32.95 
33.69 
29.81 
42.58 
2,051.97 
20.89 
134.45 
23.75 
45.77 
135.24 
10.72 
22.82 
9.00 
26.00 
86.28 
14.32 
15.96 
74.68 
1,000.00 
13.94 
27.46 
24.18 
88.22 
107.54 
25.94 


04,84 


40.77. 


Schedule #37-E 
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NAME 
Pose. O11 Co. Inc. 
*Daly, Irene 
*Dalzell Trucking Co. 
*Datore, Joseph 
*Davis, Isaac We 
*Davison, Daniel 
*Davy, Ralph 

*Degnan, John 
*DeJure, George 

*De Kay, Thomas 
*Delaware River 2+ & Const. 
Demarco & Saar 
Demeter, John 
*Dender, Raymond 
*Destefano, Fred J. 
*Dever, Samuel 

*De Vino, Louis 
*Dietz, Howard 
*Dilks, Sarl 
*Dimidieo, James 
*Distunke, James Te 
*Dreyer, Albert 
*Dubin, Louis 
*Nublin, Oliver 
*Dubouis, Adolphe J. 
*Duff, George Ae 
*Duffy, & eir 
*Dunber, Clyde WW. 
*Dutton, George 
*Ragle Grocery Cos 
*tdison Cement Co. 
*Rdison Portlend Cement Co. 
*ggan, George 
Elizabeth Roofing & Supply Co 
Rmmons , We Ae 
*"Engelhorn, John 
Eriksen, Just Fe 
*Esposito, Antonio 
*fssmean, Meurice 
*Ewan , I. Co 

*Faber, Robert 
*Fallis, George 
*Farrell, John 
*Penenicz, Charles 
*Ferge, Nicholas 
Fionglio, Vito 
*Fisher, John He 
*Flack, Jerome 

Foit, Delbert 
*FPranco, Philip 
*Fratto, Samuel 
*Freeman, Zlizabeth 


Friedman, Isadore J. 


uesdele, Connie Te 


Dicky ins a ala 
ere oes (has ahr 


BILLED 
10/24/38 
9/30/37 
11/ 8/29 
6/22/36 
5/25/36 
4/30/35 
4/30/34 
2/15/40 
10/23/36 
9/30/37 
3/15/35 
11/24/41 
a 257 53 
9/30/37 
3/15/40 
10/24/38 
5/31/33 
6/27/41 
11/30/38 
1/16/40 
11/05 / a2 
12/21/36 
2/23/39 
9/ 9/31. 
5/22/51) 
2/28/41 
12/21/40 
8/15/40 
7/21/39 
5/31/40 
12/21/38 
9/22/31 
3/15/37 
11/30/41 
11/30/41 
6/24/40 
10/ 15/S) 
1/16/40 
2/21/40 
11/23/32 
4/15/40 
10/23/36 
3/31/38 
10/31/37 
6/15/39 
11/30/41 
8/30/41 
9/30/41 
11/30/41 
1/16/41 
11/30/36 
10/23/36 
3/31/41 
4/30/40 
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ACCOUNTS RECEIVABLE 
AS OF 
DECEMBER 31, 1941 

OUTSIDE PARTIES 


Rental 
Damage 
Damage 
Damage 
Damage 
Damage 


DESCRIPTION 


of 
to 
to 
to 
to 
to 


land 

guard rail 
bridge 
vridge 
bridge 
bridge 


Sale of building 


Damage 
Damage 
Damage 
Testing 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 


to 
to 
to 
to 
to 
to 
to 
to 
to 


guard rail 
ear 
guard rail 


concrete 
truck 

sign 

electric sign 
bridge 

bridge 
electric sign 
sign 

Dive railing 


Injuries to employee 


Damage 
Damege 
Damage 
Damege 
Damage 
Damage 
Damage 
Damage 
Demage 
Testing 


to 
to 
to 
to 
to 
to 
to 
to 
to 


Testing 


Damage 
Damage 
Damage 
Damage 


tO 
to 
to 
to 


sign 
ecuioment 
bridge 
bridge 
signs 
guerd rail 
sign 

sign & post 
car 


sign 

bridge 
chevrolet car 
electric sign 


Standard weights 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 


lighting pole 
bridge 

bridge 

car 

sign 

bridge 

bridge 

bridge 
electric sign 
electric sign 
steel fence 
electric sign 
guard reil 
bridge 

signal 


Injuries to employee 
Mtn & El Damage to bridge 


Schedule #37-F 


AMOUNT 


4 1,620.00 


34.30 
1,195.89 
161.45 
74.76 
46.81 
600.00 
36.23 
93.76 
28.81 
20.00 
195.86 
7.93 
26633 
51.89 
35.33 
42.61 
108.78 
42.92 
47.14 
268.19 
81.95 
222.13 
453.69 
39.04 
87.63 
62.75 
18.72 
40.74 
42.70 
19.92 
93.80 
18.41 
88.29 
73.96 
29.49 
9.36 
329.27 
117.35 
75.76 
6.00 
36.39 
107.73 
233.79 
64.75 
135.95 
83.00 
219.91 
"8. 95 
23.79 
162.76 


51.15 


80.00 
163.52 


NAME 
*Puchsman, Milton 
*Galabesky, HMdward 
*Galea, Angelo 


*Ganim, Isaec 


*Gano, James E. 
*GCarcia, Howard A. Rev. 
*SCardner, Ray Me 
*Garlinsky, Joseph 
*Gensckal, Henry 
George, Pauline Be 
*Geschke, Hdward 
*Gibbs, John 
"Gland, Cc. E. 
*Coellner, Fred 
*Coodman, Charles 
*Grahem, Warren Le 
*Gramby, Cornelius 
*Gray, William T. 
*Green, Clem 
*Greengrove, Thomas 
*Greiner, Paul Ce 
*Greisbaker, Alvin 
*Grimm, Joseph 
*Grob, Andrew 
*Grossman, Peter 
*Gruca, Mike 
*Grunow, Re Ne 
*Guoriere, Nicholas 
*Gutterl, Fred Jre 
*Guzzardo, John 
*Haines, Elizabeth 
*Hand, Morgan 
*Hansen, ,Harry Ce 
Hansen, J. Mrs. 


*Parshbarger, Chase & We Je 


*Harris, Joseph 
*Hart, Edgar We 
Hatfield, Re A. 

*Heft, Charles A. Jre 
Height, Henry & Johnson 
*Held Haulage Corde 

*Heleniek, John 
*Geller, Pe 
*Henderson, Minnie 
*Hendrickson, Harry 
*Hicks, James Ee 
*High, Catherine 
Hill Construction Co. 
Hinkel, Louis 
*Hinley, Edward 
*Hires, Charles 
*Hirsh, Jack 
*Hirsh, Paul 


*Hoagland, Clarence Be 
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RECEIVABLE 


DECEMBER 31, 1941 
OUTSIDE PARTIES 


EYLEED 
12/21/40 
8/23/37 
3/15/39 
6/15/35 
31/25/35 
6/22/36 
12/21/40 
6/25/38 
3/31/41 
10/31/41 
5/22/31 
6/30/37 
10/51/57 
10/23/36 
7/30 / 3A 
12/31/32 
WIS L/ SL 
4/30/37 
12/21/40 
6/30/38 
7/31/41 
9/15/34 
4/30/37 
12/10/24 
4/30/40 
12/31/33 
12/31/32 
11/23/32 
6/30/33 
10/31/33 
9/30/41 
10/22/29 
3/29/40 
5/16/41 
6/24/40 
5/26/39 
8/31/29 
12/31/35 
W/S1L/351 
11/30/41 
* 10/24/38 
4/30/38 
6/29/26 
7/31/35 
10/15/37 
5/31/33 
8/23/37 
10/13/31 
10/31/41 
11/15/37 
3/21/33 
6/14/37 
1/30/37 
5/24/28 


DIVN. 


Elect e 

Mtne 
ilect. 

Mtne 


DESCRIPTION 


Damage to sign 
Damage to signal 
Damage to electric sign 
Damage to bridge 
Damage to guard rail 
Damage to bridge 
Injuries to employee 
Damage to light standard 
Damsge to posts 
Damage to signals 
Damage to bridge 
Damage to sign 
Damage to sign 
Damage to truck 
Damage to bridge 
Damage to bridge 
Damage to bridge 
Injuries to employee 
Damage to sign 
Damage to guard rail 
Demage to guard rail 
Damage to. bridge 
Damage to guard rail 
Damage to guard rail 


. Damage to truck 


Damage to sign 
Damege to car 

Damage to bridge 
Damage to guard rail 
Damage to bridge 
Damege to guard rail 
Inspegtors equipment 
Damagé: to reflector 
Injuries to employee 
Injuries to employee 
Damage to truck 
Insvectors equipment 
Testing 

Sale of building 
Damage to electric signal 
Damage to sign 
Demege to sign 
Damege to wall 
Damage to sign 
Demage to guard rail 
Damage to fence 
Damage to bridge 
Standard weights 
Damage to bridge 
Injuries to employee 
Damage to car 
Damage to guard rail 
Damage to sign 
Damage to bridges 


AMOUNT 


$ 75.61 
114.46 
172.14 
241.90 

36.06 
162.14 
53.00 
149.12 
52.45 
16.76 
144.64 
15.28 
35.77 
13.82 
104.17 
35.17 
171.63 
581.65 
68.41 
19.60 
39-61 
111.35 
21.19 
22.59 
34.50 
9.96 
16.50 
47.26 
17.17 
21.06 
27.39 
1.50 
14.45 
17.00 
527.99 
302.68 
1.50 
12.00 
38.19 
19.96 
36.30 
61.06 
167.12 
12.00 
12.14 
131.09 
76.41 
49.22 
141.68 
69.89 
158.67 


59.01 
157.30 
68.97 
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NAME 


*Hodges, Richard 

*Hoff, John Se 

*Homan, John Js 

*Hooper, Drexel 

*Horner, Clarence Sr. & Jr. 
*Houser Auto Supply Co. 
*Howell, George We 
*Yowland, Jones Motor Co. 
*Hubbard, Be Te 

*Huber, Edward Le 

*Hunt, Henry Ce 

Huntley, Fred 

*Hurley, Robert 

*Hynes, John 

*Tlliff, Vandeun 

*Ince, George 

*Incorvaia, Gaspar 

Inter City Bus Co. 
Irving, James & Thos. Reale 
*Isenberg, Arthur 
*Ivers, Patrick,Fe 
*Jackerson, Max 


-*Jackson, Giedon 


*Jackson, Me Ae 

*Jacobson Engineering Co. 
*Jaep, Fred Ce 

*Jersey Dixie Shake Corpe 
*Jones, John We 

*Jordan, Samuel 
*Kalubrobatani, Karl 


*Kamsky, Vester 


*Karsler, Harold 
*Keane, John 


_*Keeley, Donald 


*Kelly Motor Lines 
*Kelly Transfer Co. 
*Kennelly, Katherine 
*Kerr, Harvey 
*Keuler, John E. 
*Kimble, Marx 
*Kincaid, J. L. 
*Kispaugh, K. Pe 


*Kllampffer, William 


*Knullhuff, Albert 
*Koesis, John 
*Kohl, Edwin 
*Kolowitz, Julius 
*Kopp, William Jre 
*Koppers, Products Co. 
*Kramer, Pe 
*Krantz, Jennie 
*Krasa, Anton F. 
*Kraus, Robert 
‘Kronemeter, Andrew 
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' ACCOUNTS RECEIVABLE 


AS OF 
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DECEMBER 31, 1941 
OUTSIDE PARTIES 


BILLED 


3/15/37 
2/29/40 
1/23/39 
1/23/39 
11/24/39 
6/31 /S2 
3/15/39 
10/23/36 
3/12/35 
9/15/38 
10/31/36 
11/30/41 
2/15/57 
9/15/30 
9/30/41 
5/21/28 
8/30/41 
1/10/30 
12/31/41 
1/51/37 
8/30/41 
1/30/37 
7/31/40 
7/27/32 
4/15/41 
2/24/31 
6/24/40 
12/31/38 
11/30/36 
12/21/40 
4/26/28 
12/51/54 
12/31/34 
1/23/39 
7/22/40 
6/24/40 
7/31/34 
6/30/38 
8/30/41 
5/26/39 
9/30/39 
1/15/37 
8/30/41 
7/31/36 
4/20/33 
2/15/40 
12/15/36 
9/30/36 
3/31/36 
3/31/36 
6/30/39 
730/37 
2/15/40 
10/31/33 


DIVN. 


Mtne 
@ 


Eqe 
Electe 
Mtne 
Eqe 

sf 


Mtne 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 


DESCRIPTION 


sign 

sign 

car 

electric sign 
traffic gate 
car 

car 

bridge 

sign 

shubbery 

car 

electric sign 
bridge 

guard rail 


Injuries to emvloyee 


Damage 
Damage 
Danage 
Damage 
Damage 


to 
to 
to 
tO 
to 


bridge 
post 
bridge 
guard rail 
guard rail 


Revairs to car 


Damage 
Damage 
Rental 
Damage 
Damage 


to 
to 
of 
to 
to 


sign 
reflector 
building 
vost & sign 
car 


Cost of cleaning highway 


Damage 
Damage 
Damage 
Damage 
Damage 
Demage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 


bridge 
bridge 
light 
bridge 
sign 

guard rail 
sign 

guard rail 
guard rail 
guard rail 
car 
electric signs 


Injuries to employee 


Damage 
Damage 
Damage 
Demage 
Damage 
Damage 
Damage 
Damage 


Testing 


to 
to 
to 
to 
to 
to 
to 
to 


Testing 


Danage 
Damage 


to 
to 


Damage to 


Damege 


to 


guard rail 
sign 

signs 

sign 

guard rail 
reflector 

sign 

guard rail 


car 
bridge 
sign 
bridge 


Schedule #37-H 


AMOUNT 


# 153.24 


30.93 
81.69 
1135.59 
168.61 
48.15 
185.75 
158.58 
25000 
45 »36 
357.78 
137.46 
58.53 

6.70 
208.26 
205051 
21.39 
56.71 
50.14 
L091 
127.98 
32296 
14.66 


3,600.00 


30.79 
200 200 
12.19 
159,84 
60.57 
152.84 
54.04 
57.01 
20.06 
30.10 
66.02 
41.85 
16.52 
14.46 
41.34 
410,86 
106,42 
61.76 
01.24 
12293 
50.06 
50.35 
29.18 
22.76 
15.00 
15.00 
44.80 
135.81 


11.01 
77454 


f 


} 


| 


| 


t 
i 


: 


¥ 
i 
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Name 

*Kubat, Frank 

*Kunz, William 

*Kurtz, John N. 
*Kusmider, Walter 
*Lagrilla, James 
*Tandin, Ida 
*Langboro, Reuben 

*La Rosa, Mary 
*Lastra, Virgilio 

Latimer, Ruth 
*Tavine, Sidney 
*Lazar, Joseph 
*Leafey, Lawrence & William 
*Lee, Andrew Me 
*Lehmann, Ce 

*Leich, Louise 
*Leitch Mfg. Coe. 
*Leon, Howard He 
*Teonard, Harry Ce 
*Liske, Alex 

Levin, Nathen 
*Levine, George 

*Levy, Henry 
*Licklietor, Edward 
*Lipman, Julian A. 
Lippincott, Harry Je 
*lToney, James 
*Loundsberry, Harry C. 
*Tumbermens Mutual Case Co. 
*Lyons, John Le 

*Mic Cabe, Hillen 
Me Call, Archie 

Me Carthy, Mary 

*¥c Closkey, John 
Mc Cormick, Michael 
*\Ic Cormick, Catherine 
*yc Cullough, William 
*Mc Donald, John W. 
*Mc Dougle, C. De 

*Nc Genness, E. He 

*Nc Ghee, John 

Mc Ginuis, Joseph 
*yic Keen, James Te 

*Vic Manus, William 
*yic Pherson, Re Je 
*Vabie, Floyd 

*Yac Gillivray, Angus 
*Wadawick Trucking Service 
*Vaglione, Vincent & Matt 
*Magor, Wilson 
*Mangan, Edward 
*Manice, Anthony 
*feniscallo, Anthony 
*Yann, Williem 
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ACCOUNTS RECEIVABLE 
AME. 8S OF 
DECEMBER 31, 1941 

OUTSIDE PARTIES 


Billed 


5/31/34 
B/is/or 
5/31/34 
8/15/38 
6/22/36 
1p/3U/ 5 
8/31/33 
6/30/37 
9/30/41 
12/15/41 
6/24/40 
12/21/38 
12/20/39 
10/31/40 
5/12/38 
10/15/40 
3/31/36 
10/31/31 
6/30/38 
4/30/40 
10/31/41 
4/14/38 
3/31/37 
11/23/38 
7/31/41 
11/30/41 
10/31/37 
9/30/41 
5/22/31 
8/30/41 
5/15/37 
5/26/39 
11/30/41 
9/30/38 
5/30/40 
5/29/37 
2/15/40 
7/15/37 
7/15/37 
5/31/58 
2/28/41 
12/15/41 
11/25/35 
9/15/34 
9/14/37 
12/31/34 
7/31/90 
7/20/33 
12/21/40 
11/30/38 
7/31/37 
10/16/33 
3/12/35 
9/ 3/33 


- 
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Divne 
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? 
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Electe 
Mtne 
Ede 
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Electe 
Mtne 

bai 
Hlecte 
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Schedule #37-I 


Description 


Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 


guard rail 
sign 
bridge 
property 
bridge 


Injuries to employee 


Damage 
Damege 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
tO 
to 
to 
to 


Testing 


Damage 
Damage 
Damage 


to 
to 
to 


car 

sign 
bridge 
guard rail 
car 

car 

sign 

signs 
guard rail 
guard rail 


car 
bridge 
truck 


Injuries to employee 
Damege to bridge 
Damage to bridge 
Damage to sign 
Injuries to employee 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 


electric signs 
bridge 

dept. car 
dept. car 
treffic signal 
signal 

guard rail 
electric sign 
sign 

truck 

sign 

sign 

guard rail 


Injuries to employee 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Nanigee 


to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 


to 
to 
to 


pridge 

guard rail 
sign 

bridge railing 
bridge 

guard rail 
guard rail 
bridge 

guard rail 
electric light 
sign 

sign 

sign 

guard rail 
bridge 


Amount 


# 32.11 
10.20 
36.56 
54.88 
78.25 


6,008.84 


15.40 
29.52 
8539 
144,54 
6.75 
83.40 
35.95 
20.11 
12.21 
66.67 
15.00 
63.65 
41.58 
50.92 
35.00 
275209 
94.12 
16.69 
418.63 
357.80 
64.57 
135.65 
52200 
122.22 
99240 
55 6 76 
47,85 
52-01 
174.58 
29 £8 
2922 
19.76 
166.66 
354.289 
74.27 
40.44 
41.79 
93.92 
352019 
20.75 
100.62 
18.035 
872.83 
44.05 
15.44 


33.48 
96.66 
42.35 


NAME 
Maron, William A. 
*Marrazzo, Charles 
*Martec, Trucking Co. 
Mathis, Thomas 
Mayer, George C. 
*Meadow & White 
*Mellin, Daniel S. 
*Menzio, Daniel 
*Meros, Anthony 
Merritt, Walter 
: *Messina, James 
Meury, H. J. 
“Neyer, Grace 
*Metzger, Robert Ge 
Michals, Marie 
| *Mitehell, James D. 
*Morgan, Edgar 
*Morley, #dwin 
Morris, Franklin 
*Morris, Walter S. 
*Morrisette, Frank G. 
*Mosellie, Basil 
_ *Mourllesseaux, Charles 
| Muehlhausen Cooperage CO. 
| *Mueller, Chris J. 
| *\Vumma, Raymond Ee 
| 


“Murphy, John 

*\Myers, Newton Be 

National Hauling Co. 
*Newspaper Sales Corpe 
*Nazronaik, Charles 

| *Neit, Henry 

| Newburgh Transfer Ince 

| *New Era Cement Co. 

| . New Jersey Bell Telephone Co. 
| * N Y Central Freight Weys 
| Nilsen, Charles 1. 

| *OQ'Connell, Alice 

| *ogden, Alfred T. 

|} *Olveney, William A. 
*Oroz, Louis Jre 

*Ott, Richard 

Palmer, Glen Ae 

| *Palmieri, Frank 

| *Panaro, Michael 

| *Pasealo, Charles 
*Pasquale, Anthony 
Passaic Valley waver Co. 
*Peterson, Thelma 
*Pazinick, Ignas 

*Peay, Richard 

*Peduzzi, Louis 
*DPennsylvania Greyhound Bus 
*Peppin, Albert 


CS AR ae 0, 0 he 


PUP re eT ee 
Wl yee 


AS OF 


ACCOUNTS RECEIVABLE 


DECEMBER 31, 1941 
OUTSIDE PARTIES 


BILLED 
5/16/41 
9/10/30 
12/22/36 
4/20/32 
5/28/29 
8/30/41 
4/14/37 
4/14/37 
1/16/41 
8/30/41 
11/24/39 
1/22/32 
4/15/35 
3/15/38 
11/24/41 
12/31/34 
7/15/38 
12/31/40 
12/51/41 
5/26/39 
5/24/28 
8/30/41 
5/ 9/30 
12/31/41 
3/15/38 
5/16/41 
10/24/38 
6/15/40 
12/15/41 
10/31/31 
6/23/30 
2/28/34 
12/15/41 
11/24/30 
12/31/41 
11/23/36 
11/30/41 
1/15/37 
3/30/35 
3/31/36 
9/30/41 
4/14/39 
12/15/41 
1/30/37 
6/22/36 
8/30/40 
9/15/38 
1/31/33 
10/23/36 
1/15/37 
8/15/39 
11/24/39 
9/30/41 
10/31/37 


‘DIVN. 


Mtn. 
Labe 
Ede 
EGe 

R of W 
Elect. 
Mtne 

? 

EQe 
Mtne 

vi 

Ede 
Mtne 
Electe 
Mtne 

Tf 

* 

Ege 
Mtne 
Ede 
Mtne 


t? 
? 
wv 
wv 
Elect. 
bi 
at 


Ede 
Labe 


Elect. 
Mtns 


ba 
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AM 
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EQe 
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DESCRIPTION 


Damage to bridge railing 


Testing 


Damage to truck 
Damage to devt. car 
Sale of building 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Danage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 
to 


Testing 


Damage 


to 


traffic signal 
guard rail 
sign 

Galion grader 
sign 

sign 

car 

bridge 

signal 

bridge 

sign 

sign 

station wagon 
signs 

truck 

bridge 

sign 

guard rail 
sign 

Sign 

gate light 
bridge 

sign 

truck 


bridge 


Injuries to employee 
Injuries to employees 
Testing 
Testing cylinders 

Injuries to employee 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 


bridge 

sign 

car 

bridge 
traffic gate 
lighthouse 
sign 

guard rail 


Injuries to employee 
Injuries to employee 
Damage to sign 

Repairs to pavement 


Damage 
Damage 
Damage 
Damage 
Namage 
Damage 


to 
to 
to 
to 
to 
to 


guard rail 
sign 

electric sign 
sign 

deot. truck 
bridge 


Schedule #37=-J 


AMOUNT 
# 12.16 
20.00 
96.26 
4.26 
150.00 
137,55 
36.86 
33.03 
324.53 
8.20 
22.83 
262.33 
161.56 
63.39 
79.29 
152.24 
33.49 
58.26 
39.53 
13.38 
37.53 
28.78 
72.65 
13.83 
17.01 
36.87 
6.83 
67.60 
28.94 
55.00 
133.03 
836.19 
36.77 
48.00 
140.58 
159.32 
PLeit 
128.53 
25.78 
43.89 
135.62 
29.75 
20.04 


1,693.41 


41.00 
41.84 

4.67 

9.28 
81.69 
73017 
29.64 


111.65 
44.95 


Lobe pt : 
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NAVE 

*Pevsi Cola Company 
*Petroleum Heat & Fower Co. 
Pritsinger, R. J. 
*Phila Rubber Waste Co. 
| *Phillips, %tzekail 
*Piscolo, Guisseppe 
| Pierce, Thomes Fe 
_ *Pioneer Rakeries 
*Podalskey, Harry 
i} *Pohl, Adolph 
 *Poinsett, Donald 
*Powell, Norman 

*Preis Bus Co. 
*Premock, Francis He 
*Preston Trucking Co. 
*Price, Adam 
*Pries, J. As 

*Prokap, Michael 
*Pulizzaro, Michael 
*2uerry, John E. 
*Quick, Fred L. 
*Juigley, John 
| *Quigley, William 
| *Racite, Guisseppe 
| *Reffa, John 

*Randall, Frank T. 
*Rayhon, Joseph 
*Rebuilt Pires Inc. 
*Redmond, John 

*Reed, Harley 

*Reed, Ira De He 
Reeves, C. Me 

Regeney, Walter 
*Reilly Tar & Chemical Co. 
*Reppert, Daniel S. 
*Rhineish, Joseph 
*Rice, Frank 

*Richards, C. We Co. 
*Richter, Otto 
*Reichenbaum, Rosa 
Rigor, Norman Fe 
*Rinaldo, Susie 

Risler, W. Pe & Salem Express 
*Riverside Concrete Co. 
*Robbin, £rnest 
*Robbins, Herman 
*Robinson, Hugh Ce 
*Robinson, Jack 
*Rochford, William Je 
Rodgers 9 He We 
*Roe, Daniel Trucking Co. 
*Rogers, Lawrence 
*Rottino, Katie 


Rumriel, He Ce 
: *Ryerson, Wm. & Johanna 


ECENBER 31, 1941 
CUTSIDE PARTIES 


BEELED 
4/ 1/38 
77 54./ 3S 
10/31/33 
3/15/33 
1/30/37 
3/11/38 
4/23/34 
2/15/38 
2/28/37 
10/31/39 
1/16/41 
1/31/41 
1/15/37 
4/14/39 
9/22/39 
10/31/34 
8/31/39 
3/15/37 
12/20/39 
11/29/33 
4/15/40 
4/29/39 
4/23/39 
5/26/39 
5/31/41 
10/15/36 
12/31/34 
1/16/40 
1/16/41 
12/22/36 
2/15/32 
5/31/39 
2/28/41 
3/31/36 
10/31/35 
1/24/29 
7/11/29 
11/15/37 
11/23/32 
1/15/34 
10/51/31 
9/30/41 
12/51/41 
4/30/37 
2/15/38 
7/30/38 
8/30/41 
8/30/41 
9/30/35 
4/21/32 
2/21/30 
2/28/38 
5/29/37 
He 
2/15/40 


DIVN. 
Mtn. 
Ede 

w 


Mtne 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


DESCRIPTION 


to 
to 
to 
to 
to 
to 


guard rail 
truck 

car 

guard rail 
bridge 
bridge 


Gas, Oil & Perts 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Namage 
Damage 
Demage 


to 
to 
to 
to 
to 
to 
to 
to 
to 


sign 

guard rail 
pole 

fence 

sign 

truck 
guard rail 
catch basin 
bridge 


Injuries to employee 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 


guard rail 
sign 
sign 
car 
sign 
reflector 
sign 


Injuries to employee 
Damage to Sign 
Damage to bridge 
Sale of scrap tires 


Jaemage 
Damage 
Damage 
Damage 
Damege 


Testing 


Damage 
Damage 
Damage 
Permit 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 


to 
to 
to 


guard rail 
bridge 
bridge 

car 
beacon 


sign 
pridge 
bridge 


for opening 


to 
to 
to 


bridge 
bridge 
car 


Repairs to AG A Signal 


Damage 


to 


Snow plow 


Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 
to 
to 
to 


to 
to 


sign 

parts 

sign 

guard rail 
bridge 
signs 

sign 

truck 
bridge 
lighting 
guard rail 
car . 
sign 


Schedule ##37-K 


AMOUNT 
(Preiser oT TE) 


# 55.07 
78445 
2.76 
33.57 
23.44 
144.29 
7,52 
23.49 
20.81 
96.09 
59.18 
2722 
39.95 
7.70 
60.18 
50.51 
100.72 
33.01 
147.59 
16.85 
6,89 
7.78 
2.50 
28.76 
12.00 
44.27 
174.66 
55.00 
91.29 
23.97 


27.65 


83.73 
18.00 
105.00 
35.69 
52.58 
65.36 
25.00 
48.50 
OT eid 
46.11 
82.46 
16.05 
16.00 
20.80 
31.65 
68.32 
20.09 
25.86 
23.77 
1,953.23 
92.63 
79.38 


42.59 
51.57 


yetrt (MG ah 
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WARS 


é 
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NAME 


Sachers, H. He 
_ *Salem Express Coe 
 *Salis, Candelario 
*Salvastano, Louis 
*Sanders, Fred Jre 
*Sanitate, Frank . 
*Sarti, Edward 
ayers, George J. 
*Scalzo, John Re. 
*Schaltz, Leo 
*Schroeder, Max 
*Schweiger, Elwood 
*Scully, Daniel 
*Sharespeare, Phillip C. 
Sharpe, Wilson 
*Shaw, Charles Jr. 
*Shell Eastern Petroleum 
*Sheppard Svivanus 
Shoemaker, Frank Ie 
Shumen, Peter & Queenie 
*Silvers, Davis 
*Sinclair Refining Co. 
*Slattery, Francis 
*Sloner, Arthur Ae 
*Smith, Clifford 
*Smith, Edward 
*Smith, James 
*Smith, James 
*Snow, Raymond 
*Solasky, John 
*Sonnaggere, Peter 
*Sorokac, George 
Sowerbutt, Re Se 
*Spader, A & H. Malsbury 
*Spieger, Ne 
*Spiewak, Charles 
*Sprague, Charles 
*Scuire, Russell 
*Stanberry, Alvin 
Standard Oil Co. 
*Stanton, Le We & CO 
Staples, & Co. Ince 
*Staub, Carl 
*Stehr, John J. 
*Steifel, Fred 
*Stein, Irving 
*Steiner, Frank 
*Stillo, Joseph 
*Stout, Jonathan Te 
*Strong, George 
*Stump, Leland 
*Subin, Ira He 
; “Such, Frank 
_ *Sunnybrook Ferms 
aR te fe Se seu x : 


of Ne. Je 


DECEMBER 31, 1941 


OUTSIDE PARTIES 


BILLED 


1/25/35 
7/13/36 
3/15/40 
1/35/35 
5/25/36 
10/31/37 
11/15/30 
2/25/07 
9/30/41 
9/29/34 
9/30/40 
3/15/40 
2/29/28 
3/30/35 
4/23/34 
8/10/31 
8/31/36 
7/20/33 
9/30/31 
12/15/41 
12/15/34 
3/31/36 
3/31/41 
9/22/39 
11/24/39 
11/15/37 
9/30/38 
3/31/24 
7/21/39 
6/14/37 
5/31/38 
3/15/39 
6/30/39 
6/27/41 
6/15/35 
11/25/41 
7/31/35 
3/31/37 
9/15/34 
Bo) oo 
11/29/33 
1/24/36 
12/22/56 
6/16/41 
9/29/34 
10/24/38 
5/26/39 
12/15/33 
10/16/33 
12/15/31 
11/25/33 
9/21/36 
4/29/39 
9/30/41 


DIVN. 


Hae 
Mtn. 
Elect. 


Mtne 
w 


* 
ae 
tt 


Elect. 
Mtn. 
Elect. 


Mtne 


"9 
+ | 


ikem 
it 


EGe 
Elect. 
Labe 
Elect. 
Mtne 


Electe 
Mtne 
Labe 
Mtne 


a 
Sche 


DESCRIPTION 


Damage to 


ear 


Cost of clearing road 


Damage to 
Damage to 
Damage to 
Damage to 
Damage to 
Demage to 
Damage to 
Damage to 
Damage to 
Damage to 
Damage to 
Damage to 
Gas & Oil 
Damage to 
Testing 

Damage to 


Damage to 


Damage to 
Damage to 
Testing 

Damage to 
Damage to 
Damage to 
Damage to 
Damage to 
Damage to 
Damage to 
Demage to 


electric sign 
sign 

sign 

guard rail 
bridge 
guard rail 
Lights 
guerd rail 
sign 

guard 
bridge 
beacon 


car 


guard rail 
car 
sign 
guard rail 


reflector 
electric flasher 
fence 

car 

car 

bridge 

sign 

bridge 


Injuries to employee 


Damage to 


electric sign 


Calabrating truck 


Damage to 
Damage to 
Damege to 
Damage to 
Damege to 
Damage to 
Testing 

Damage to 
Testing 

Damage to 
Danage to 
Damage to 
Damage to 
Damage to 
Damage to 
Testing 

Damage to 
Damage to 
Demage to 
Damage to 


signal 
guard reil 
bridge 
guard rail 
sign 
bridge 


guard rail 


guard rail 
sign & Post 
guard rail 
sign 

bridge 
bridge 


bridge 

guard rail 
sign 

electric sign 


Cost of layins, pipe 


t 


e} 


Le BTL 


AMOUNT 


$ 


50.17 
25.10 
62.81 
80.79 
10.57 
18,09 
57.05 
30.21 
149.98 
17.82 
68.28 
56025 
109.30 
100.33 
5299 
206200 
15.00 
26.54 
9.035 
22629 
21-76 
45.00 
28. 
33.55 
108.62 
7.72 
20.50 
56.98 
49.60 
205287 
358.40 
88.39 
21.3595 
102.72 
30 . 84 
156.95 
17.05 
28,89 
467,90 
510.00 
10.99 
12.00 
56.46 
45.90 
16.69 
8.47 
129.95 
88.69 
3200 
60.97 
11.60 
9.93 


120.78 
49.55 


| 


NAME : 

Swackhammer, Milton D. B. 
*Paylor, Raymond 
*Taylor, Raymond W. 

Texas Company 
| Thomas, John De 

*Thomas, Lewis 

Thomas, Pe Pe 
| *Thropp Foundry Coe 


| *Timmins, Lewrence 


| *fokash, Josevh 


| *Tomile, Ernest 


| *Traffy, Samuel 


*Trapper, R. H. 
*Travers, Williem Z. 


| *Trenton Transit Co. 


*Troko, J. Me 
*Troncone, De A. 
*Tetzmann, Elizabeth 
*United Wholesale Butchers Tne 
*Urban, Joseph H. 
*Utility Construction Co. 
| *Vaecaro, Dominick 
*Yail, David H. 


| *Vanderstein, George 
| *Van Steyn, Peter 
| *Van Syckle, Albert 


*Van Vliet, Elvin 
Verrelman, David 
*Vesella. Ruben 
Vegotsky, Max 


| *Vermule, Frank 
| *Villa Contracting Co. 
| *Virginia Motor Express Co. 


\ 


| *WJagner, 


| *jelker, 


*Vitale, John 
*Van Oesen, George 


| *Voorhees, W. He 


Voorhees, We We 

Popper & Morrison 
Roy Sr. & Je 
“mmerson 

*jalker, Thomas 

*Yalls, George S. 


*Vagner, 


| *Warner, Alexander Jre 


Warner Cuinlan Company 


| *Yerren Balderson Company 


*Jarrick, Hdmund & Leslie 
*ilarrick, John Je 
*Jax, Joseph 
‘Weber, Harold 
Weber, Henry 


* Weedo, Anthony 


*Veinger, Harry 
*leise, George 


ACCOUNTS RECEIVABLE 


AS OF 


ECEMBER 31, 1941 
OUTSIDE PARTIES 


BILLED 


9/13/29 
12/22/36 
6/27/41 
3/31/36 
9/22/39 
2/28/41 
10/31/26 
8/31/35 
7/22/40 
1/24/36 
1/22/32 
3/15/40 
7/31/41 
8/24/36 
5/25/36 
11/24/39 
10/29/30 
2/15/37 
O72. a1 
6/27/41 
1/31/24 
12/21/40 
8/31/39 
12/21/37 
2/15/37 
1/23/39 
10/31/33 
8/15/32 
9/30/39 
9/30/41 
7/31/36 
12/21/40 
LO/S1/ 53 
6/16/38 
7/31/35 
2/21/30 
1/22/32 
4/30/55 
6/30/41 
11/23/38 
4/50/41 
2/23/39 
9/ 9/31 
3/31/36 
3/31/39 
9/22/39 
2715/56 
7/31/41 
6/10/37 
2/15/58 
8/15/38 
8/15/39 
4/30/41 
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Damage to 
Damage to 
Damage to 
Testing 

Damage to 
Damage to 
Lost tire 
Testing 

Damege to 


Mis | Woe rg Sea) 
A 


DESCRIPTION 


car 
guard rail 
electric sign 


Sign & post 
electric sign 
tube & rim 


reflector 


Injuries to emnloyee 


to 
to 
to 
to 
to 
TO 


Damage 
Damage 
Damage 
Namage 
Demage 
Damage 
Set of 
Damage 
Damege 
Damage 
Detour 
Demage 
Damage 
Damege 


to 
tO 
tO 


to 
to 
to 


car 

electric sign 
guard rail 
guard rail 
sign 

electric sign 


plans 


guard rail 
grader 
light fixtures 


revairs 


sign 
guard rail 
beacon 


Injuries to employee 


Damage to 
Damage to 
Damage to 


ear 
guard rail 
truck 


Injuries to employee 
Sale of junk 


Damage to 


bridge 


Cost of cleaning highway 


Damage to 
raving 
Damage 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 
to 


ballustrade 


Blocks 


bridge 
car 
car 
bridge 
signal 
sign 


lati | he SS Saale 


Schedule #37-M 


SMOUNT. 
¢ 7.68 
61.28 
118.43 
135.00 
54.63 
116.04 
15.00 
10.00 
42.96 
1,308.96 
24.25 
282.30 
73.48 
33046 
12.44 
203.90 
12.54 
18.30 
66.26 
37.35 
1,071.48 
52.76 
97,59 
203.06 
1,564.91 
115.24 
18.38 
61.63 
4.00 
535.67 
170.42 
22.68 
101.41 
9.00 
28.46 
10.85 
128.79 
20,11 
34.50 
36.49 


Clearing derbis from highway 55.96 
Injuries to employee 


Damage to 
Testing 
Return 
Damage 
Damage 
Damage 
Demage 


of 
to 
to 
to 
to 


car 


reels . 
sign 

sign 

sign 
guard rail 


Inspectors Equipment 


Damage to 


Damage to reflector sign 


signs 


Damage to sign 


306.55 
146.95 
450 .00 
138,00 
37677 
144.31 
75.47 
35 045 
1.60 


18.09 
40.22 
41.29 
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ACCOUNTS RECEIVABLE 
AS OF 
DECEMBER 31, 1941 
OUTSIDE PARTIES 


NAME BIELED = =DIVNe DESCRIPTION 

| *Wellman, William 9/20/32 Mtn. Damege to guard rail 

|*Wells, Alice Ruth 1 17:25/ 52." Damage to bridge 

|*Welsch, Herbert 3/25/56 Damage to guard rail 

'*WZelsch, Leo As 11/25/35 * Damage to sign 

*West, Harry C. Jr. 10/15/37 * Damage to sign 

| White, Lem H. 01/24/30. Leb. Testing 

“White, Murray S. 3/15/38 Elect.  Demage to light 

| *vhiteman, John 1/16/40 Mtn. Damage to sign 
Whitney, Harold 2/5/59 de Damage to car 

| Widutis, C. W. 9/50/33 * Tire, Tube & Rim 

j Nitber, K. He 7/15/38 Labe Testing 

|*Wilkes, Robert M. 9/30/56 Mtn. Damage to sign 

| *Jilliams, Andrew 6/22/36 Damage to sign 

|*Williams, John We 10/22/29 " Damage to guard rail 

| *Wilson, Frank 5/517 bo: shoe Damage to car 

| *Wilson Transfer Co. 10/23/36 Mtn. Damage to guard rail 

| *Wohritsky, Michael 4/30/35 *™ Damage to sign 

| Woodbury Trucking Co. 2/29/36 Lab. Testing 

| *Woodruff, Howard 11/25/56 «tn. Damage to sign 

| “Wright, Arnold 9/24/29 * Damage to bridge 

| Wright, David J. 11/25/40) 0 Demage to Bucik car 

| “right, James Se 1/23/39 Mtn. Damage to sign 

| *Nynn, Booker 11/24/39 " Damage to sign 

| *¥yscek, Walter 8/31/55 Danege to sign 
*VYannielli, James 10/23/56" " Damage to guard rail 

| *Yordy, Edna May 31/13/5100" Damage to bridge 

| *York Motor Co. S/s0/4lee" Injuries to employee 

| *Young, Paul C. 6/51/59" >" Injuries to employee 

| *7eck, Raymond 127 21/39" Damage to guard rail 

| *Zerner, Zugene 5/61/51 R.of UW Taxes 

| *7iegler, Agnes B. 7/22/40 Mtn Damege to guard rail 

| *Zimmermen, William C. py 1o/ou” Demage to beacon 

| *Z9lloiwicz, Frank Col/oon” Damage to sign 
*7ullo, Anthony 5/31/38 Ege Damage to tractor 


Note * Referred to Attorney General for collection 
x Bill for material withheld from payment 


Schedule /37-N 


AMOUNT 


$ 6.15 
44.07 
52.53 
18.31 
36.42 
51.21 
36.18 
14.07 
10.26 

6.39 
10.00 
9.46 
16.71 
37.67 

112.99 
50.64 
7.11 
15.00 
14.55 

282.96 
39.75 
20.00 
27.90 
18.09 

9.99 
35.00 
6.29 
1,066.31 
67,93 

318.22 
15.93 
31.97 
42.34 
125.00 


$ 82,425.90 
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Schedule #38 
Statement of Balances of Motor Vehicle Receipts 
In Closed Banks 
Not Included in Assets 
As of December Slst, 1941 
Amt. not Amt. Cash Balance | 
Turned over Recde to as of . 
on 1-1-4 Dec.31,1941 Dec.31,1941 | 
PF : ; 
¢ Motor Vehicle Fees,etc.  $1,039,725.19 § 9,764.47 $1,029, 960.72 | 
| | 
Amount of Stock Received by the State Treasurer | 
for Motor Vehicle Fees in Closed Banks | 
As of December 3Slst, 1941 
Amt. of Certificates and Bal. as of Cash Recd,. to Bal. as of | 
Certifs. of Participation Jan. 1,194] Dec. 31,1941 Dec.dl, 1941 | 
Asbury Park S 29,981.49 $ 720.16 $ 29,26l.sa 
Bankers Trust Co. 50,000.00 6) 50, 000.00 
Broadway Bank & Trust Co. 
of Paterson 36,647.52 0 56,647.52 
Cape May Title & Trust Co. 260,00 ¢) 260.00 
Clifton Trust Co. 26.40 6) 26.40 | 
Elizabeth" " 16,047.00 6) 16,047.00 
Equitable " " of Atl.City 246,471.66 0 246,471.66 
lst Natl. Bank, Fort Lee 4,148.82 ) 4,148.82 
2 13 Jamesburg 1,508.66 116,84 1,191.82 
oe , New Egypt 921.19 0 921.19 
ed di Washington 250.86 0 250.86 
Guaranty Trust Co., Atl.City 74,549.12 TO0e tL 73,788.41 
Hamilton " " Paterson 2,220.00 ) 2200600 
akewood " Hy 25, 848.354 ) 23,848.34 
Jew Brunswick Trust Co. 999.00 6) 999.00 
Peoples Natl. Bank, Lakewood 840,00 840.00 fe) 
4 Bank, Hawthorne 18,991.45 re) 18,991.45 
" Poomaerrust Co. of 
Passaic(Realty & Sur. Co.) 3,824.00 6) 3,824.00 
Perth Amboy Trust Co. 204,520.00 8) 204,520.00 
sea Bright Natl. Bank 600.00 fe) 600.00 


$ 716,435.51 $ 2,437.71 $ 713,997.80 
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Statement of Balances of Motor Vehicle Receipts 
Turned over to the State Treasurer in Closed or 


Liguidating Banks 


Name of Bank 


Asbury Park & Ocean Grove Bank 

Atlantic City Natl. oo 

Belvidere x 

Chelsea 2nd : OL 

. Atlantic open 

| a oe ate of Long Bre 

; ! 

ESS 

ss " Bank of New 

| Brunswick 

| Collingswood Natl. Bank 

| Edgewater Trust Co. 

| lst Natl. Bank, Port Morris 

fb ey Sea Isle City 

rut Woodbridge 

| Glassboro Trust Coe 

i(Jerrerson " " 

| Lakewood ea 

Mechanics Natl. Bank of Millville 

| New Brunswick Trust Co. 

| Ocean City Natl. Bank 

| Peoples Bank, Lakewood 

| Pt. Pleasant Beach Natl. —— 

| Pleasantville x 


| Rutherford i ” 
| Toms River Trust Co. 
_ Vineland * 
| Warren Co. " i 
Vibes Orange " ¥ 


x “ Wwchccel. ) 


Balance 
as of 


Jan. 1,1941 


3 $80.59 
148,024.29 
7eA9 


47,068.24 
15,981.17 


128.50 


3,000.29 
275.87 
900.42 
460.09 

47.32 

1697.62 

5,691.96 

3,824.55 

95178 .14 

6,826.35 
170.10 

29,843.83 
808.19 
4,030.00 
13,941.53 
431.90 
450.71 
871.20 
84.08 
29,403.82 
66.73 


%325,009-68 


Amt. Cash 
kRecd, to 


Dec.51,1941 


ooO°o 


(Qa) (Se (eile) (2) 2; 


764.43 
1,455.82 
50.00 


BCMA) eo S(O O)1® (OMe) 


% 7,326.76 


Schedule /3E-A 


Balance 
as of 
Dec. 51,1941 


$ 380.59 
148,024.29 
719 


44,925.14 
13,657.62 


128,50 


2,410.43 
27587 
900.42 
460.09 

47.32 
1,697.62 
5,691.96 
3,824.55 
8,408.71 
5,370.53 

120.10 

29,843.33 

808.19 
4,030.00 

13,941.53 
431.90 
450.71 
871.20 

84.08 

29,403.82 

66.73 


3515,960.95 
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Schedule 735-B 


Statement of Balances as per the State 
; Treasurer's Records of State Highway 
Funds in Closed Banks, as of Dec. Slst, 1941 


(Which were not included in Assets) 


‘Prefa. Stock or Certifs. of 


4 Name of Bank Jane 1,1941 Dece 51,1941 Dece 31,1941 

Bankers Trust Co. of Atl. city $ 50,000.00 § 0) $ 50,000.00 

a aa ‘ 70,000.00 @) 70,000.00 

| Clementon Natl. Bank 1,625.00 0 1,625.00 
|} lst Natl. Bank of Spring Lake 2,592.90 ) 2559290 
| Equitable Trust eee 394,250.00 0) 394,250.00 
| Franklin . 3,480.00 0 3,480.00 
| Guaranty , Wot Atl, City 98,000.00 1,000.00 97,000.00 
|Hamilton " " " Paterson 3,900,00 9) 3, 900,00 

| Mainland Natl. Bank of Pleasant- A‘ 

| ville 1,247.75 ) 1,247.75 

| National Bank of America at 

| Paterson 5,415.00 0 5,415.00 

| New Brunswick Trust Co. 43,601.00 0 43,601.00 

| Peoples Bank & Trust Co., | 

b Elizabeth 541, 847.00 0 541, 847.00 

| Perth Amboy Trust Co. 32,480.00 8) 52,480.00 

| Total Preferred Stock & 

Certificates $1 248,437.75 $ 1,000.00 $1,247, 457.75 

| Balance Cash Recd. Balance 

| Restricted Accounts as of to as of 


Name of Bank 


Jane 1, 1941 


Dec. 31,1941 


Balance Amt. Cash Balance 
| Participation Accounts: as of Recd. to as of 


Dece 51,1941 


| Atl. City Natl. Bank § 123,633.00 $ 0) § 123,633.00 
| Chelsea 2nd " ‘ 47,066.96 2,143.05 44,923.91 
| Collingswood " 687.50 9) 687.50 
ia. * a 550400 @) 550.00 
i" Trust Co. 7,450.00 ) 7,450.00 
| lst Natl. Bank of Ocean City 31,500.00 987.00 30,515.00 
| Merchants Natl. Bank & Trust Co., 
of Millville 24,500.00 5,225.00 19,275.00 
| Pleasantville Natl. Bank 3,993.50 0 3,993.50 
| Elizabeth Trust Co. (Peoples Bank 

: & Trust Co.) 330,000.00 0 330,000.00 
| lst Natl. Bank of Pleasantville 

(Mainland Natl. Bk. of " ) 3,750.00 6) 3,750.00 

| Elizabeth Trust Co. (Peoples 

| Bank & Trust Co.) 216,000.00 50,000.00 166,000.00 

Ocean City Natl. Bank 6,102.00 6) 6,102.00 

412.17 412.17 @) 


|New Brunswick Trust Co. 


| Total Restricted Accounts 


® 795,645.16 


$2,044, 082.88 


$ 58,767.22 


& 59,767.22 


& 736,877.91 


$1,984, 315.66 


o 
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ANNUAL REPORT OF THE NVI. 
STATE HIGHWAY DEPARTMENT 
1941 


NEW JERSEY STATE HIGHWAY DEPARTMENT 
REFERENCE LIBRARY 


TRENTON, N. J. 
RULES 

1. Books and magazines are to be loaned to 
Highway Department employees only. 

2; Books may be kept for two. weeks and 
magazines for one week, and may be renewed 
for the same period except when the publication 
is in demand. 

3. Please take good care of books assome are 
valuable and cannot be replaced. 
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